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Department  of  Public  Buildings,  Lighting 

AND  Supplies. 


REPORT  FOR  THE  QUARTER  ENDING  MARCH  31,  1900. 


City  of  New  York, 
Department  of  Public  Buildings,  Lighting 
Commissioner's  Office,   Nos.  13  to  2 

New  York 


iNG  AND  Supplies,  ( 
I  Park  Row,  j 

K,  May  I,  1900.      ) 


Hon.  Robert  A.  Van  Wyck,  Mayor,  The  Ctty  0/  New  York  : 

Dear  Sir — In  accordance  wiih  the  provisions  of  section  1544  of  chapter  378,  Laws  of  1897, 
I  have  the  honor  to  present  the  following  report  of  the  transactions  of  the  Department  of  Public 
Buildings,  Lighting  and  Supplies  for  the  quarter  ending  March  31,  1903  : 

Statement  of  Requisitions  Drawn  on  the  Comptroller  during  the  Quarter. 
ChargeabU  to  Appropriation  of  1897.            ' 
New  York  City — Supplies  for  and  Cleaning  Public  Offices $485  88 

Chargeable  to  Appropriations  of  1898. 
Boroughs  of  Manhattan  and  The  Bronx—* 

Supplies  and  Repairs '. $51  51 

Lamps  and  Lighting 6,823  95 

6.87s  46 

Borough  of  Brooklyn — 

Supplies  and  Repairs 7i438  40 

Chargeable  to  Appropriations  of  1899. 
Boroughs  of  Manhattan  and  The  Bronx — 

Salaries  of  Deputies,  Clerks  and  Employees $3»983  37 

Supplies  and  Repairs 47)291  49 

Lamps  and  Lighting i  ,049, 165  38 

Contingencies 241  41 

1,100,681  65 
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Borough  of  Brooklyn — 

Supplies  and  Repairs $22,391  76 

Lamps  and  Lighting 373i56o  49 

5395»9S2  25 

Borough  of  Queens — 

Supplies  and  Repairs $2,S8o  55 

Lamps  and  Lighting 1 18,905  75 

Contingencies 150  81 

121,937   II 

Borough  of  Richmond — 

Supplies  and  Repairs $2,856  c» 

Lamps  and  Lighting 22,477  54 

Contingencies 85  35 

25,418  89 

ChargeabU  to  Appropriations  of  1900. 

General  Administration — Salaries  of  Officers,  etc 5*7 16  47 

Boroughs  of  Manhattan  and  The  Bronx — 

Salaries  of  Deputies,  Clerks  and  Employees $95,480  61 

Supplies  and  Repairs 27,974  93 

Lamps  and  Lighting 213,369  15 

Contingencies 73  09 

336,897  69 

Borough  of  Brooklyn — 

Salaries  of  Deputy,  Clerks  and  Employees $42,413  65 

Supplies  and  Repairs 8,005  '9 

Lamps  and  Lighting' Ii5f39i  22 

Contingencies 300  00 

166,11006 

Borough  ot  Queens — 

Salaries  of  Deputy  and  Employees $10,032  90 

Supplies  and  Repairs 2,773  3 ' 

Lamps  and  Lighting 36,824  16 

^  49.630  37 

Borough  of  Richmond — 

Salaries  of  Deputy  and  Employees $3,324  99 

Supplies  and  Repairs 2,682  65 

Lamps  and  Lighting 20,860  92 

26,868  56 

Total $2,244,01279 
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Chargeable  to  Trust  and  Special  Accounts, 

Gouvcrncur  Slip  Hospital  Building  Fund $it740  oo 

Fund  for  Construction  of  Hall  of  Records. 49'363  97 

Total $51.10397 


BOROUGHS  OF   MANHATTAN    AND  THE   BRONX. 

Contracts  Entered  into  during  Quarter, 
Title.  Estimated  CoM. 

Eighteen  contracts  for  lighting  streets,  public  buildings,  etc $1,228,474  00 

Coal  to  public  buildings,  etc 10,41 5  70 

Contracts  Completed  during  Quarter, 
Coal  to  public  buildings,  etc $19,888  23 


Orders  aggregating  $80,577.90  were  issued  for  furnishing  supplies  and  making  repairs  to  the 
various  public  buildings,  courts  and  offices  during  the  quarter,  as  follows  : 

For  carpets,  linoleum,  rugs,  etc.,  to  the  Supreme  Court  (Special  and  Trial  Terms), 
Board  of  Put>lic  Improvements  (Topographical  Bureau),  Corporation  Counsel's 
Office,  Office  of  Commissioner  ot  Accounts,  Armories  of  Second  Battery  and 
Ninth  Regiment,  etc $1*873  70 

For  carpenter  work  in  Finance  Department,  Board  of  Public  Improvements  (Topo- 
graphical Bureau,  Bronx),  Hall  of  Records,  Eighth  Regiment  Armory,  various 
markets,  couits,  etc 5*042  00 

For  cleaning  windows,  glass  doors,  skylights,  etc.,  in  Criminal  Court  Building,  County 
Court-house,  City  Hall  Building,  Brown-stone  Building,  Hall  of  Records  and 
Department  of  Health i»275  00 

For  coal  to  the  various  public  buildings,  courts,  offices,  etc 6,232  co 

For  furniture  and  repairs  to  same  in  Departmenfs  of  Bridges,  Sewers,  Highways, 
Taxes  and  Assessments,  Finance  (Assessments  and  Arrears),  Water  Supply 
(Bronx),  Street  Cleaning,  Buildings  and  Public  Buildings,  Lighting  and  Supplies, 
alro  Mayor's  (Office,  District  Attorney's  Office,  Office  of  Corporation  Counsel, 
Office  of  Public  Administrator,  Supreme  Court^  Board  of  Public  Improvemenis 
(Topographical  Bureau,  Bronx),  Civil  Service  Commission,  Bureau  of  Municipal 
Statistics,  also  various  armories,  etc.,  including  Fii^t  Signal  Corps,  First  and 
Second  Batierie«,  First  and  Fifth  Brigades,  Squadron  "  A,"  etc 5*^86  00 

For  heating  (steam)  m  City  Hall,  County  Court-house,  Public  Com  fori  Station,  City 

Paymaster's  Office  and  Fourth  and  Sixth  District  Municipal  Courts 3-948  (;8 

For  ironwork  in  Finance  Department,  Catharine  and  West  Washington  Markets, 
Eighth  Pnd  Seventy-first  Regiment  Armories,  United  States  Steamship  '*  New 
Hampshiie,"  Volunteer  Firemen's  Association  Headquarters,  etc 3-737  co 
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Fur  paintinfjr  in  Criminal  Court  Building  and  in  various  public  buildings,  courts  and 

offices $745  co 

For  plumbing,  steam  and  gas  fining,  eic,  in  various  public   buildings,  courts  and 

offices,  including  armories,  markets,  eic 3*850  09 

For  roofing  ol  Clinton  and  Washington  Markets,  Essex  Market  Court-house,  West 
Fifty-fourth  Street  Court-house,  Hall  of  Records,  Seventy -first  Regiment 
Armory,  etc 3,262  00 

For  telephones  in  offices  of  Mayor,  City  Clerk,  Hoard  of  Aldermen,  President 
of  Borough  of  Manhattan,  in  Councilmanic  Committee  Room,  Offices  of  Com- 
missioners of  Jurors,  Department  of  Public  Buildings,  Lighting  and  Supplies, 
Finance  Department  (City  Chamberlain,  Deputy  Receiver  of  Taxes,  Auditor, 
Auditing  Bureau  [The  Bronx],  etc.).  Board  of  Public  Improvements,  Bureau  of 
Municipal  Statistics,  Hall  ot  Records,  County  Clerk's  Office,  Board  of  Assess- 
ors, Supreme  Court  (Library,  Court  of  General  Sessions — Criminal  Branch, 
and  Appellate  Division),  First,  Second.  Third,  Fourth,  Sixth  and  Seventh  Dis- 
tricts City  Magistrates*  Courts,  Fir^t  District  Municipal  Court,  Sheriff's  Office, 
Armories  of  First  Battery,  Eighth,  Ninth,  Twelfth  and  Sixty-ninth  Regiments, 
Squadron  **  A  ",  Headquarters  Fifth  Brigade,  etc *o»755  5° 

For  miscellaneous  orders,  such  as  awnings,  ice,  copying  presses,  directories,  elevator 
repairs,  glazing,  hardware,  lumber,  mason  work,  plastering  work,  oils,  janitors' 
and  engineers'  supplies,  towel  supply,  and  cabinets,  typewriters,  window  shades, 
Welsbach  lights,  etc 3^i^S  00 

For    electric  current,   lighting,  etc.,   in   the   various    public   buildings  (including 

armories),  etc 2,875  72 

BUREAU   OF   LAMPS    AND    GAS. 

Number  of  lamps  lighted  December  31,  1899 — 

Gas 25,213 

Electric 4,503 

Naphtha 1,583 

**          Welsbach 449 

31.748 

Number  of  new  lamps  lighted  during  quarter — 

Gas 7 

Electric 37 

Naphtha 10 

54 

Number  of  old  lamps  relighted  during  quarter — 

Gas 29 

Electric I 

Naphtha 2 

32 

31,834 


1 1 

Number  of  lamps  discontinued  during  quarter — 

Gas 85 

Gas  on  account  of  electric  lights 878 

Electric 3 

Naphtha 8 

974. 

Total  number  of  lamps  lighted  March  31,  1900 30,860 


ELECTRICAL  BUREAU. 

Permits  were  granted  during  the  quarter  for  electric  lighting,  telephone  and  telegraph  aerial 

lilies,  etc.,  as  follows  : 

Fi»r  signal  wires 594 

'*   electric  lighting 254 

"    pole  lines 9 

"   cables 956 

"    city  lamp-posts 3 

'*    resetting  pole     6 

"   subsidiary  connections 597 

Total 2,419 

9,365  miles  of  overhead  wire  were  removed  from  various  street*  and  avenues. 

3,521  certificates  were  issued  for  interior  wiring. 

Certificates  were  granted  for  the  installation  of  135,443  mcandescent  and  1,048  arc  lamps, 

28  generators  of  a  total  of  i. 536)4  k.  w.  capacity,  882  motors  of  a  total  of  4,01 1|^  h.  p. 
capacity. 

Inspections  made  during  the  quarter  were  16,291. 

BUREAU   OF  METER  TESTS. 

Number  of  meters  on  hand  January  i,  1900,  to  be  tested 100 

Total  number  received  during  quarter  to  be  tested 3«679 

Total 3.779 

Numbsr  tested  during  quarter 3. » 29 

Number  of  meters  on  hand  April  i,  1900 650 


OFFICE  OF   ASSISTANT    ENGINEER. 

Testing  relative  to  fuel  values  of  different  grades  of  coal.  By  the  use  of  Standard  Hot 
Water  Meters  to  measure  the  amount  of  water  entering  boilers  and  the  introduction  of  grates 
specially  adapted  to  bum  the  cheaper  grades  of  coal,  preliminary  tests  indicate  a  saving  of  35  per 
cent.  A  saving  of  2,800,000  cubic  feet  of  gas  has  also  been  accomplished  by  the  use  of  the  Wels- 
bacb  ligbt  and  the  introduction  of  other  improved  appliances  for  the  economic   consumption  of 
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During  the  quarter  surveys  have  been  made  to  determine  the  relative  location  of  1,500  street 
gas  lamps  and  the  adjacent  arc  lights,  with  the  result  that  many  of  these  gas  lamps  were  found  to 
be  superfluous.  At  the  beginning  ot  the  quarter  692  of  these  lamps  were  discontinued  and  during 
the  quarter  184  more,  making  a  total  of  876  lamps  discontinued  at  an  annual  saving  of  $16,000. 


BOROUGH    OF   BROOKLYN. 

Contracts  Entered  Into  during  Quarter. 
Title.  Ks'.iniatcd  Cost. 

Three  contracts  for  lighting  streets,  public  buildings  and  parks $442,101  co 

Coal  to  public  buildings,  etc 9» '  50  75 

Contracts  Completed  during  Quarter. 

Coal  to  public  buildings  etc $29,330  00 


Orders,  aggregating  $29,824.84,  were  issued  for  furnishing  books,  carpets,  carpenter  work, 
clocks- winding,  repairing,  etc.  ;  coal,  electrical  work  and  supplies,  elevator  repairs,  furniture, 
glazing,  hardware,  horse  keep,  wagons,  etc.  ;  ice,  ironwork,  janitors',  engineers',  painters'  and 
office  supplies,  lumber,  mason  work,  plastering,  plumbing,  roofing,  storing  public  baths,  steam- 
Btting,  telephones,  typewriters,  and  repairs  to  same,  window  shades,  etc.,  during  the  quarter,  as 
follows  : 

Borough  Hall $3,ioS  81 

Bridges,  Department  ot 1 1 4  75 

County  Court-house 3i505  22 

County  Jail ....         4,09569 

Disciplinary  Training  School  for  Boys. ...    '»905  61 

Hall  of  Records 1,355  25 

Municipal  Building 5»938  14 

Public  Buildings,  Lighting  and  Supplies  (storehouse) 133  96 

Public  Baths ^  .  .  .  .  i ,670  14 

Public  Improvements,  Board  of 72  50 

Public  Libraries — Central  Branch ^23  75 

"  Eastern  District  Branch 142  10 

East  New  York  Branch "5  65 

South  Brooklyn  Branch 140  92 

"  Flatbush  Branch 230  20 

Bedford  Branch 4645 

Wallabout  Market— Administration  Building I02  82 

"  (street  cleaning)    29  85 

Miscellaneous — Including  horse  keep,  etc 968  56 

Armories — Thirteenth  Regiment 776  50 

*'  Fourteenth  Regiment 589  88 

"         Twenty-third  Regiment 596  25 

**  Forty-seventh  Regiment ^ 691  72 
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Armories — Troop  **  C  *' 

Second  Signal  Corps 

Third  Galling  Battery 

Second  Naval  Battalion 

City  "Magistrates'  Court — First  District ... 
Second  District . , 
Third  District   . 
Fourth  District . , 
Fifth  District. . . 
Sixth  District... 
Seventh  District  , 
Eighth  District  . 

Municipal  Court— First  District 

"  Second  District 

Third  District 

Founh  District 

Fifth  District 


$28036 

204  93 

59092 

112  50 

130  91 

162  21 

55052 

141  58 

112  04 

103  49 

158  83 

115  19 

262  69 

95  00 

23842 

24  94 

8559 

BUREAU   OF   LAMI'S   AND   LIGHTING. 

Number  of  lamps  lighted  January  I,  1900 — 

Electric 4,593 

Gas 11,071 

Welsbach 2,218 

Naphtha 304 


18,186 


Number  of  lamps  added — 

Electric 12 

Gas 22 

Welshach 1 10 


144 
18,330 


NuitiIkt  of  lamps  extinguished— 

Electric 2 

Gas 78 

Welsbach i 

— Si 

Total  number  of  lamj)-;  lij^htcil  March  31,  1900 18,249 


nURKAl"   OF  Kl.ECrklCHY   AM)  (;a.s. 


iVrmits  were  granted  during  the  quarter  foi  overhead  wire^,  subway  con^trucilni  and  iiiMlei- 
;;rt'und  conductors,  as  follows  : 

Brifoklyn  Heights  Railroad  Company   16 

Edtson  Electric  Illuminating  Company 255 
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Flatbush  Gas  Company 5 

New  York  and  New  Jciscy  Telephone  Company 986 

Postal  Telegraph  Company i 

Stock  Quotation  Telegraph  Company 10 

Western  Union  Telegraph  Company 5 

Total  number  of  permits  issued 1,278 


100^  miles  of  overhead  wiie  have  been  removed,  and  certificates  were  issued  for  the  installa- 
tion of  18,924  incandescent  lamps,  434  arc  lamps,  1,054  k.  w.  of  generators  and  1,865  h.p.  of 
motors  ;  2,427  interior  wiring  inspections  have  been  made,  and  5,069  meters  have  been  certified  ; 
727  new  poles  have  been  erected  and  173  removed. 


BOROUGH   OF  QUEENS. 
Contracts  Entered  Into  during  Quarter, 

Tiile.  Estimated  Cost. 

Six  contracts  for  lighting  streets  and  public  buildings $184,000  00 


Orders  aggregating  $7,126.25  were  issued  duiing  the  quarter  for  furnishing  supplies  and 
making  repairs  to  the  various  public  buildings,  offices,  etc.,  as  follows  : 

For  coal  and  wood   $1,265  00 

For  fitting  up  offices 

For  furniture 

For  hardware,  etc 

For  Janitors*  supplies 

For  plumbing,  etc 

For  repairs  to  buildings 

For  safes 

For  telephone  service 

For  miscellaneous  supplies,  such  as  carpets,  linoleum,  rugs,  etc.,  copying  presses, 

law  books,  signs,  ice,  laundry  work,  repairs,  luml)er,  etc 

For  lighting  public  buildings,  etc 


482 

00 

888 

00 

2CO 

00 

200 

00 

175 

00 

958 

10 

607  50 

160 

00 

1,415  65 

775 

CO 

BUREAU   OF  LAMPS  AND  GAS. 

Number  of  lamps  lighted  January  i,  I  goo- 
Arc  electric 1,931 

Incandescent  electric 140 

Gas 3»8ii 

Ga«,  Welsbach 297 

Naphtha 621 

Oil 40 


6,840 
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Number  of  lamps  added  — 

Arc,  electric 39 

.   Gas 46 

Gas,  Welsbach 24 

109 

Total  number  of  lamps  lighted  March  31,  1900 6*949 


Electrical  Bureau. 

Permits  were  issued  during  the  quarter  for  erecting,  replacing  and  resetting  poles,  stringing 
wires,  etc.,  as  follows  : 

New  York  and  New  Jersey  Telephone  Company 146 

New  York  and  Queens  Gas  and  Electric  Company 34 

Queens  Borough  Electric-light  and  Power  Company 7 

New  York  and  Queens  County  Railway  Company 6 

Western  Union  Telegraph  Company i 

Electric  Illuminating  and  Power  Company 48 

Knickerbocker  Telegraph  and  Telephone  Company 39 

Jamaica  Electric-light  Company 12 

Brooklyn  Heights  Railroad  Company 3 

New  York  and  North  Shore  Railway  Company .  3 

Fire  Department 1 1 

Standard  Oil  Company i 

Bowery  Bay  Electric-light  and  Power  Company i 

Jamaica  Gas-light  Company 6 

Richmond  Hill  and  Queens  County  Gas-light  Company 9 

Newtown  Gas  Company i 

Total  number  of  permits  issued  during  quarter 328 

Certificates  were  issued  for  the  installation  of  2,031  incandescent  and  15  arc  iamp«,  348  out- 
lets, 2  service  connections,  4-12^^  H.  P.  motors  and  i-io  K.  W.  of  generators. 

In5>pections  made  during  the  quarter  for  exterior  and  interior  wiring  were  3,319.  185  poles 
and  16.74  miles  of  wire  were  removed  during  the  quarter  by  the  various  electric  and  railway 
companie«. 

BOROUGH  OF   RICHMOND. 

Contracts  Entered  Into  during  Quarter, 

Tide.  Estimated  Cost. 

Three  contracts  for  lighting  streets  and  public  buildings $1 15,002  00 

Steam  heating  apparatus,  New  Brighton  Village  Hall 2, 100  00 


i6 

Orders  aggregating  $5,887.93  were  issued  as  follows : 

For  carpenter,  painting,  mason  and  plumbing  work  in  County  Clerk's  ofifice $11876  00 

For  painting  and  repairing  Municipal  Court,  Second  Division 300  00 

For  repairs  to  Edgewater  Village  Hall 208  00 

For  office  furniture  to  County  Clerk  and  Municipal  Court,  Second  Division 800  20 

For  telephone  service  to  Finance  and   Highway  Departments,  Bureau  of  Licenses, 

Coroner's  Office,  President  of  Borough,  Edgewater  Village  Hall,  New  Brighton 

Village  Hall,  various  public  buildings,  etc i,  100  co 

For  typewriter  and  cabinet  to  County  Clerk  and  Commissioner  of  Jurors 242  25 

For  miscellaneous  supplies  and  repairs,  such  as  law  books,  coal  and  wood,  roll-front 

cabinet,  carpet,  numbering  stamp,  cleaning  supplies,  plumbing  work,  etc 67 1  48 


Bureau  of  Lamps  and  Gas. 
Number  of  lamps  lighted  — 

Incandescent 2,883 

Arc 382 

Oil icx> 

Total  number  of  lamps  lighted,  March  31,  19CO 3«365 


Permits  were  issued  during  the  quarter  for  resetting  poles,  stringing  telephone  and  telegraph 
wires,  as  follows  : 

Western  Union  Telegraph  Company i 

Postal  Telegraph  Cable  Company 2 

Staten  Island  Midland  Railroad  Company 12 

Staten  Island  Electric  Railroad  Company 16 

American  Telephone  and  Telegraph  Company 3 

New  York  and  New  Jersey  Telephone  Company no 

New  York  and  Staten  Island  Electric  Company 94 

Richmond  County  Gas-light  Company 23 

Total  number  of  [KTmits  issued  during  quarter 261 


Ceriificaies  were  is-iucd  foi  the  installation  of  2-5  II.  P.  motors,  1-18  K.  \V.  .;ciier.ilors  ;  .iiul 
3,030  feet  of  wire  wcic  removed  from  the  various  streets. 

Further  and  detailed  information  in  regard  to  the  operations  and  transaction^  of  the  Depaiinient 
will  be  lountl  in  the  I'^llowiiig  documents,  attached  thereto  : 

Document  **  A  " — Statement  of  appropriationh  and  expend iturc^. 
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Document  **  B  " — Statement  in  detail  of  contracts,  Boroughs  of  Manhattan  and  The  Bronx. 

Document  **C*'— Report  of  Bureau  of  Repairs  and  Supplies,  Boroughs  of  Manhattan  and 
The  Bn>nx, 

Document  **  D '' — Report  of  Bureau  of  Lamps  and  Gas,  Boroughs  of  Manhattan   and  The 
Bronx. 

Document  "E" — Report  of  Electrical  Bureau,  Boroughs  of  Manhattan  and  The  Bronx. 

Document  *•  F" — Report  of  Bureau  of  Meter  Tests,  Boroughs  of  Manhattan  and  The  Bronx. 

Document  "G'*— Report  of  Office  of  Assistant  Engineer,  Boroughs  of  Manhattan  and  The 
Bronx. 

Document  "  H" — Report  of  Borough  of  Brooklyn. 

Document  **  I  '* — Report  of  Borough  of  Queens. 

Document  *•  K  " — Report  of  Borough  of  Richmond. 

Yours  respectfully, 

HENRY  S.  KEARNY.  Commissioner. 


i8 


DOCUMENT 

Statement  of  Appropriations^  Trust  and  Special  Accounts^  showing  the  Total  Expendilttres 


Titles  of  Appropriations. 


Salaries — General  Administi-ation. 


BoroufC^s  of  Manhattan  and  The  Bronx. 

Salaries  of  Deputies,  Clerks  and  Employees 

Supplies  and  Repaits 

Lamps  and  Lighting 

Contingencies 


Borough  of  Brooklyn. 

Salaries  of  Depu(y,  Clerks  and  Employees 

Supplies  and  Repairs 

I.Amps  and  Lighting 

Contingencies 


Borough  of  Queens. 


Salaries  of  Deputy  and  Employees. 

Supplies  and  Repairs 

Limp-  and  Lighting 

Contmgencie» 


Borough  of  Richmond. 

Salaries  of  Deputy  and  Employees    

Supplies  and  Repairs 

Lamps  and  Lighting 

Cot«ting<:ncies .*. 


Totals. 


Balances  of  x?9)  on 
jANLA'tY  I,  1900. 


*55i  54 


4,234  90 

59.576 

19 

1,035,238 

74 

241 

47 

• 

1,940 

66 

41.259 

63 

577.939 

01 

o* 

510 

05 

2,88 1 

29 

» 53.63 1 

97 

..87 

oa 

lO 

19 

5.782 

08 

25.143  93 

264 

45 

<i.9  0.M3 

i6 

NoTK— Requisitions  during  First  Quarter  of  1900,  011  Liabilities  ol"  1897—"  Supplies  for  and  cl^ning 

Requisitions  during  First  Qu.arter  of  19^0.  on  Li.ibilities  of  1898—"  Supplio  .ind  Repairs,  Boroughs  of 

*'  "  ••  Lamps  and  Lijihting,  B:>roughs  of 

**  "  "  Supplies  and  Repairs  Borough  of 

Total 
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"A.'* 

during  the  Quarter  ending  March  31,   1900,  and  the  Balances  on  April  I,  1900. 


Rbquisitions  on 

LlABIUTIES  OF  1899 

DURING  First  Ql-ar- 

TBK   OF   1900. 


53.983  37 

47.29«  49 

1,049.165  38 

341  41 


32.391  76 
373.5^  49 


3.883  55 

"8,905  75 

150  81 


3,856  00 
«2.477  54 

85  35 

$1,643,989  90 


Balanxbs  of  1899 
ON  April  x,  1900. 


1551  54 


a5«  53 

za,a84  70 

6,X23  36 

06 


1,940  66 

18,867  87 

904.378  5a 

04 

510  05 
74 

34,736   32 
X36   31 

zo  19 

3.926   08 

3,666  39 
179  10 


1^75.553  26 


Appropriations 

WITH  Transfers. 

1900. 


$35,900  00 

393,569  00 

379,530  00 

1,310.000  CO 

x,503  00 


17.7,000  00 

140,000  00 

9i4,oco  00 

x.ooo  00 


37.»40  oo 

35.000  00 

355,003  00 

500  00 

13,080  00 

15,003  00 

xi8,528  75 

500  00 


Rrquisitions  during 

First  Quarter  of 

Z90C. 


$3,808,537  75 


l5.7«6  47 

95,480  6x 

37.974  93 

a»3.369  »5 

73  00 

42.413  65 
8,003  19 

II5.39I  23 
300  03 


10,032  90 

2,773  31 
36,824  x6 


3.324  99 

2,682  65 

20,860  92 


*585.'23  15 


Balances  of  X900 
ON  AfRIL  z,  Z900. 


♦'9.483  53 

397.088  39 

25»,545  07 

x,096,63o  85 

1,427  00 

127.586  35 

131,994  8x 

798,608  78 

700  00 


37,107  xo 

32,226  69 

3»8,i75  84 

500  00 


9.755  CI 

12,317  35 

97.677  83 

500  00 


<3,223.3X4  60 


Publi^  Offices". 


$4^5  i 


Manhattan  and  The  Bronx  " 
Manhattan  and  The  Bronx" 
Brookljm  " 


#5»  51 
6,823  93 

7.438  4^ 

«i4.3i3  86 
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Titles  of  Trust  and  Special  Accounts. 


Construction  of  Seventh  District  Police  Court  and  Prison,  etc 

Gouverneur  Slip  Hospi.al  Buildiig  Fund 

Public  Building,  Twenty- third  and  Twenty-fourih  Wards,  Crotona  r 
Park I 

Public  Buildin;^.  Twenty-third  and  Twenty- fourth  Wards,  Crotona  | 
Park,  Addition  to ( 

Revenue  Bond  Fund — Aherations  and  Changes  in  the  City  Hal! 

Revenue  Bond  Fund — Altering  and  Fitting  up  Brown  Stone  Building . 

Fund  for  Public  Comfort  Station 

Ftind  for  Public  Bath-house  in  Rivington  Street 

Fund  for  Construction  of  new  Hall  of  Record*^ 

Total? 


Balances 

ON  Jani-ary 

I,  1900. 


Rt(,<i:isn  luNS 

Lil'KING 

I'IRSI 

QlAKTKR    OF 

igyo. 


Balances  <•% 
April  1, 1900. 


Si,047  51  I 

94-744  85  I 

7,488  25  I 

a,"3  75  I 

893  26  I 

46a  75  I 
609  2:> 
23.643  81 
a.044.037  81 


$»,i;5»o34  «9 


I 
Sr,7<o  00  I 


49.363  97 


$5i.»03  97 


.047  5« 
,004  85 
.4^8  25 
»"3  75 
893  26 
462  75 
603  20 
,643  81 
-673  84 


S»,ia3,930  22 


DOCUMENT  "  B." 

Boroughs  of  Manhai^tan  and  The   Bronx. 

contracts  entered  into  dirinc.  quarter. 

Pub/ic  Lighting. 


FsTiMATHD  Cost. 


Electricity. 

Manhattan  Electric-light  Company I     f  105,600  00 

llie  Brush  EJectric  Illuminating  Company  of  New  York 

The  Edison  Electric  Illuminating  Company  of  New  Yotk 

Mount  Morris  Electric-light  Company 

The  Harlem  Lighting  Company » 

The  United  Electric-light  and  Power  Company 

Pelham  Electric-light  and  Power  Company f 


North  River  Electric -light  and  Power  Company 160,965  00  | 


Total  electricity. 


730,000 

00 

ss.eoo 

00 

92,700 

00 

14,100 

00 

2.600 

00 

12,500 

00 

160,965 

00 

$607,265  00 

Gas,  I 

The  New  York  and  New  Jersey  Globe  Gas-light  Company,  Limited,  (Manhattan)..!        56,138  00 

"  "  ••  (Bronx) I         28,680  00  | 

The  Consolidated  Gab  Company  of  New  York 1  332.20'3  00  , 
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Wdsbach  ^irect  Lighting  Company  of  Amer  ca  (Manhattan) 

(Bronx)  .... 

New  Amf>terd  im  Gas  Company 

Th-  Standard  Gavlight  Company  of  The  City  of  Now  York. 

Northern  Union  Gas  Company 

Cenf ral  Union  G ^s  Company 

Yonkers  Gas-light  Company 


Estimated  Cost. 


^13,330  00 
I  00 
6;,ooo  00 
25,700  00  I 
85,800  00  i 
45,460  00 

2T,000  03    ' 


I  I 

Total  gas I       $6^i,2og  t 


Total  public  hghting. 


11,228,474   CO 


Title. 

Coal  to  Public  Bui'.dings 

Tot.-*! 


Coal, 

I 


Contractors. 


Wynn  Bros 


10,415  70 


*i,23?,889  70 


CONTRACTS   COMPLETED    DURINC.   QUARTER. 


Title. 
Coal  to  Public  Buildings 


CO.NTRACTORS. 

New  York  Central  Coal  Company. 


Cost. 


$19,888  33 


CONTRACTS    IN    PROGRESS   AND   NOT   COMPLETED. 
Public    Lighting. 


Electricity. 

Bronx  Gas  and  Electric  Company 

Manhattan  Electric-light  Company 

The  Brush  Electric  Illuminating  Company  of  New  York. . 
The  Edison  Electric  Illuminating  Company  of  New  York. 

Mount  Morris  Electric-' ight  Company - 

The  Hatlem  Lighting  Company 


Estimated    |     Am^i'nt 
Cost.  Paid. 


$72,ooj  00     .  $18,430  31 

I 

105,600  00    I  25,496  20 

130,000  CO     I  31,828  90 

88,800  00  24i799  7^ 

92,700  00     I  22,8i8  94 


14,100  00 


I 


3.393  8d 
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The  United  Electric  Light  and  Power  Company 

Pelham  Electric  Light  and  Power  Company 

North  River  Electric  Light  and  Power  Company 

Total  electric  paid , 

Gas, 

The  New  Yoik  and  New  Jersey  Globe  Gas-light  Company,  Limited  I 
(Manhattan' ) 

The  New  York  and  New  Jersey  Globe  Gas-light  Company,  Limited  : 
(Bronx) f 

Consolidated  Gas  Company  of  New  York 

Welsbach  Street  Lighting  Company  of  America  (Manhattan) 

(Bronx) 

New  Amsterdam  Gas  Company , 

The  Standard  Gas-light  Company  of  The  City  of  Nc;w  York 

Northern  Union  Gas  Company 

Central  Union  Gas  Company 

Yonkers  Gas-light  Company 

Total  gas  paid 


Miscellamfout, 


Title. 


Contractors. 


Gouverneur  Slip  Hospital \  ^^^Km^^n ".?!     ?!',^^]IT!T.  \ 

Kivington  Street  Bath John  F.  Johnson 

Hall  of  Records,  Chambers,  Centre )  .  ,  „  i?^.,^ 

andRcadeitreels..... I     John  I'eirce 

''^"  AnS?^y '.?;.  f.T."'.^.  .^.?"?!?!  \  ■  ^'»^"stopher  Nally  Company 

Coal  to  Public  Buildings Wynn  Bros 


estimatkd 
Cost. 


$7,600  00 
i2,5co  00 
160,965  00 


Amoint 
Paid. 


«585  78 
3,096  00 
39.359  58 


16,138   CO 

a8,68o  00 
337,200  00 
13,330  00 
I  00 
63,000  CO 
95,700  ou 
85,800  00 
45,460  00 
21,000  00 


Sr,534  5c 

7.M3  53 
6o,ex8  55 

3.367  SO 

12  68 

17.937  69 

6,ito  73 
20,815  09 
10,976  65 

5.156  50 


$169,809  27 


133.563  42 


$116,000  00 
95,700  00 

1,997,900  03 
14.747  00 
10,415    70 

_L 


^7.664  15  I 

73.818  ?5 

»94.504  9a 

0,3x4  90 

4,4'D2  09 


Total  miscellaneous  paid 
Total ' . 


379.764  3» 


1 


^^83,137  00 
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DOCUMENT  "C* 

Department  of  Public  Buildings,  Lighting  and  Supplies,      ) 
Bureau   of  Repairs  and  Supplies,  Nos.  13  to  21   Park  Row,  V 

New  York,  April  20,  1900.         1 

Hon,  Henry  S.  Kearny,  Commissioner^  Department  of  Public  Buildings ^  Lighting  and  Supplies  : 

Sir — In  accordance  with  your  instructions,  I  have  the  honor  to  submit  the  following  report 

of  the  transactions  of  this  Bureau  for  the  quarter  ending  March  31,  1900 : 

Criminal  Court  Building. 

The  usual  orders  were  renewed  for  cleaning  glass  and  skylight.  Plumbers'  supplies,  car- 
penters' supplies,  janitors'  supplies,  engineers'  supplies  and  electrical  supplies  were  furnished. 
Two  barrels  of  cylinder  oil,  one  barrel  machinery  oil,  one  barrel  boiler  compound  and  a  supply  of 
packing  for  valves,  etc.,  were  furnished.     One  Fairbanks  wheelbarrow  scale  turnished. 

Three  boilers  in  above  building  were  equipped  with  McClave  shaking  and  cut-oflf  grate  bars, 
with  necessary  Argand  steam  blowers  and  all  mason  work  incident  thereto.  Two  volt  meters  in 
above  building  were  entirely  overhauled.  Two  new  lubricators  ;  one  tank,  12  inches  by  10  inches, 
with  pull  and  chain  were  furnished.  Three  new  window  shades  were  furnished  and  fifteen  old 
ones  were  reversed  and  repaired. 

Elevators. 

An  order  was  given  to  overhaul  the  valve  motion  levers,  ream  out  the  holes  in  same  and 
furnish  and  put  in  place  new  pins  on  Nos.  i,  2,  3,  4,  5  and  6. 

No.  I.  Renewed  operating  rope,  piston  and  valves  repacked. 

No.  2.  Piston  and  valves  repacked  and  pilot  valve  repaired. 

No.  4.  Hand  rope  was  repaired  and  operating  lever  and  automatic  stop  arm  were  properly 
adjusted. 

No.  5.  Piston  and  valves  were  repacked. 

No.  6.  The  operating  shaft  bracket  was  tightened  and  secured  and  the  automatic  stop  cable 
Dvas  shortened. 

Matron's  Room — Order  was  renewed  for  one  toilet  cabinet  and  a  supply  of  clean  towels  weekly. 

Coroner's  Office — Order  was  renewed  for  a  supply  of  clean  towels  weekly. 

District  Attorney's  Office— One  roll-top  desk  and  one  Edison  mimeograph  with  customary 
supplies  for  same  were  furnished. 

Court  of  General  Sessions — Orders  ^^e^e  renewed  for  two  towel  cabinets  with  a  supply  of  clean 
towels  weekly  ;  orders  were  also  renewed  for  use  of  telephone  instruments.  Two  Remington 
typewriters,  4  oak  typewriter  desks  and  a  supply  of  law  books  were  furnished. 

Clerk's  Office — Order  was  renewed  for  one  towel  cabinet,  with  a  supply  of  clean  towels  weekly. 

Judges'  Chambers— Order  was  issued  for  five  towel  cabinets,  with  a  supply  of  clean  towels 
weekly. 

Civil  Service  Bureau— 3  revolving  chairs,  i  roll-top  desk  and  100  bent  wood  chairs  were  fur- 
nished.    One  wire  door  with  spring  lock  put  between  Secretary's  Office  and  Record  Room.     A 
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wire  partition,    lo  ft.  by  6  ft.,   with  ga'.e  furnished  and  put  up  in  Application  Room  of  above 
Bureau. 

County  Court-housk. 

The  usual  orders  tor  supplying  steam,  and  cleaning  glass  in  windows  and  doDrs  were  re- 
newed. Cleaning  supplies,  2  barrels  cylinder  oil  and  2  barrels  soap  powder  were  furnished.  De- 
fective parts  of  Welsbach  lights  replaced  with  new  parts,  397  yards  of  linoleum  were  furnished 
and  laid.  The  following  pipe  covering  supplies,  300  square  feet  of  hair  felt,  15  pounds  Asbestos 
paper,  58  yards  canvas  and  4  balls  of  twine,  were  furnished. 

County  Clerk — The  usual  orders  were  renewed  for  telephone  connected  with  exchrnge  and 
extension  desk  set  and  for  electric  current  to  operate  fan  motors.  One  copy  of  General  Laws  of 
New  York  and  3  sets  of  General  Court  Rules  were  furnished. 

Surrogate's  Offices  — i  roll-top  desk  and  i  Remington  typewriter  furnished. 

Supreme  Court — The  order  for  use  of  telephone  instruments  was  renewed,  i  closet  made  and 
erected,  125  yards  of  linoleum  were  furnished  and  laid  in  Part  VI.,  95  yards  laid  in  Part  XII.,  195 
yards  in  Part  VII.  and  19S  yards  in  Part  XI.  One  safe  was  removed  from  old  Appellate  Division 
Court-house  to  New  Court-house.     One  volume  of  Law  Journals  bound. 

Judges'  Chambers— The  usual  order  for  toilet  cabinet,  with  a  supply  of  clean  towels  weekly, 
was  renewed. 

City  Hall. 

The  usual  orders  for  supplying  steam,  furnishing  current  to  operate  electric  motor,  and 
cleansing  glass  in  windows  and  doors  of  above  building  were  renewed.  One  flag,  14  by  21,  made 
of  standard  United  States  bunting,  with  City  coat-of-arms  painted  in  oil  on  both  sides,  was 
furnished. 

The  covering  of  forty-five  awninj^  was  removed,  same  reconstructed,  repaired  and  recovered 
with  Oporto  awning  covering. 

Councilmanic  Committee  Room — The  order  for  telephone  service  for  the  year  was  renewed, 
and  I  toilet  cabinet  with  a  supply  of  clean  towels  weekly  was  furnished. 

Library  of  Board  of  Aldermen — Order  was  issued  for  i  toilet  cabinet  and  a  supply  of  clean 
towels  weekly. 

Councilmanic  Chamber — Order  was  issued  for  i  toilet  cabinet  with  a  supply  of  clean 
towels  weekly.    • 

President  of  Council— One  Edison  mimeograph  with  customary  supplies  furnished. 

Board  of  Aldermen — Order  for  use  of  2  sets  of  telephone  instruments  was  renewed  ;  i 
toilet  cabinet,  with  a  supply  of  clean  towels  weekly,  furnished. 

Clerk  of  Board  of  Aldermen — Order  was  renewed  for  2  toilet  cabinets  and  a  supply  of  clean 
towels  weekly  and  2  sets  of  telephone  instruments  for  use  of  the  above  office. 

Ci»y  Record  Office — One  toilet  cabinet  and  a  supply  of  clean  towels  weekly  furnished  ;  i 
American  Newspaper  Directory  and  2  copies  of  Session  Laws  of  1899  furnished. 
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President,  Borough  of  Manhattan — Orders  were  renewed  for  i  telephone  and  2  extension 
desk  sets  ;  i  toilet  cabinet  and  a  supply  of  clean  towels  weekly.  Five  electric  buzzers  were 
installed  for  use  of  above  omce. 

City  Clerk's  Office — Orders  for  telephone  for  use  in  above  office  and  i  toilet  cabinet,  with  a 
supply  of  clean  towels  weekly,  were  renewed. 

Mayor's  Office — Two  toilet  outfits  with  a  supply  of  clean  towels  weekly  ;  I  Remington  type- 
"wnter,  i  flat  top  typewriter  desk,  i  steel  document  case,  I  tabulator  for  typewriter  furnished  ; 
about  58  yards  of  brussels  carpet  were  furnished  and  laid,  8  window  shades  furnished  and  hung  ; 
the  electric  bells  and  electric  lighting  system  were  repaired  ;  old  and  worn-out  parts  of  Weisbach 
lamps  replaced  with  new  parts  ;  orders  were  renewed  for  telephones,  2  extension  desk  sets  and 
cherry  booth  were  furnished. 

Mayor's  Marshal's  Office — Order  was  renewed  for  set  of  telephone  instruments. 

Brovvnstone  Building. 

The  usual  order  was  renewed  for  cleaning  glass  in  the  windows  and  doors  of  above  building — 
I  barrel  of  cylinder  oil  and  i  barrel  of  soap  powder  furnished. 

City  Court — 18  Weisbach  lamps  were  furnished  and  put  up  complete.  The  order  was 
renewed  for  switchboard  set  of  telephone  instruments. 

Judges'  Chambers — Order  was  renewed  for  6  toilet  cabinets,  with  a  supply  of  clean  towels 
\%'eekly. 

Clerk's  Office — Orders  were  renewed  for  i  toilet  cabinet  and  a  supply  of  6  clean  towels 
weekly. 

Hall  of  Records. 

The  usual  orders  were  renewed  for  use  of  one  set  of  telephone  instruments  connected  with 
Exchange,  and  for  cleaning  the  windows  and  doors  of  above  building.  Old  and  worn  parts  of 
Weisbach  lights  removed  and  replaced  with  new  parts.  Two  Bates'  dating  machines  were  fur- 
nished and  I  repaired. 

The  defective  tin  on  roof  of  building  cut  out  and  replaced  with  new  tin  of  best  quality, 
painted  bottom  and  top.  The  file  cases  were  reconstructed  and  repaired  and  new  file  cases, 
drawers,  platforms  and  wardrobes  furnished  where  necessary. 

Harlem  Court-housk. 
Order  was  renewed  for  cleaning  glass  in  the  windows  and  doors  of  above  building.     The 
usual  cleaning  and  engineers*  supplies  furnished  ;  old  and  worn  parts  of  Weisbach  lights  were 
renewed   with  new  parts.     The  steam  pipes  were  covered  throughout  the  entire  building.     The 
locks  and  safe  were  repaired  and  i  dozen  Yale  keys  furnished. 

Painting — The  library,  judge's  room,  clerk's  room  and  lavatories  were  calcimined,  painted 
and  varnished. 

West  Fifty-foi;rth  Street  Court. 

The  usual  cleaning,  engineers'  and  plumbing  supplies  were  furnished.  Old  and  worn-out 
parts  of  Weisbach  lights  replaced  with  new  parts,  i  dozen  ash-cans,  2;^  barrels  of  machinery 
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oil  and  i  barrel  soap  powder  were  furnished.     The  usual  orders  for  cleaning  the  glass  in  windows 
and  doors  were  issued. 

Two  galvanized-iron  leaders  and  I  leader-head  were  put  up  on  roof  of  above  building. 

Seventh  District  Court-holse. 

The  usual  order  was  issued  for  cleaning  glass  in  windows  and  doors.  The  usual  cleaning 
supplies  were  furnished .  Old  and  worn-out  parts  of  Welsbach  lights  replaced  with  new  parts. 
Six  manhole  gaskets,  50  feet  of  rubber  hose,  together  with  couplings  complete,  were  furnished. 

Markets. 

Fulton — Old  and  worn-out  parts  of  Welsbach  lights  replaced  with  new  parts.  The  floors  and 
offices  in  both  offices  in  above  market  were  raised,  and  the  stands  occupied  by  Ottman  &  Co.  put 
in  a  safe  condition.  Defective  tin  on  roof  of  above  market  cut  out  and  replaced  with  new  tin  of 
best  quality,  painted  bottom  and  top. 

Centre  Market — The  old  and  worn-out  parts  of  Welsbach  lights  were  replaced  with  new- 
parts. 

Tompkins  Market— The  old  and  worn-out  parts  of  Welsbach  lights  were  replaced  with  new 
parts. 

Washington  Market — The  old  and  worn-out  parts  of  Welsbach  lights  w^ere  replaced  with  new 
parts.  The  old  skylight  was  taken  down  and  a  new  galvanized  iron  skylight  put  in  place.  The 
defective  tar  and  tin  on  roof  of  the  above  market  cut  out  and  replaced  wiih  new  tar  and  tin  of  best 
quality,  painted  bottom  and  top. 

Clinton  Market — Old  and  worn-out  parts  of  Welsbach  lights  replaced  with  new  parts. 
Twelve  dozen  corn  brooms,  2  wire  baskets  furnished.  The  roof  of  above  market  was  covered  with 
2-ply  felt  paper  and  pitch.  Two  old  leaders  wefe  taken  down  and  two  galvanized  iron  leaders 
furnished  and  put  in  place. 

West  Washington  Market — Defective  tin  on  roof  of  above  market  cut  out  and  replaced  with 
new  tin  of  best  quality  painted  bottom  and  top,  over  ihe  following  stands  :  Nos.  34  to  42  and  47 
Thompson  avenue;  Nos.  23,  31  and  36  Lawton  avenue,  corner  of  (irace  and  Lawton  avenues; 
Nos.  19,  22  and  24  Thirteenth  avenue;  Nos.  17,  31  and  49  Loew  avenue;  Nos.  25,  26  and  27 
West  street;  Nos.  31,  33  and  64  Hewitt  avenue;  Nos.  31  and  39  to  53  Gansevoort  avenue,  comer 
West  and  Bloomfield  streets,  and  No.  47  Grace  avenue. 

The  steel  rolling  shutters  at  alK)ve  market  were  overhauled  and  repaired  at  the  following 
stands:  No.  56  Grace  avenue;  Nos.  9,  16,  20,  22,  23,  25  and  27  Thirteenth  avenue;  No.  54 
Bloomfield  street;  Nos.  32  and  61  Thompson  avenue  and  No.  52  Lawton  avenue. 

Jefferson  Market — Old  and  worn  parts  of  Wels])ach  lights  replaced  with  new  parts,  and  I 
barrel  of  disinfectant  furnished. 

Catherine  Market — The  wire  window  guards  at  above  market  were  thoroughly  repaired  and 
painted. 


27 

Armories. 

First  Brigade  Headquarters— One  Bailey  letterpress  and  stand ;  12  oak  arm  chairs,  upholstered 
in  leather;  i  upholstered  leather  settee  and  i  quartered  oak  table,  furnished. 

Fifth  Brigade  Headquarters— Order  was  renewed  for  use  of  telephone  connection  with 
Exchange  in  above  office.  One  Remington  typewriter;  I  dozen  sink  brushes;  I  Bailey  letter- 
press and  I  roll-top  typewriter  desk  furnished. 

Headquarters  State  Militia. 

National  Guard  Headcjuarters— Four  5-foot  roll-lop  standard  desks,  3  desk  chairs  and  i 
dozen  bent  wood  office  chairs  furnished. 

Headquarters  Naval  Militia — One  4-d rawer  card  index  cabinet,  with  set  of  guides,  6  rugs,. 
I  cocoa  mat,  6  oak  chairs,  i  revolving  chair,  i  arm  chair,  i  six-foot  round  table,  2  hair  cushions 
made  to  order,  4  feather  pillows  in  crimson  plush  ;  100  feet  inch  hose  together  with  one  i-inch 
hose  pipe,  50  feet  Corbin  suction  hose  with  couplings  and  connections  complete.  Engineer's 
supplies,  consisting  of  valves  unions,  nipple,  etc.,  furnished. 

Seventh  Regiment  Armory — Old  and  worn  parts  of  Welsbach  lights  replaced  with  new  parts. 
The  usual  orders  for  cleaning  supplies  and  making  repairs  to  electrical  gas  lighting  apparatus 
issued.  The  drip  pipes  for  radiators  in  basement  of  above  building  were  connected  ;  also  12-inch 
sewer  trap  house  drain  connected. 

Eighth  Regiment  Armory — Orders  were  renewed  for  use  of  telephone  connected  with  exchange 
in  above  building.  Old  and  worn  out  parts  of  Welsbach  lights  replaced  with  new  parts.  The 
usual  orders  for  cleaning  supplies  and  repairs  to  electrical  gas  lighting  apparatus  were  issued. 
I  Blickensderfer  typewriter,  with  interchangeable  carriage,  and  one  typewriter  cabinet  furnished. 
Stanchions  were  erected  to  support  balcony  with  railing.  Two  flights  of  iron  stairs  were 
erected  on  the  north  side  of  the  tower  of  above  Armory.  About  100  lockers  were  removed  from 
the  top  floor  of  tower  in  above  building,  repaired  and  replaced  on  first  floor  of  tower  of  above 
building.  About  icx)  locks  in  the  locker  room  of  above  building  repaired,  200  Yale  keys  fur- 
nished and  fitted  ;  also  2CO  brass  key  checks  and  locks  stamped.  Two  Yalemaster  keys  furnished 
and  fitted  to  open  all  lockers.     Two  sets  of  new  halyards  put  up  on  roof  of  above  building. 

Carpentering — Three  flights  of  stJxirs  leading  from  hallway  to  drill-room  floor  taken  down, 
new  stringers  and  top  tread  furnished  throughout,  all  properly  wedged,  etc.  Floor  in  drill- 
room  cut  out  for  plumbers  to  repair  leaks  and  the  same  replaced.  The  roof  over  drillroom  and 
Janitor*s  apartments  repaired. 

Ninth  Regiment  Armory — Old  and  worn  out  parts  of  Welsbach  lights  replaced  with  new 
parts.  Orders  were  renewed  for  use  of  telephone  connected  with  Exchange  in  above  Armory. 
An  order  was  issued  for  repairs  to  electric  gas-lighting  apparatus  during  (juarter.  One  cocoa  mat 
5  feet  by  3  feet,  i  cocoa  mat  6  feet  by  3  feet,  2  cocoa  mats  12  feet  by  3  feet,  and  the  usual  clean- 
ing supplies,  furnished. 

Twelfth  Regiment  Armory— Order  was  issued  for  use  of  telephone  connected  with  exchange 
in  above  Armory.  Old  and  worn  out  parts  of  Welsbach  lights  were  replaced  with  new  parts. 
One   barrel  of  disinfectant  and   the   usual  cleaning  supplies  were  furnished.     W^ire  cables  for 


annunciators  repaired  and  put  in  perfect  working  order.  Orders  renewed  for  electric  current  to 
operate  motor  at  above  Armory.  The  old  halyards  were  renewed  and  two  new  sets  of  halyards 
properly  reeved  were  furnished. 

Twenty-second  Regiment  Armory — The  order  for  electrical  current  to  operate  motor  in  above 
armoiy  was  renewed.  Old  and  worn-uut  parts  of  Welsbach  lights  were  replaced  with  new  ]iarls. 
An  order  was  issued  lo  make  repairs  to  electric  yas-li^htint;  apparatus.  The  electric-lighting 
apparatus  in  al)ove  building  was  rcpaiied  and  put  in  perfect  working  order.  Electrical  supplies 
of  burneiii,  wire?,  etc.,  were  furnished.  The  electrical  bell  and  telephone  system  were  also  repaired. 
The  u-iual  cleaning  suppli'.'s  were  furnished.  The  steam  appaiatus  in  above  Armory  was  over- 
hauled and  repaired,  and  valves,  with  necessary  fittings,  new  pipe,  packing,  etc.,  and  thirty-^cvcn 
valves  for  radiators  piovided.     Two  halyards  reeved  and  put  up  on  rojf  of  abjve  Armory. 

Six-y-ninth  Regiment  Armory — Old  and  worn  parts  of  Welsbach  lights  replaced  with  new 
pari."*.     The  usual  cleaning  sup{)lies  were  furnished. 

Seventy-first  Regiment  Armory — Old  and  worn  parts  of  Welsbach  lights  replaced  with  new 
parts.  An  order  was  issued  for  repairs  lo  electric  ga>-lighling  apparatus.  The  usual  cleaning 
supplies,  2  barrels  disinfectant  and  159  key?,  were  furnished  ;  3,390  square  feet  of  steam  pipes  were 
covered  with  one  thickness  of  asl)estos  paper,  one  thickne>s  of  hair  felt,  one  thickness  of  ro^i^- 
sized  paper,  all  to  l>e  coveied  wiih  8-ounce,  duck  properly  sewed  on.  l^ak  in  roof  of  Company 
rooms  "  A  "  and  *'  F,*'  Drum  Corps,  band-ix>om,  gymnasium  and  lowers  on  southwest  and  south- 
cast  corners  of  building  were  repaired  ;  2  new  sections  of  gutters,  2  new  leaders  and  leader  heads 
furnished  and  put  up  ;  95  old  tulies  were  taken  out  of  boiler  and  replaced  with  9$  3-inch  charcoal 
tubes,  16  feet  long.  The  brick  arches  and  bridge  walls,  also  walls  in  back  of  bridge  walls,  rebuilt 
and  lehned  in  two  boilers  in  alx)ve  building. 

Squadron  **  A  **  Armory — Order  renewed  for  use  for  telephone  connected  with  Exchange. 
Old  and  worn  parts  of  Welsbach  lights  were  replaced  with  new  parts.  Seven  and  one-half  tons 
of  tan  bark,  the  usual  supplies  for  cleaning,  I  barrel  of  disinfectant,  I  Bailey  letterpress  and 
stand,  I  Remington  typewriter,  with  tabulator,  I  8-drawer  typewriter  drop  cabinet  desk,  were 
furnished.  Five  intercommunicating  telephones,  with  necessary  wiring,  batteries,  etc.,  coinplete, 
were  installed.     Three  8-day  clocks  were  repaired. 

Carpentering — The  runway  leading  from  stable  to  ring  inclosed,  stall  racks  repaired  where 
broken,  new  floor  strip  put  in  at  stable  entrance  at  Ninety-fifth  street  side,  three  new  shelves  put 
in,  gun  rack,  also  one  hallway  shelf ;  11  new  saddle  racks  furnished  and  set  up  and  44  saddle 
racks  rearranged. 

First  Battery  Armory— Order  renewed  for  use  of  telephone  connected  with  Exchange.  Old 
and  worn  parts  of  Welsbach  lights  replaced  with  new  parts.  The  usual  cleaning  supplies,  and 
I  Bailey  letterpress  and  stand  furnished. 

Second  Battery  Armory — Old  and  worn  parts  of  Welsbach  lights  replaced  with  new- 
parts.  The  usual  cleaning  supplies,  3  cocoa  mats,  4x6  feet  ;  2  cocoa  mats,  2x3  feet ;  i  cocoa 
mat,  2x2  feet ;  I  roll-top  desk,  i  6  feet  round  table  and  4  feet  revolving  book  rack  furnished. 
About  1,350  square  feet  of  pipe,  covered  with  material  consisting  of  one  thickness  of  asbestos 
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paper,  one  thickness  of  hair  fell  and  one  thickness  of  robin-sized  paper,  all  to  be  covered  with 
8-ounce  duck,  properly  sewed  on. 

Firit  Signal  Corps  Armory — Cleaning  supplies,  I  Remington  typewriter,  i  Bailey  letterpress 
and  stand,  I  8-drawer  drop  cabinet  typewriter  desk,  were  furnished. 

United  States  Steamship  "New  Hampshire'* — The  usual  cleaning  supplies  were  furnished. 
Nine  incandescent  lamps  and  five  receptacles  in  new  cabin,  erected  on  pojp-deck  of  above  steam- 
ship. One  55-foot  spar,  with  necessary  step,  mast  coat,  wedgway,  backstays  and  a  signal  yard, 
15  feet  over  all,  furnished  and  put  in  position,  and  the  same  painted  with  two  coats  of  spar- 
colored  paint.  140  2-inch  tubes  were  furnished  and  put  in  boiler  of  above  steamship  ;  also 
I   i-inch  valve  and  i   i>i  check-valve  furnished. 

Municipal  Courts. 

First  District  Municipal  Court — Order  renewed  for  the  use  of  telephone  connected  with 
Exchange  ;  2  cabinets  with  a  supply  of  clean  towels  weekly  ;  33  rubber  stamps,  2  United 
States  daters,  i  5-wheel  Bates*  triplicate  numbering  machine,  i  No.  3  castor-rack,  i  No.  4 
castor-rack,  I  pad,  .1  roll-top  desk,  5  feet  6  inches  ;  2  revolving  chairs,  2  large  chairs,  i  leather- 
covered  table  for  Clerk's  office  and  a  supply  of  law  boohs  were  furnished.  Orders  were  renewed 
for  cleaning  the  glass  in  the  windows  and  doors  of  above  court.  The  steam  pipes  in  the  above 
building  were  covered  with  about  520  square  feet  of  pipe  covering,  consisting  of  one  thickness 
of  asbestos  paper,  one  thickness  of  hair  felt,  one  thickness  of  rosin-sized  paper,  all  covered 
with  8-oance  duck  properly  sewed  on. 

Second  District  Municipal  Court— Old  and  worn-out  parts  of  Welsbach  lights  were  replaced 
with  new  parts.     One  cabinet  and  six  clean  towels  weekly  were  furnished. 

Third  District  Municipal  Court — One  toilet  cabinet  and  a  supply  of  clean  towels  weekly 
famished. 

Fourth  District  Municipal  Court— Order  for  supply  of  steam  during  year  renewed,  i  toilet 
cabinet  and  a  supply  of  clean  towels  weekly  furnished. 

Fifth  District  Municipal  Court — Old  and  worn-out  parts  of  Welsbach  lights  were  replaced 
with  new  parts.  Two  cabinets  and  a  supply  of  clean  towels  weekly,  i  barrel  cleaning  compound 
and  a  supply  of  law  books  were  furnished. 

Sixth  District  Municipal  Court — Order  for  a  supply  of  steam  during  the  year  was  renewed. 
One  toilet  cabinet  and  a  supply  of  clean  towels  weekly  was  furnished.  Orders  were  renewed  for 
cleaning  glass  in  the  windows  and  doors  in  above  Court. 

Seventh  District  Municipal  Court — Two  toilet  cabinets  and  a  supply  of  clean  towels 
weekly,  I  barrel  of  cleaning  compound,  a  supply  of  law  books  furnished.  Orders  were  renewed 
for  cleaning  glass  in  the  windows  and  doors  of  above  Court. 

Eighth  District  Municipal  Court — Orders  were  renewed  for  cleaning  glass  in  the  windows 
and  doors  of  above  Court.  Two  oak  revolving  chairs,  special  size,  and  a  supply  of  law  books 
famished. 

Ninth  District  Municipal  Court — Two  toilet  cabinets  with  a  supply  of  clean  towels  weekly 
furnished. 
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Tenth  District  Municipal  Court — Old  and  wornout  parts  of  Welsbach  lights  were  replaced 
with  new  parts.  An  order  was  issued  for  a  supply  of  steam  during  the  year  to  above  Court. 
A  supply  of  law  books,  consisting  of  New  York  Reports,  New  York  Appellate  Division  Reports, 
Miscellaneous  Reports,  Ash's  Greater  New  York  Charter,  Stover's  Code  of  Civil  Procedure, 
Consolidation  Act  and  Hun's  Reports  furnished. 

Eleventh  District  Municipal  Court — One  toilet  cabinet  with  a  supply  of  clean  towels 
weekly,  %,  dozen  cocoa  door  mats,  I  oak  eight-day  Empire  clock,  and  a  supply  of  law  books, 
consisting  of  New  York  Reports,  Hun's  Reports,  Miscellaneous  Reports,  furnished. 

Cirv  Magistrates'  Courts. 

Fiist  District  Magistrate's  Court— Order  was  renewed  for  use  of  telephone  connected  with 
exchange  in  above  Court.     One  toilet  cabinet  with  a  supply  of  clean  towels  weekly  furnished. 

Second  District  Magistrate'^  Court — Order  was  renewed  for  use  of  telephone  connected  with 
exchange  in  above  Court.  One  toilet  cabinet  with  a  supply  of  clean  towels  weekly  furnished. 
One  four-ton  McBride  and  Davidson  safe  was  removed  from  Bureau  of  Water  Register,  repaired 
and  painted,  large  chest  inside  silver  bronzed,  hinges  renickled,  new  dials,  rims  and  new  cabinet- 
work placed  inside  furnished  for  use  of  above  Court. 

Third  District  Magistrate's  Court— Order  was  renewed  for  use  of  telephone  connected  with 
exchange  in  above  Court.  One  arm-chair  for  Chief  Clerk  furnished.  All  the  damaged  tin  was 
removed  from  the  gutters  in  above  buildings  and  replaced  with  new  tin  of  best  quality,  underside 
coated  one  coat  and  exposed  side  painted  two  coats  of  paint.  The  slate  roof  on  above  building 
was  repaired,  and  the  trim-work  on  the  chimneys  pointed  up. 

Fourth  District  Magistrate's  Court — Order  was  renewed  tor  use  of  telephone  connected  with 
exchange  in  above  Court.     Old  and  worn  parts  of  Welsbach  lights  were  replaced  with  new  parts. 

Fifth  District  Magistrate's  Court—  Order  was  renewed  for  use  of  telephone  connected  with 
exchange  in  above  Court.     Two  cabinets  and  a  supply  of  clean  towels  weekly  furnished. 

Sixth  District  Magistrate's  Court— Order  was  renewed  for  the  use  of  telephone  connected 
with  exchange.     One  toilet  cabinet  with  a  supply  of  clean  towels  weekly,  furnished. 

Seventh  District  Magistrate's  Court — Order  was  renewed  for  the  use  of  telephone  connected 
with  exchange.     Order  was  issued  for  inspection  and  insurance  of  elevators  during  the  year. 

County  Jail. 

OM  and  worn  parts  of  Welsbach  lights  were  replaced  with  n«.w  parts.  The  roof  of  above 
jail  was  repaired  and  painted,  all  open  seams  soldered  and  flashing  pointed  up  where  necessary. 
One  pair  of  new  sash  and  two  single  sash  for  east  side  of  lop  tier  furnished.  One  light  hole  cover 
built,  handrail  placed  on  railing  leading  from  kitchen.  Opening  closed  up  and  door  repaired  in 
toilet-rooiii.     One  Vale  lock  furnished  for  Warden's  room. 

Department  of  Buildings. 

Old  and  worn  parts  of  Welsbach  lights  were  replaced  with  new  parts.  Three  Lang  steel 
document  cases,  36  drawers,  with  Acme  kx:ks,  furnished. 
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Bureau  of  Municipal  Statistics. 

Order  was  renewed  for  the  use  of  telephone  connected  with  exchange.  Two  cabinets  with  a 
supply  of  clean  towels  weekly,  i  Bates  Consecutive  Numbering  Machine,  i  quartered  oak  case,  lo 
feet  $^  inches  long,  9  feet  5  inches  high,  furnished  and  erected  in  above  office. 

Finance  Department.  ' 

Order  was  renewed  for  the  use  of  telephone  connected  with  exchange,  and  for  Rapid 
Safety  Filter  during  the  year.  25  yards  of  linoleum  was  furnished  and  laid.  Old  and  worn 
parts  of  Welsbach  lights  were  replaced  with  new  parts.  24  document  baskets,  4  copies  of 
Greater  New  York  Charter  with  amendments,  i  copy  of  Penal  Code,  i  Yost  and  Remington 
typewriter,  i  Fairbanks  letter  scale,  i  Bailey  letter  press  and  stand,  i  roll -top  typewriter  desk, 
1  office  bench,  perforated  seat  and  back,  4  feet  3  inches  long,  i  card  index  outnt,  22  by  6  oak 
case,  15,000  thirty-three  C.S.  cards  and  guides,  i  24-drawer  Shannon  File  Cabinet,  4  by  6,  with 
lock  and  base  ;  i  oak  roll-top  desk,  5  feet ;  i  revolving  chair,  i  oak  pedestal  desk,  about  9  feet 
6  inches  long,  with  cabinet  lop,  with  glass  doors  glazed  with  double-thick  French  glass,  paneled 
ends,  doors,  drawers  and  sash  with  bronze  or  brass  hardware  and  Yale  locks  made  in  sections  and 
erected  in  above  office  for  Contract  Clerk  ;  23  1  evolving  chairs,  5  wardrobes,  2  bent-wood  cane- 
t>eat  chairs,  2  revolving  chairs,  6  office  chairs,  2  high  desk  stools,  3  double  flat-top  desks,  5  feet 
long  ;  12  5-foot  oak  flit-lop  desks,  5  oak  single-toj)  desks,  5  feet  ;  i  metal  case 
<:ontaining  40  box  drawers,  11  l)y  10  by  18  inches,  with  plain  paneled  ends  and  quartered 
oak  wooden  top,  finished  in  maroon  color,  having  Acme  locking  device.  24  book- 
keepers' high  desk  chairs  with  backs  furnished.  5,000  feet  of  shelving  furnished  and 
erected  in  above  ofTice.  i  safe  removed  from  Room  37  to  Room  31  ;  i  safe  moved  in  Room  25 
and  new  set  of  skids  furnished  ;  i  4-ton  safe  and  2  2-ton  safes  moved  from  Department  of  Finance, 
third  floor  of  Jamaica  Bank  Building,  Long  Island.  Two  placed  in  Room  181,  Stewart  Building, 
and  one  in  Room  173,  three  sets  of  skids  furnished,  also  i  4-ton  safe  removed  from  American 
Tract  Society  Building  and  hoisted  to  Room  87,  Stewart  Building. 

City  Chamberlain's  Office— Order  was  renewed  for  the  use  of  telephone  connected  with 
exchange,  i  toilet  cabinet,  with  a  supply  of  clean  towels  weekly  ;  i  oak  5 -foot  double  standing 
desk  furnished  and  a  turn-table  placed  in  partition  in  above  office. 

Receiver  of  Taxes — The  order  for  a  supply  of  electric  current  to  operate  motor  in  above 
office  during  year  1900  was  renewed.     Also  order  (or  rapid  safety  lilter  renewed. 

Collector  of  Assessments  and  Arrears — One  oak  table,  $}i  by  7  feet,  furnished. 

City  Paymaster — Orders  were  renewed  to  connect  above  office  with  the  burglar-alarm  service 
of  Holmes'  Electric  Protective  Company,  to  keeping  repair  signal  boxes,  cleanmg  glass  in 
windows  and  doors  of  above  office  ;  i  rapid  safety  tilter  and  a  necessary  supply  of  steam  for 
heating,  etc.  ;  19  yards  of  linoleuai  furnished  and  laid  in  above  office. 

Dki'artment  of  Taxes  and  Assessments. 

Order  for  rapid  safety  filter  was  renewed,  i  Remington  tyj)ewriter,  2  City  Directories,  i 
twenty-drawer  cass  for  filing  tlat  papers,  9  by  15  inches,  with  rolling  curtain,   special    box   base 
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made  of  quartered  oak  ;   i  roll-top  typewriter-desk  and  chair  and  4  Smyrna  rugs  4  feet  by  7  feet 
furnished. 

Surveyor's  Office — Order  for  i  toilet  cabinet  and  a  supply  of  clean  towels  weekly  issued. 

Bureau  of  Real  Estate— Order  was  renewed  for  I  rapid  safety  filter. 

Board  of  Estimate  and  Aitortionmknt. 
2  dozen  hand  towels  furnished. 

Board  of  Assessors. 

Order  was  renewed  for  the  use  of  telephone  connected  with  exchange,  i  Remington  type- 
writer and  typewriter  table,  I  copy  of  Legislative  Session  Laws  of  year  1899,  i  large  map  cabinet 
with  horizontal  rolling  shelving,  etc.,  made  and  erected  in  above  office  ;  i  Wells  special  file 
cabinet,  4  shelves  high,  4  feet  wide,  to  hold  assessment  lists,  17  inches  high  by  ii^  inches  wide, 
with  adjustable  partition  on  shelves  furnished  ;  i  drawing  paper  and  instrument  case  made  and 
erected  for  use  of  above  office. 

South  Gate-house. 

Old  and  worn  parts  of  Welsbach  lights  were  replaced  with  new  parts. 

Engine  house,  Ce.ntrai.  Bridge. 
Old  and  worn  parts  of  Welsbach  lights  were  replaced  wiih  new  parts. 

Commissioner  of  Jlrors. 
Order  was  renewed  for  use  of  telephone  connected  with  exchange. 

Commissioner  of  Accounts. 

Order  was  renewed  for  the  use  of  i  telephone  connected  with  exchange,  i  rapid  safety  filter, 
64  yards  of  linoleum  furnished  and  laid,  galvanized  iron  ventilating  pipe  disconnected  from 
Room  284,  repaired  and  reconstructed  and  placed  in  Room  104  Stewart  Building  ;  also  about  50 
feet  of  8-inch  gal  van  ized-iron  pipe  with  5  elbows  furnished  and  connected.  Two  sinks  lined 
around  with  sheet  lead,  4^ch  galvanized  iron  pipe  connected  to  S-inch  galvanized -iron  pipe, 
one  table  covered  with  sheet  lead  in  above  office. 

Expert  Accountants— Carpentering  :  Pigeon-holes  were  erected  on  three  sides  of  Room  189, 
also  2  double  sets  of  pigeon-holes  erected  in  centre  of  same  room. 

Sheriff's  Office. 

Orders  for  telephone  connected  with  exchange  in  above  office,  and  i  rapid  safety  filter  re- 
newed. A  supply  of  law  books,  I  metal  combination  cabinet  containing  108  document  files,  8 
box  drawers  and  24  legal  blank  drawers  furnished  and  erected.  All  of  the  above  furnished  with 
general  Acme  locking  device,  also  contaming  2  double  cupboards  with  dividing  shelf  in  each,  3 
single  cupboards  with  5  adjustable  roller  book  shelves  in  each,  i  sliding  shelf  and  all  cupboards 
having  locks. 
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SupRKMK  Cor  IT— Appellate  Division. 

Orders  were  renewed  for  use  of  telephone  connected  with  exchange  in  above  Court,  and 
electric  current  to  operate  motor  during  quarter  ending  March  31,  1600. 

Corporation  Counsel's  Office. 

75  yards  best  Brussels  carpet,  with  best  paper  lining,  furnished  and  laid,  also  33  yards  of 
linoleum  was  furnished  and  laid  in  Chief  Clerk's  office  ;  i  No.  80  Century  Radiator,  4  Reming- 
ton typewriters  with  tabulator  and  oak  typewriter  table,  6  dozen  office  towels,  i  thirty-six  drawer 
steel  letter  file  cabinet  with  Acme  lock,  one  cocoa  doormat  36  by  22  inches  furnished.  Eight 
window  shades,  made  of  best  quality  Nonpariel  shade  cloth,  hung  on  old  rollers,  were  furnished 
and  put  up  complete,  also  six  old  shades  repaired. 

Law  Department— Bureau  for  the  Recovery  of  Penalties — i  Eureka  copying  cloth  bath, 
10  by  14,  furnished  Room  115,  Stewart  Building.  2  Remington  Typewriters  furnished.  Opening 
cut  in  railing  and  gate  put  in  above  office. 

Exempt  Firemen's  Association. 
Old  and  worn  parts  of  Welsbach  lights  replaced  with  new  parts. 

Volunteer  Firemen's  Association. 

Old  and  worn  parts  of  Welsbach  lights  were  replaced  with  new  parts.  One  iron  fire-escape 
with  scuttle  and  ladders  leading  to  same  furnished  and  erected  on  front  of  above  building. 

PuBuc  Administrator. 

Old  and  worn  parts  of  Welsbach  lights  were  replaced  with  new  parts.  One  Eureka  copying 
cloth  bath  10  by  12  inches,  one  rug  7  feet  6  inches  by  10  feet  6  inches,  and  five  desk  rugs,  i  ash 
desk  with  two  drawers  and  division  below  for  books,  i  ash  table,  6  cane-seat  bent  wood  chairs, 
and  one  double  door  fireproof  safe,  with  inside  doors  and  special  inside  arrangement  28  inches 
high  by  23^  inches  wide  by  14  inches  deep  inside  measurements  furnished. 

Engine-house—Central  Bridge. 
Old  and  worn  parts  of  Welsbach  lights  were  replaced  with  new  parts. 

President  Board  of  Public  Improvements. 

Order  was  given  for  use  of  switchboard  set  ol  instruments  having  two  trunk  lines  connected 
with  exchange.  Order  was  given  for  8  toilet  cal)inets  with  a  supply  ot  clean  towels  weekly. 
Supplements  of  Greater  New  York  Charter,  two  for  1898,  and  two  for  1899,  i  set  of  Funk  & 
WagnalPs  "Standard"  dictionary,  i  copy  of  Greater  New  York  Charter  furnished.  Two 
quartered  oak  cabinets  with  pigeon-holes  furnished  and  erected  in  above  office  ;  steel  filing  cabinet 
in  above  office  was  altered  and  a  new  cabinet  furnished. 

Topographical  Bureau— About  55  yards  crash  with  best  paper  lining  furnished  and  laid. 
3 
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Department  of  Street  Cleanino. 

One  Yost  typewriter  with  wide  and  small  carriage  and  metal  cover,  i  Remington  typewriter, 
I  5-root  roll-top  desk,  2  wardrobes,  4  bentwood  cane-seated  chairs,  2  revolving  desk  chairs,  2 
high  desk  chairs  with  backs  all  made  of  quaitered  oak,  I  4-foot  oak  roll-top  desk,  2  revolving  desk 
chairs,  leather  upholstered  seat,  6  office  chairs,  4  typewriter  chairs,  and  i  5-foot  black  walnut  roll- 
top  desk  furnished.     New  gate  with  oak  top  put  in  railing  in  above  office. 

Street  Cleaning  Department  (No.  28  Chambers  street). 
One  No.  Ho  London  stove,  together  with  necessary  pipe,  etc.,  furnished  and  put  up  complete. 

Department  of  Bridges. 

Three  toilet  cabinets  with  a  supply  of  clean  towels  weekly,  i  set  one-half  Russia  **  Standard  " 
dictionary,  i  Columbia  Barlock  typewriter  with  one  typewriter  stand,  i  No.  5  chair  mat,  2  thirty- 
six  drawer  Lang  metallic  steel  document  cases  with  acme  lock,  i  flat  top  desk  $  feet,  I  table  6  by 
3  feet,  and  4  cane-seat  bent  wood  chairs  furnished.  New  shelves,  closets  and  cases  made  and 
erected  in  above  office.     The  doors,  chairs,  electric  light,  etc.,  were  repaired. 

DEPART.MENT   OF  SEWERS. 

Five  toilet  cabinets  with  a  supply  of  clean  towels  weekly  were  lumished.  One  Smith-Premier 
typewriter  ;  4  drawing  tables,  3  by  7  feet  by  i^  inches,  with  3  hardwood  ledges  on  back,  dove- 
tailed in  cleats,  front  edge  of  board  rounded,  each  board  to  have  2  pine-wood  drawers  with  lock 
and  key  and  drawer  pull,  a  pine-wood  cross  trestle  37  inches  high  on  a  5-foot  bench,  all  made  of 
the  best  material  ;  i  twenty-four  drawer  Shannon  file  cabinet  with  lock  and  base  ;  i  revolving 
bookcase,  3  feet  high,  furnished.     One  Remington  typewriter  repaired. 

Department  of  Highways. 
Ten  toilet  cabinets  with  a  supply  of  clean  towels  weekly,  i  Densmore  typewriter,  i  rotary 
office  chair  ;  i  oak  table,  3  by  6  feet  6  inches  ;  i  roll  top-desk,  pigeon- holes  to  be  furnished  with 
drawers  with  brass  frames  for  labels  on  front  ;  i  oak  flat-top  desk,  one  side  underneath  with  drawers, 
other  side  with  compartments  for  books,  and  one  drawer  in  centre,  furnished  ;  I  safe  removed 
from  Room  No.  1 7 14  to  Cashier's  room  in  above  office. 

Depaktmknt  ok  Watkk  Supply. 

Six  cabinets  with  a  supply  of  clean  towls  weekly  ;  3  oak  flat-top  desks,  5  feet  ;  3  oak  revolving 

chairs,  i  dozen  office  chairs  and  2  McCreery  desk  lamps  were  furnished  ;  also  two  typewriters 

repaired. 

Department  of  Hkaliii. 

Orders  renewed  for  cleaning  glass  in  the  windows  and  doors,  and  electric  current  to  operate 
motors  in  above  building.  One  set  of  window -shades  furnished  and  put  up  on  Hartshorn  rollers, 
also  five  sets  of  Dickerson  shade  fixtures  put  up. 

Vaccination  Station — One  sectional  hot-water  boiler,  with  a  capacity  of  about  1,400  square 
feet,  provided  with  a  full  set  of  trimmings  and   fixtures  set  on  a  brick  platform  about  8  by  9 
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feet,  having  one  set  of  tools  for  working  and  cleaning  boiler,  ^nd  other  fittings  and  fixtures 
necessary  to  complete  work,  famished.  The  heater  connected  to  vertical  smoke  flue 
with  galvanized  sheet-iron  pipe  provided  with  all  required  cleaning-out  places  and  dampers 
arranged  to  operpte  automatically.  The  heater  covered  with  asbestos  cement  two  inches 
thick  put  on  in  three  layers  and  finished  smooth  on  the  outside.  The  present  main  return 
and  supply  pipes  used  as  far  as  possible  and  new  ones  provided  where  necessary.  The  old  and 
useless  drip-pipes  removed.  All  mains  properly  graded  and  dripped  to  insure  a  good  and  rapid 
drainage.  A  galvanized-iron  expansion  tank  of  required  size  provided.  All  necessary  rising  lines 
to  connect  the  radiators  on  second  story  furnished.  Old  risers  leading  to  third  story  removed  and 
outlets  plugged  up.  All  present  piping  found  in  good  condition  used.  New  hot-water  radiators 
of  sufiScient  capacity  to  heat  the  rooms  on  the  floor  above-mentioned  furnished.  Necessary  con- 
nections for  both  supply  and  returns  made.  The  old  radiators  removed.  New  valves  and 
automatic  air-valves  placed  on  all  radiators.  All  valves  oi  the  Jenkins'  patent,  or  others  equally 
as  good,  nickel-plated,  with  polished  wheels  and  unions.  All  air-valves  of  the  Colonial  type 
nickel-plated.  The  radiators  and  exposed  piping  painted  one  good  coat  of  yellow  ochre  finished 
in  gold  bronze,  all  properly  tested  and  guaranteed  to  heat  the  rooms  on  the  above-mentioned 
floor  at  70  degrees  temperature  in  coldest  weather.  All  exposed  running  lines  on  first  floor  to  be 
covered  with  asbestos  sectional  coverings. 

Gate-house  (Convent  Avenue). 
Old  and  worn  parts  of  Welsbach  lights  were  replaced  with  new  parts. 

Pumping  Station. 
Old  and  worn  parts  of  Welsbach  lights  were  replaced  with  new  parts. 

Department  of  Public  Buildings,  Lighting  and  Supplies. 

Order  was  issued  for  the  use  of  telephone  connected  with  exchange.  A  supply  of  rubber 
stamps  and  self-mking  pads,  12  large  documentary  files,  6  extra  large  documentary  files,  5 
sets  of  Dickerson  shades,  were  furnished  and  put  up  complete. 

Commissioner's  Office — One  cabinet  and  a  supply  of  clean  towels  weekly  furnished. 

Deputy  Commissioner's  Office  — One  toilet  cabinet  and  a  supply  of  clean  towels  weekly  fur- 
nished. 

Chief  Clerk — One  toilet  cabmet  and  a  supply  of  clean  towels  weekly  furnished. 

General  Bookkeeper's  Office — Two  toilet  cabmeis  and  a  supply  01  clean  towels  weekly  fur- 
nished ;  I  Ihirty-bix  drawer  Lang  steel  document  file  case  with'acmc  lock  furnished. 

Electrical  Bureau — Three  toilet  cabinets  with  a  supply  of  clean  towels  weekly  furnished  ;  and 
the  following  electrical  supplies — 400  link  fuses  of  different  capacity  ;  and  the  following  stationery — 
I  permit  book  No.  16  to  place  electrical  conductors  in  subways  ;  20  permit  books,  21-40  ;  i  record 
book,  permits  to  erect  poles  ;  10,000  application  blanks. 

Inspectors*  Room — One  toilet  cabinet  with  a  supply  of  clean  towels  weekly  furnished. 
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Bureau  of  Meter  Te^ts — Two  toilet  cabinets  wiih  a  supply  of  clean  towels  weekly  furnished. 
An  order  was  issued  for  the  use  of  telephone  connected  with  exchange  ;  12  brass  stamps,  i  dozen 
agate  funnels,  and  2  tin  gallon  kettles  with  faucets  were  furnished. 

Bureau  of  Assistant  Engineer — One  toilet  cabinet  with  a  supply  of  clean  towels  weekly  fur- 
nished. A  supply  of  articles  for  testing  cement  and  draughting  purposes,  50  sun  prints  of  maps 
and  plans,  i  specific  gravity  apparatus,  6  galvanized  iron  pans  with  faucets,  4  dozen  Wilder  gov- 
ernor burners  were  furnished  ;  i  marble  basin  furnished  and  put  up  complete  in  above  office. 

Cement  Testing  Laboratory — One  toilet  cabinet  with  a  supply  of  clean  towels  weekly  furnished. 
I  dozen  Briquette  moulds  in  sets  of  6  with  revolving  clamps  furnished. 

Bureau  of  Lamps  and  Gas— One  toilet  cabinet  with  a  supply  of  clean  towels  weekly  furnished. 
Two  36-drawer  Lang  steel  document  file  cases  with  acme  lock,  and  i  oak  wardrobe  No.  55 
furnished. 

Bureau  of  Repairs  and  Supplies — Two  chairs,  2  stools,  I  dozen  revolving  chairs,  i  dozen  gal- 
vanized iron  watering  pols,  3  dozen  waste-paper  baskets,  i  dozen  desk  baskets,  I  dozen  Hammond 
typewriter  ribbons,  3  dozen  10  by  14  inch  cloths  for  copying-books  and  a  supply  of  hardware 
furnished,  also  a  supply  of  coal  and  wood  for  heating,  etc.,  and  a  supply  of  ice  was  furnished 
the  different  public  buildings,  courts  and  offices  in  care  of  this  Department. 
Two  toilet  cabinets  with  a  supply  of  clean  towels  weekly  were  furnished.  Cleaning  supplies,  such 
as  pails,  brooms,  mops,  duster«,  ash  cans,  metal  polish,  soap,  sapolio,  scrub  brushes,  etc.,  were 
received,  stored  and  furnished  to  the  different  buildings  as  required.  Orders  were  renewed  for 
winding  and  repairing  clocks,  repairing  call  bells,  annunciators,  etc.,  horse  and  wagon  for  use  of 
Superintendent,  and  insurance  and  inspection  of  elevators.  A  supply  of  lumber,  paints,  hard- 
ware, etc.,  for  use  of  mechanics  in  the  employ  of  this  Department  was  furnished.  Repairs  of  a 
general  nature  to  public  buildings,  courts  and  offices  not  hereinbefore  mentioned  were  made  to 
the  plumbing,  gasfiiting,  mason  work,  plastering,  woodwork,  painting,  tinwork,  furniture,  etc. 

Free  Floating  Baths — Orders  were  issued  for  a  supply  of  lumber  and  hardware  for  use  of 
above  baths.     The  outside  of  the  baths  were  repainted  and  a  supply  of  coal  furnished. 

Public  Comfort  Stations — Order  was  renewed  for  supplying  electric  current  to  operate  motor, 
and  the  plumbing  work  at  above  stations  kept  in  first-class  condition,  small  repairs  being  made 
as  often  as  necessary. 

BOROUGH  OF  THE    BRONX. 

Coal  and  wood  for  heating,  etc.,  cleaning  supplies,  etc.,  were  furnished.  One  steam  coil 
furnished,  one  steam  coil  repaired  and  reset  and  new  cistern  for  urinal  put  in  on  top  floor  of 
building.     Opening  in  passageway  leading  to  engine  room  was  closed  up  and  panel  door  put  in. 

Coroner's  Office. 

One  toilet  cabinet  with  a  supply  of  clean  towels  weekly  furnished,  also  a  supply  of  coal  for 
heating  purposes  furnished. 

Department  of  Finance. 

Auditor's  Office — Order  was  issued  for  the  use  of  telephone  connected  with  exchange.  Two 
toilet  cabinets  with  a  supply  of  clean  towels  weekly  furnished. 
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Taxes  and  Assessments. 

Two  cabinets  were  furnished,  with  a  supply  of  clean  towels  weekly.  One  36-drawer  Lang 
clocument  case  with  acme  lock  furnished. 

Deputy  Receiver  of  Taxes— Two  toilet  cabinets  with  a  supply  of  clean  towels  weekly  furnished. 

Board  of  Public  Improvements. 

Topographical  Bureau — Order  was  issued  for  use  of  telephone  connected  with  exchange.  Two 
toilet  cabinets  with  a  supply  of  clean  towels  weekly  furnished.  One  roll-top  typewriter  desk,  48 
roller  towels  furnished,  48  pigeonholes  made  and  erected  in  the  upper  vault  of  above  Bureau, 
each  box  divided  into  10  compartments,  also  hat-rack  put  up  on  eastern  wall. 

Department  of  Water  Supply. 

One  toilet  c^inet  with  a  supply  of  clean  towels  weekly  furnished.  One  oak  wardrobe,  i 
lBa.il ey  letter-press  and  stand,  i  Langwood  file  document  case  with  thirty-six  pigeon-holes  and 
two  drawers. 

Department  of  Highways. 

One  toilet  cabinet  with  a  supply  of  clean  towels  weekly  furnished. 

Department  of  Bridges. 
One  toilet  cabinet  with  a  supply  of  clean  towels  weekly  furnished. 

President  Borough  of  The  Bronx. 
One  toilet  cabinet  with  a  supply  of  clean  towels  weekly. 

Department  of  Public  Buildings,  Lighting  and  Supplies. 

One  toilet  cabinet  with  a  supply  of  clean  towels  weekly  furnished.  Order  was  renewed  for 
use  of  telephone  connected  with  exchange,  also  i  extension  set  of  telephone  instruments  con- 
nected with  telephone  furnished.  One  City  Directory  furnished.  Cleaning  supplies,  coal  and 
wood  for  heating,  etc.,  a  supply  of  ice,  general  repairs  not  otherwise  mentioned,  were  furnished 
and  performed. 

In  addition  to  the  repairs,  etc.,  hereinbefore  mentioned,  the  mechanics  in  the  employ  of 
this  Department  made  repairs  of  a  general  nature  (carpentering,  varnishing,  etc.),  throughout 
the  various  public  buildings,  courts,  offices,  etc.  Hereinafter  follows  a  summary  of  the  work 
performed  :  Repairs  were  made  to  desks,  closets,  etc.,  locks  put  on,  shelving,  partitions,  etc., 
erected,  doors  hung,  hinges  put  on,  doors  eased  and  rehung,  windows  repaired,  new  sashes, 
weather  strips,  sash  cord,  etc.,  put  on. 

Finance  Department — New  shelving  put  up,  old  shelving  repaired  and  altered,  book  and 
pigeon-hole  cases  repaired.  Repairs  made  to  woodwork  in  Seventh  District  Court  and  Harlem 
Court-house.     Transoms  repaired  and  fitted,  also  new  flooring  laid  in  West  Washington  Market. 

Permit  Clerk's  Office — Shelving  repaired  and  altered,  door  joints  repaired,  doors  rehinged 
and  hung. 
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Office  President  of  the  Borough— Windows  repaired  and  sash  cords  put  in. 

Mayor's  Office— Bookcase  altered,  sash  cords  and  door  stops  put  on. 

Mayor's  Marshal's  Office — Transoms  repaired. 

Seventh  District  Court-house — Cases  taken  apart,  repaired  and  altered  and  set  up  in  another 
room. 

Eighth  District  Municipal  Court — Cases  taken  apart,  repaired  and  altered  and  set  up. 

Supreme  Court — Pigeon-hole  cases  repaired  and  put  in,  railing  put  up  in  Part  V,,  Trial 
Term,  panels  cut  out  and  new  moulding  put  on  partition  in  Judge  Andrews'  private  rooms  and 
wardrobes  repaired. 

Fourth  District  Municipal  Court — Repairs  made  to  front  of  case. 

Department  of  Highways — Shelving  repaired  and  altered. 

City  Record  Office— Shelving  repaired. 

Third  District  Municipal  Court — Repairs  made  to  sounding-board. 

Seventy-first  Regiment  Armory — Electrical  gas  lighting  apparatus  boxed  in. 

Hall  of  Records — Repairs  made  to  map  cases. 

Commissioner  of  Accounts — New  shelving  furnished  and  put  in  in  above  office. 

Surrogate's  Office — Shelving  altered  and  repaired. 

Tenth  District  Court— Sounding-board  was  repaired. 

Department  of  Water  Supply — Bookcase  repaired  and  altered. 

City  Hall — Storm-door  repaired. 

Assistant  Engineer  Department  of  Public  Building*,  Lighting  and  Supplies — Shelving  and 
brackets  put  up  in  above  offices. 

Union  Market — Door-jambs  repaired. 

The  cost  of  material  was  about  $i,ooo  and  the  cobt  of  labor  $2,600. 
Yours  respectfully, 

BARTHOLOMEW  DONOVAN,  Superintendent  Repairs  and  Supplies. 


DOCUMENT   *D." 

Dhtartment  of  Public  IUildings,  LiGnriNr.  and  Sitppues,  ) 
Bureau  of  Lamps  and  Gas,  Nos.  13  to  21  Park  Row,  \. 

Nkw  York,  April  12,  1900.         ) 

Hon,  Petkr  J.    DooLiNG,  Deputy  and  Acting   Commissiofur^  Public   Buildings,   Lighting  and 
Supplies  : 

Sir — In  compliance  with  the  directions  contained  in  your  letter  of  the  3d  instant,  I  herein 
submit  a  report  of  the  transactions  of  the  Bureau  of  Lamps  and  Gas  for  the  boroughs  of 
Manhattan  and  The  Bronx  for  the  quarter  ending  March  31,  1900. 
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Exhibit  **  A  ^Ms  a  statement  showing  the  amounts  on  vouchers  for  gas  and  electric  currents 
supplied  to  the  various  public  markets,  offices,  armories,  etc.,  and  for  lighting  and  maintaining 
public  lamps. 

Exhibit  "B  "  is  a  summary  of  the  appropriation  for  **  Lamps  and  Lighting,"  1900,  showing 
vouchers  drawn  during  the  quarter  amounting  to  three  hundred  and  twenty-five  thousand  eight 
hundred  and  sixty-three  dollars  and  three  cents  ($325,863.03),  leaving  an  available  balance  of 
nine  hundred  and  eighty-four  thousand  one  hundred  and  thirty-six  dollars  and  ninety-seven 
cents  ($984, 136.97)- 

Exhibit  **C  "  is  a  summaiy  of  the  appropriation  for  "  Lamps  and  Lighting,"  1899,  showing 
vouchers  drawn  during  the  quarter  of  four  hundred  and  eighty-eight  thousand  two  hundred  and 
forty-three  dollars  and  ihirty-seven  cents  ($488,243.37),  with  outstanding  liabilities,  five  hundred 
and  thirty-two  dollars  and  fifty  cents  ($532.50),  leaving  a  balance  of  five  thousand  two  hundred 
and  forty  dollars  and  eighty-six  cents  ($5,240.86). 

Exhibit  ''D"  is  a  summary  of  the  Lamp  Account,  showing  the  number  of  new  lamps 
lighted,  old  lamps  relighted  and  lamps  discontinued  during  the  quarter :  7  new  gas  lamps,  10 
new  naphtha  lamps  and  37  new  electric  lamps  have  been  lighted;  29  gas  lamps,  2  naphtha 
lamps  and  i  electric  lamp  have  been  relighted;  963  gas  lamps,  8  naphtha  lamps  and  3  electric 
lamps  have  been  disconlinued.  Of  the  gas  lamps  discontinued,  878  were  extinguished  on  account 
of  electric  lights.  The  total  number  of  lamps  lighted  on  March  31  was  24,286  gas,  1,587 
naphtha,  449  Welsbach  naphtha  and  4,538  electric,  making  a  total  of  30,860  lamps. 

Exhibit  **  E  **  is  a  statement  showing  the  candle-power  of  the  gases  supplied  to  the  City  by 
such  of  the  gas  companies  as  are  within  reach  of  our  Photometric  Stations. 

The  following  statement  will  show  the  average  amount  of  impurities  found  in  the  gases  of  the 
several  gas  companies  as  determined  by  E.  G.  Love,  Ph.  D.,  the  Gas  Examiner,  at  the  Laboratories 
of  the  Department  : 


Of  What  Comi-anv. 


SuiFHUR       '       Ammonia         c...  „....„„.,-..„^ 
(Grains  IN  ico  ,  (Gra-ns  )N  ico  i  ^'i^"''„!,^TTf° 
I    Cubic  FEKTj.       Cubic  Feet).   '      Hvi.rocen. 


Consolidated  Gas  Company—  { 

Branch  z '  9.40 

Branch  2 1  16.60 

Branch  3 '  7.04 

Rratich  4 i  8.36 

Branch  6 i  7.44 

New  York  Mutual  G.i5L.light  Company \  60? 

New  Amsterdam  Gas-light  Company s-i4 

SumcJard  Gas-light  Company 6.08 

East  River  Gas  Company I  5 .30 


.ea 
.10 

.10 

.08 


Trace. 
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The  foUowing  wil]  show  the  specific  gravity  of  the  gases  : 

Consolidated  Gas  Company— 

Branch  i 

Branch  2 

Branch  3 

Branch  4 

Branch  6 

New  York  Mutual  Gas-light  Company 

New  Amsterdam  Gas  Company 

Standard  Gas-light  Company 

East  River  Gas  Company 


.( 


The  following  statement  will  show  the  average  maximum  and  minimum  pressure  on  t 
mains  of  such  companies  as  connect  with  our  Photometric  Stations,  as  recorded  on  the  pressi 
registers  during  the  quarter,  the  average  being  made  for  the  time  during  which  the  public  Ian 
are  required  to  be  kept  lighted  : 


U   . 

Of  What  Company.  « 

C  ig    I 

_      _  < i 

ConsoliJated  Gas  Company—  | 

Inches.  , 
Branch! a.oj     i 

Branch  3 3>S9 

Branch  3 3. 09 

Branch  4 3.06 

Branch  6 3 .  30 

New  York  Mutual  Gas  Compaoy 371 

New  Amsterdam  Gjls  Company 3 . 55 

S:andjrd  Gas-light  Company 3.55 

East  Kiver  (}as  Company 3.88 


C  =  JJ 


Inches. 
1.85 

3.17 

1.64 

3.  II 

1.96 

3<aa 

1.99 

3.09 

3. 01 


Where  Taken. 


Corner  Bowery  and  ( irand  street 1 

Sevcnty>ninth  street,  between  Second  } 
and  Third  arenuea ) 

Seventy-ninth  .•■treet,  b'itween  Second  {      ^ 
and  Third  avenues S 

Corner  tJowcry  and  Grand  street 1 

"  i 

Seventy-ninih  street,  between  Seconl)        ^ 
and  Third  avenues j 

Seventy-ninth  street,  between  Second  ( 
and  Third  avenues S  • 


Yours  respectfully, 

S.  McCORMICK,  Superintendent,  Lamps  and  Gas. 


Exhibit  "A.*' 

Statement  showing  the  amounts  on  vouchers  drawn  for  gas,  etc.,  to  the  various  public  mark< 
offices,  armories,  etc.,  and  for  tilting  up,  lighting,  maintenance,  etc.,  of  public  lamps,  for  1 
quarter  ending  March  31,  1900. 


41 

>^^aibin2ton  Market 

Catharine  Country  Market 

Catharine  Meat  Market 

FuUon  Meat  Market 

Fulton  Coantry  Market 

Centre  Market 

Clinton  Market 

Union  Market 

Tompkins  Market 

Jefferson  Market 

First  District  Municipal  Court 

Second  District  Municipal  Court,  Borough  of  The  Bronx 

Second  District  Municipal  Court 

Fourth  District  Municipal  Court 

Fifth  District  Municipal  Court 

Sixth  District  Municipal  Court 

Tenth  District  Municipal  Court. 

Eleventh  District  Municipal  Court 

Second  District  City  Magistrates'  Court 

Third  District  City  Magistrates'  Court 

Fourth  District  City  MagisUates'  Court 

Sixth  District  City  Magistrates'  Court 

Seventh  District  City  Magistrates'  Court 

Brown  Stone  Building 

New  Court-house 

Harlem  Court-house 

Criminal  Court  Building 

City  Hall 

County  Jail 

Corporation  Counsel 

Public  Administrator,  Siore-room 

Examining  Board  of  Plumbers 

City  Record,  Bookbindery 

City  Register 

Pipe  Yard,  Rivington  street 

Pipe  Yard,  East  Twenty-fourth  street 

*^partment  of  Highways,  Tool  Shop,  No.  iliS  Mulberry  street 

department  of  Highways,  Repair  Shop,  No.  427  East  Eighty -seventh  street 

*^Pirtment  of  Highways,  Repair  Shop,  One  Hundred  and  Twenty-third  and  Co- 
lumbus avenue 

^Vaier  Supply,  Repair  Shop,  No.  72  Elm  street 

-    Water  Supply,  Repair  Shop,  No.  214  West  Thirty-first  street 

Water  Supply,  Repair  Shop,  No.  3366  Third  avenue 


$362  97 

3635 

842 

59  47 

79  18 

42  92 

86  86 

13  79 

51  26 

14669 

36  17 

I  39 

24  60 

3  32 

3941 

13  88 

87  5« 

22  75 

I  84 

48  29 

90  10 

3053 

103  69 

151  61 

,1"  39 

240  32 

250  59 

i6i  31 

284  15 

10  72 

53  55 

278 

4  43 

182  88 

3  24 

12  96 

4  90 

21  iS 

85. 

38  02 

35  34 

II  84 
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Water  Supply,  Chief  Engineer,  llighbridge S2  96 

Water  Supply,  Keeper's  House,  Highbridge 25  25 

Water  Supply,  Repair  Shop,  Third  avenue  between  One  Hundred  and  Eighty-eighth 

and  One  Hundred  and  Eighty^ninth  streets 16  00 

High  Water  Service,  Engine-house,  West  Ninety-eighth  street 325  14 

High  Water  Service,  Engine-house,  Highbridge 87  50 

High  Water  Service,  Pump  Station,  [One  Hundred   and   Seventy-ninth  street   and 

Tenth  avenue 459  45 

Ship  Canal,  Engine-house,  Kingsbridge   16  95 

South  Gate-house,  Central  Park 60  31 

Gate-house,  Convent  Avenue  and  One  Hundred  and  Thirty-fifth  street 32  65 

Central  Bridge 30  53 

Madison  Avenue  Bridge 13  13 

Corporation  Yard,  West  Fifty-sixth  street 1 1  09 

Health  Department,  Sixth  Avenue  and  Fifty-fifth  street 500  43 

Bureau  of  Meter  Tests,  No.  214  East  Ninth  street 91  86 

Volunteer  Firemen's  Association,  No.  220  East  Fifty-ninth  street 37  73 

Volunteer's    Seventy-third     Regiment    Association,    No.    128    West    Seventeenth 

street 31  08 

Clock  Tower,  Third  District  Court-house 129  50 

Department  of  Buildings,  Fourth  avenue  and  Eighteenth  street 104  90 

Branch  Department  of  Buildings,  No.  2775  Third  avenue 83 

Municipal  Buildings,  Crotona  Park 269  54 

Bridge  Tender's  House,  Macomb's  Dam  Bridge 5  3^ 

City  Paymaster 28 

Photometric  Stations 14  52 

Seventh  Regiment  Armory,  gas 389  04 

Seventh  Regiment  Armory,  electric 2,852  oa 

Ninth  Regiment  Armory,  gas 646  59 

Ninth  Regiment  Armory,  electric I1657  35 

Twenty-second  Regiment  Armory,  gas I|2I3  44 

Twenty-second  Regiment  Armory,  electric 187  70 

Twelfth  Regiment  Armory,  gas S93  54 

Eighth  Regiment  Armory,  gas 762  30 

Sixty-ninth  Regiment  Armory,  gas 152  63 

Seventy-first  Regiment  Armory,  gas Ii'95   10 

First  Batter)'  Armory,  gas 187  02 

Squadron  '*  A  "  Armory,  gas I»J37  45 

Armory  Ship  *'  New  Hampshire,"  electric 398  oS 

City  Hall,  electric 478  6-k 

Appellate  Division,  Supreme  Court,  electric 1*032  66 

City  Register,  electric 237  87 

City  Paymaster,  electric 328  5 1 


43 

Public  Comfort  Station,  electric $ii6  80 

Receiver  of  Taxes,  electric 8  84 

Sheriff,  electric 54  05 

Surveyor  of  Taxes,  electric '9  7^ 

Law  Department,  electric 353  88 

Municipal  Building,  Crotona  Park,  electric SM  o^ 

Branch  Municipal  Building,  Williamsbridge,  electric 7  58 

Gas  examinations 324  00 

Pay-roll,  Lighters  of  Public  Markets 240  00 

Rent«,  Photometric  Stations 240  00 

Cartages 525  00 

Street  signs 233  20 

Inner  armory  globes 7  50 

Letters  fire-alarm  box  doors 105  oa 

Bicycle  repairs 15  oa 

Lighting  gas  lamps  —Manhattan 00,486  48 

Lighting  electric  lamps— Manhattan 101,551  14 

Lighting  naphtha  lamps— Manhattan i»534  5® 

Lighting  Welsbach  naphtha  lamps — Manhattan 3*367  50 

Lighting  gas  lamps— The  Bronx 35»88o  54 

Lighting  electric  lamps — The  Bronx 60,823  67 

Lighting  naphtha  lamps — The  Bronx 7, 143  53 

Fitting  up  new  lamps— Manhattan  16  00 

Fitting  up  new  lamps — The  Bronx 40  00 

Repairing,  etc.,  lampposts — Manhattan i»593  00 

Repairing,  etc.,  lampposts — The  Bronx 664  00 

Total   $325,86303 

RECAPITULATION — QUARTER   ENDING    MARCH   3I,    IQOO. 

Gas  to  public  offices,  markets,  etc $6,248  08 

Incandescent  lighting  ot  public  offices,  etc 3, 152  65 

Lighting  armories — gas 6,577  11 

Lighting  armories— electric 5*095  13 

Cartages 525  00 

Gas  examinations 324  00 

Rents  of  photometric  stations 240  00 

Supplies  for  public  lamps,  etc 360  70 

Pay-roll  of  Lighters,  public  markets 240  00 

Fitting  up  new  lamps,  Manhattan 16  00 

Fitting  up  new  lamps.  The  Bronx 40  00 

Rqpairing,  etc.,  lamps,  Manhattan 1.593  00 

Repairing,  etc.,  lamps,  The  Bronx 664  00 
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Lighting  public  gas  lamps,  Manhattan $90,486  48 

Lighting  public  gas  lamps,  The  Bronx 35>SSo  54 

Lighting  public  naphtha  lamps,  Manhattan i>534  50 

Lighting  public  naphtha  lamps.  The  Bronx 7.^43  53 

Lighting  public  electric  lamps,  Manhattan 101,551   14 

Lighting  public  electric  lamps.  The  Bronx 60,823  ^7 

Lighting  public  Welsbach  naphtha  lamps,  Manhattan 3*367  50 


Total $325,863  03 


Exhibit  »*B.'* 

Summary  of  the  appropriation  for  "  Lamps  and  Lighting  for  1900,  boroughs  of  Manhattan 
and  The  Bronx,"  showing  the  amounts  drawn  on  vouchers  during  the  quarter  ending  March  31, 
1900,  with  the  balance  standing  to  the  credit  of  the  appropriation  : 

Amount  of  appropriation,    "  Lamps  and  Lighting,"  1900 $1,310,000  00 

Amount  of  vouchers  drawn  during  quarter 325,863  03 

Balance  against  which  no  vouchers  have  been  made $9^4, 136  97 


Exhibit  **C.** 

Summary  of  the  appropriation  for  **  Lamps  and  Lighting  for  1899,"  showing  the  amounts 
drawn  on  vouchers  during  the  quarter  ending  March  31,  1900,  with  the  balance  standing  to  the 
credit  of  the  appropriation  : 

Amount  of  appropriation  for  **  Lamps  and  Lighting,"  1899 $1,340,236  00 

Amount  of  voucheis  and  transfers  to  December  31,  1899 $846,219  27 

Amount  of  vouchers  drawn,  quarter  March  31,  1900 488,243  37 

1.334,462  64 

Balance $5»773  36 

Outstanding  liabilities 532  50 

Balance $5^240  86 


Exhibit  **D." 

Summary  of  the  Limp  Account,  showing  the  number  of  new  lamps  lighted,  old  lamps 
relighted  and  lamps  disconlmued  by  each  gas  and  electric  light  company  during  the  quarter 
cndmg  March  31,  igoo  : 
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Bcrough  of  Manhattan. 
Gas  Lamps. 
Consolidated  Gas  Company,  Branch  i — 

Number  of  lamps  I'ghted  December  31,  1899 

Number  of  new  bmp«  lighted  during  the  quarter. . . 
Numb<^of  old  lamps  relighted  during  th«  quarter. . 


Less  gas  lamps  discontinued  on  account  of  electric  lights. 
Number  of  lamps  lighted  March  31,  1900 


Consolidated  Gas  Company,  Branch  2 — 

Number  of  lamps  lighted  December  31 .  1899 

Number  ot  old  lamps  relighted  during  the  quarter. 


I  lamps  discontinued  on  account  of  electric  lights. 


Consolidated  Gas  Company,  Branch  3 — 

Number  of  lamps  lighted  December  31,  1899 

L«ss  gas  lamps  discontinued  on  account  of  electric  lights. 
Number  of  lamps  lighted  March  31,  1900 


Confolidated  Gas  Comoany,  Branch  4 — 

Nomber  of  lamps  lighted  December  31,  1899 

Number  of  old  lamps  relighted  during  the  quarter 

Less  lamps  discontinued  during  the  quarter 

Less  lamps  discontinued  on  a:count  of  electric  lights.. 


Number  of  lamps  lighted  March  31,  x9oa  . 


Consolidated  Gas  Company,  Branch  6— 

Number  of  lamps  lighted  December  31,  1899 , 

Number  of  old  lamps  relighted  during  the  quarter. , 


Less  lamps  discontinued  during  the  quarter 

Less  lamps  discontinued  on  account  ol  electric  lights. 


Number  of  lamps  lighted  March  31,  1900 

Total  number  of  lamps  Consolidated  Gas  Company,  March  31,  1900 

New  Amsterdam  Gas  Company- 
Number  of  lamps  lighted  December  31,  1899 

Number  of  old  lamps  relighted  during  the  quarter 

Less  lamps  discontinued  during  the  quarter 

Less  gas  lamps  discontinued  on  account  of  electric  lights 

Number  of  lamps  lighted  March  31, 1900 


1.999 

3 

5 

s,oo6 
248 

1  

1,003 

I 

1,004 

38 

1.080 

Co 

i.388 

4 

3.39« 

6 

63 

69 

6,931 

1     a 

^.933 

32 

_75_ 

X07 

3»4»o 

4 

z 

3.4M 

2ir 

217 

"^tl^^ 


966 


3.3«? 


6,8a6 


13.893 


3.»97 
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Standard  Gas-light  Company,  Madison  Square  Branch — 

Number  of  lamps  lighted  December  31,  1899 

Number  of  old  lamps  relighted  during  the  quarter 

Less  lamps  discontinued  on  accoun  t  of  electric  lights 

Number  of  lamps  lighted  March  31, 1900 

Standard  Gas-light  Company,  Harlem  Branch — 

Number  of  lamps  lighted  December  31,  1899 

Less  lampii  discontinued  on  account  of  electric  lifl:ht> 

Number  of  lamps  lighted  March  31, 1900 

Total  number  of  l.imps  lighted  by  Standard  Gas  Light  Company  1 
March  31,  1900 i 


Borough  0/  The  Bronx. 
Central  Union  Gas  Company — 

Number  ol  lamps  lighted  December  31,  1899 

Number  of  new  lamps  li)(hted  during  the  quarter. . . 
Number  of  old  lamps  relighted  during  the  quarter  . 


648 


Less  lamps  discontinued  during  the  quarter 

Less  gas  lamps  discontinued  on  account  of  electric  lights. 


Number  of  lamps  lighted  March  31,  1900. 


Northern  Union  Gas  Company- 
Number  of  lamps  lighted  December  31,  1899 

Number  of  new  lamps  lighted  during  the  quarter.. 
Number  of  old  lamps  relighted  during  the  quarter. 


1,263 
40 


1,817 


5     I 
53     ! 


649 


605 


i.-^^Z 


58 


2.934 
3 
3 


i.8s7 


1,760 


Less  lamps  discontinued  during  the  quarter 

Less  lamps  (hscontinued  un  account  oi  electric  lights. 


Number  of  Limps  lighted  March  31,  1900. 


31 
4» 


3,86? 


Yonkers  Gas-light  Company— 

NumLcr  of  limps  lighted  December  31,  1899 , 

NuniWr  of  old  lamps  relighted  during  the  qu.irtrr.  , 


Les>  lamps  discontinued  d.irirg  th*i  quarter 

Number  of  lamps  'ightcd  March  31,  1903 , 

Tola'  number  of  pas  lamps  lighted  March  31,  1900. 


732 
a4,a86 
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Naphtha  Lamps. 
Bcromgh  of  Manhattan. 
t*^cw  Vork  and  New  jericy  Glob.*  Gas-li^ht  Company,  Limited- 
Number  of  lamps  lighted  D^emb?r3i,  1899.  Central  P>irk 

Number  of  lamps  lighted  December  m,  1899,  Riverside  drive 

Number  of  lamps  lighted  December  31,  1899,  Momingside  avenue,  West , 

Number  of  lamps  lighted  December  31,  1859,  Momingside  Park 

Number  of  lamps  lighted  March  31,  1900 

Borough  "/  Tht  Bronx. 
Mew  York  and  New  jersey  Globe  Gas  light  Company,  Limited  — 

Numher  of  lamps  hghted  Decem'ier  31,  1899,  Woodlawa  Heights , 

Number  of  lamps  lighted  December  3 1 ,  1899.  Wakefield , 

Number  of  lamps  lighted  December  31,  1899,  Eas'chester 

Number  of  lamps  lighted  December  31,  1899,  WiiliamsbriJge 

NomHcr  of  lamps  lighted  Decemb:r  31, 1899,  Bronx  and  Pelham  p.irkway. .. 

Number  of  lamps  lighted  Dccetr.b.r  31.  18-9^;,  Bronx  Park 

Number  of  lamps  lighted  December  31,  18-^9,  Cedar  Park 

Number  of  lamps  lighted  December  31,  1899,  Cl.iremont  P^rk 

Number  of  Umps  lighted  Dec'iniber  31,  189.},  Crotona  Pork , 

Number  of  lamps  lighted  DtK:em1^r  31,  1899,  Gunhill  road 

Number  of  lamps  lighted  Deceml)er3i,  18^,  Mosholu  parkway 

Number  of  lamps  lighted  December  31,  1899,  Mosholu  avenue 

Numlitr  o*  lamps  lighted  December  31,  1899.  St.  Marys  P.irk , 

Nc*-  York  and  New  jericy  Globe  Gas-light  Company.  Limited- 
Number  of  lamps  lighted  December  31 ,  xi«9^,  Van  Corilundt  Park 

Number  of  lamps  lishted  December  31,  1899.  Washington  Brid;;e 

New  lamps  lighted  in  quarter,  Woodlawn  Heights :j 

New  lamps  lighted  in  quarter,  Eastchcater 7 

Lamps  relighted  in  quarter,  Bronx  an  1  Pclham  Parkway 


zai 
i3» 
>5 


33 


264 
>59 
»3Q 

18  I 
50 
94  I 

"  i 

72  I 

59  i 


879 


979 


I^imps  d'scontinued  in  quarter,  Bronx  and  Psiham  Parkway. 


Total  number  of  lamps  lighted  March  31,  1900. 


ii3»^ 


x,3o3 
1.587 
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Wei^bach  Naphtha  Lamps. 
Borough  of  Manhattan. 
Welsbach  Street  Lighting  Company  of  America — 

Number  of  lamps  lighted  December  31,  1899,  Central  Park 

Number  of  lamps  lighted  December  31,  1899,  Riverside  Drive 

Number  of  lamps  lighted  December  31, 1899,  West  One  Hundred  and  Twenty 
second  street 

Number  of  lamps  lighted  Mar:h  31,  1900 

Electric  Lamps. 
Borough  0/  Manhattan. 
Brui>h  Electric  Illuminating  Company — 

Number  of  lamps  lighted  December  31,  1899 

Number  of  lamps  lighted  March  31, 1900 


Edison  Electric  Illuminating  Company — 

Number  of  lamps  lighted  December  31. 1899 

Number  of  new  lamps  lighted  during  the  quarter. 


Number  ot  lamps  lighted  March  31,  1900  . 


Harlem  Lighting  Company- 
Number  of  lamps  lighted  December  31, 1899 

Number  of  new  lamps  lighted  during  the  quarte^ 


Number  of  lamps  lighted  March  31,  1900., 


Manhattan  Electric-light  Company- 
Number  of  lamps  lighted  December  31,  1899. 
Number  of  lamps  lighted  March  31,  19X} . . . . , 


Mount  Morris  Electric-light  Company- 
Number  of  lamps  lighted  December  31,  1899 

Number  ot  incandescent  lamps  lighted  December  31,  1899. 

N  umber  of  new  lamps  lighted  during  the  quarter , 

Number  of  old  lamps  relighted  during  the  quarter 


Less  lamps  discontinued  during  the  quarter. 
Number  of  lamps  lighted  March  31, 1900 .... 


Borough  0/  The  Bronx. 
North  River  Electric-light  and  Power  Company- 
Number  of  lamps  lighted  December  31,  1859 

Number  of  lamps  lighted  March  31, 1900 


879 


444 
9 


85 
7 


6a4 
4a 


980 


«/<> 


9a 


9» 


721 


668 
3 


665 


9&> 
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Ironx  Gas  and  Electric  Company — 

Number  of  lamps  lighted  Decenjber  37,  1899 

Number  of  new  lamps  lighted  during  the  quarter 

Number  of  lamps  lighted  March  3?,  1903. 

*elham  Electric-light  and  Power  Company — 

Number  of  lamps  lighted  December  31,  1899 

Number  of  lamps  lighted  March  31,  1900 

^stchester  Electiic  Company- 
Number  of  incandescent  lamps  lighted  Decemt>er  31,  1899 

Number  of  arc  lamps  lighted  December  31,  18^9 

Number  of  lamps  lighted  March  31,  1900 

To«al  number  of  electric  lamps,  boroughs  ot  Manhattan  and  The  Bronx 


68 


593 


69 


96 


_    ^ 
4.538 


RECAPITULATION. 


Mumber  of  gas  lamps  lighted  December  3 1 ,  1899 

Number  of  naphtha  lamps  lighted  December  31,  1899 

Number  of  electric  lamps  lighted  December  32,  1899 

Number  of  Welsbach  naphtha  larrps  lighted  December  31,  1899. 


Number  of  new  gas  lamps  lighted  during  the  quarter 

Number  of  new  naphtha  lamps  lighted  during  the  quarter. , 
Number  of  new  electric  lamps  lighted  during  the  quarter. . . 


Number  of  old  gas  lan.ps  relighted  daring  the  quarter 

Number  of  old  naphtha  lamps  relig'  ted  during  the  quarter. 
Number  of  old  electric  lamps  relighted  during  the  quarter... 


Les&gas  lamps  discontinued  during  the  quarter 

Le«s  naphtha  lamps  discontinued  during  the  quarter 

Ltts  electric  lamps  discontinued  during  the  quarter 

Less  gas  lamps  discontinued  on  account  of  electric  lights  . . . . 

Total  number  of  lamps  lighted  March  31.  1900. 


25.aJ3 

J.583 

4.503 

449 


37 
S9 


85 

8 

3 

878 


31.748 


31.834 


974 
30,860 
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Exhibit 

Statement,  giving  the  illuminating  power,  in  candles,  of  the  gases  supplied  to  the  City  by 
observations  at  the  Photometrical  Rooms  of  the  Department  of  Public  Buildings,  Lighting  and 


East   River  Gas 
Company. 


Consolidated  Gas 
Company, 
Branch  i. 


Consolidated  Gas 
Company, 
Branch  a. 


Consolidated  Gas 
Company, 
Branxh  3. 


Illuminating  Power    ,    llluaiinn'ing  Power        Illuminating  Power        Illuminating  Power 
in  Candles.  in   Candles.  in  C:indle>.  in  Cand'cs. 


X 


> 

^ 


January 27-78      29.38  1  28.84  •  23- »5      27" ^4 

February |  38.58  {  30.7a      2990  '  22.92  ^  26.14 

Manh 29.32      30.20     30.30     27.38      27.78 


26.00      21.82      24.49      23.70     24.94 


25.03      22  84  .  24.28  I  23.67      25.60 
27.62      22.66      24.*»6  I  24.04      22.71 


1 


I 


Distance      from  J 
Gas    Works,  r 
J 
Testing  burner. .  -J 


1.39  miles. 

Br.iy*s  Slit   Union 
No.  7. 


1.86  miles. 

B.-ay*s  Slit  Union 
No.  7. 


I  60  mi!es. 

Bray's  Slit  Union 
No.  7. 


78.1a  26.59 
27  67  36.92 
26.88  I  24.98 

3.84  miles. 


Bray's  Slit  Union 
No.  7 
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the  several  gas-light  companies  during  the  quarter  ending  March  31,  1900,  as  shown  by  the  daily 
Supplies. 


Consolidated  Gas 
Company, 
Branch  4. 


1  lIiuninatinjF  Power 
in  Candles. 


Co\soLiDA-reD  Gas 
Company, 
Branch  6. 


Illuminating  Power 
in  Candles. 


New  York 

Mutual  Gas-light 

Company. 


Itluminating  Power 
in  Candles. 


Equitable  Standaru 

Gas-light  Company.    Gas-light  Company. 


Illuminating  Power 
in  Candles. 


lUumiiating  Power 
in  Candle^ 


J 


I     = 


^      I 

if 
o       ! 


I 


,   S3. 24      26.58      24.96  I  ai.i6      25.34  !  24.10  I  22.00  !  26.26      23.85 


22.60      26.90  ,  25.39      18-40 
.   27.81      30.44      28.73      21.72 


3.38  miles 

Brjy's  Slit  Union 
No.  7. 


24.79 
27.94 

r.05  miles. 


2X.91   J  19.96     21.42      a<-.75 
23-54  ,  >9'7^     24. 6i     21.77 


Bray's  Slit  Union 
No.  7. 


J. 60  miles. 

Bray's   Slit    Union 
No.  7. 


o 


27 .  20 
29.08 


X 


39.83  ;  28.90 
30.00  I   79.43 


23.32      26. 9* 
20.44  I  26.48 


28.08  I  30.54      29.64       23.20  '  27.34 


V 

> 

24.83 
2^.52 
24. 7X 


2.79  miles. 


1.03  miles. 


Bray'ji  Slit  Union       \     Bray's  Slit  Union 
No.  7.  I  No.  7. 
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DOCUMENT  "E." 

Electrical  Bl-reai-— Boroighs  op  Maxhatt.vn  and  The  Bronx,  \ 

Department  of  Public  Buildings,  Lighting  and  Supplies,  ' 

Nos.  13  to  21  Park  Row,  1" 

New  York,  April  18,  1900.         ) 

//an,  Henry  S.  Kearny,  Commijsiofur  : 

Sir — I  submit  herewith  a  report  of  work  done  by  the  EUectrical  Bureau  of  this  Department 
for  the  quarter  ending  March  31,  1900 : 

Applications  received  for  inspection  of  interior  wiring 3f68i 

Applications  closed 3^/89 

Balance  open i»25i 

Certificates  is^sued  for  interior  wiring 3»52i 

Permits  issued  for  signal  wires 594 

Permits  issued  for  electric  lighting 254 

Permits  issued  for  pole  lines 9 

Permits  issued  for  cables 956 

Permits  issued  for  city  lamp-posts 3 

Permit  issued  for  reset  poles 6 

Permits  issued  for  subsidiary  connections 597 

Total  number  of  i>ermits  issued  for  outside  electrical  work 2,419 

Complaint  notices  issued 707 

Complaint  notices  attended  to $93 

Balance  receiving  attention 576 

Number  of  incandescent  lamps  covered  by  certificates I35»443 

Numl)er  of  arc  lamps  covered  by  certificates i»048 

Number  of  generators  covered  by  certifTcates 28 

Killowatt  capacity  of  generators  covered  by  certificates i>53^l 

Number  of  motors  covered  by  certificates S82 

Horsc*power  capacity  of  motors  covered  by  certificates 4tOi  i}^ 

Total  number  of  inspections  made  by  16  men 16,291 

The  inspectors  have  removed  49,450  feet  or  9.365  miles  of  overhead  wires  without  any  addi- 
tional expense  to  the  City. 

Respectfully  submitted, 

FRANK  E.  BROWN,  Chief  Inspector. 


S3 


DOCUMENT 


City  of  New  York, 

Department  of  Public  Buildings,  Lighting  and  Supplies, 

Bureau  of  Meter  Tests — Office,  No.  214   East  Ninth  Street, 

New  York,  April  3,  1900. 


REET,  r 


//i?«.  Henry  S.  Kearny,  Commissioner  of  Public  Bui/dingSy  Lighting  atid  Supplies^  Nos.  13  to 
21  Park  Row,  New  York  City  : 

Dear  Sir — In  compliance  with  your  communication,  dated  April  2,  1900,  I  herewith  submit  a 
detailed  statement  of  the  business  transactions  of  the  Bureau  of  Meter  Tests  for  the  quarter 
ending  March  31,  1900. 

On  January  i,  1900,  the  number  of  new  meters  on  hand  to  be  tested  were  too.  During  the 
same  month  there  was  received  500,  for  February  1,619,  ^^^  March  1,560,  making  a  total 
for  the  quarter,  including  special  tests,  etc.,  3,779,  ranging  in  capacity  from  3  lights  to  too  lights. 
3,078  were  approved,  tested  and  sealed  and  badged  as  correct  with  my  official  seal  ;  i  waft 
rejected  and  returned  for  repairs  and  adjustment ;  50  special  tests  were  made  upon  request  of  gas 
companies  or  consumers,  of  which  28  were  found  to  register  fast,  9  were  found  slow  and  13  were 
found  correct,  and  of  which  certificates  were  issued  bearing  my  official  signature. 

Recapitulation  for  Quarter  ending  March  31,  1900. 

Jan.    I,  1900.  Meters  on  hand  to  be  tested 100 

**      I,     **  **      received  for  quarter  ending  March  31,  1900 3^679 

Total 3>779 

Mar.   31,  1900.  Meters  approved,  tested  and  sealed 3»o78 

«'     31,     "         "       rejected i 

**     31,     **         "       special  tests 50 

3»I29 

April  I,  1900.  Number  of  meters  on  hand 650 

3>779 

Respectfully  submitted, 

ANTHONY  CLINCHY,  Chief  Inspector. 


DOCUMENT  **G." 

City  of  New  York,  \ 

Department  of  Public  Buildings,  Lighting    and    Supplies,  \ 

Office  of  Assistant  Engineer,  v 

Nos.  13  to  21  Park  Row.  New  York,  ( 

April  20,  1900.         ) 
Hon,  Peter  J.  Dooling,  Deputy  and  Acting  Commissioner  : 

Sir — In  accordance  with  your  instructions  I  submit  herewith  a  report  of  the  transactions  of 
this  office  (or  the  quarter  ending  March  31,  1900,  including  work  under  the  heads  of  building 
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construction,  maintenance  of  heating  and  power  plants  in  public  buildings  and   public  lighting  of 
streets  and  buildings. 

Work  on  the  new  Hall  of  Records  has  been  in  progress  during  the  quarter.  In  laying  brick 
and  concrete  the  Contractor  has  used  17  carloads  of  Portland  cement.  Daily  tests  of  this  cement 
have  been  made  with  average  results  as  shown  in  the  following  tables  : 


Summary  of  Tests  in  Laboratory. 


1 
1 

Ultimate 

Tr.NSILE  SlREXCTH    IN   PoUNDS  PER  SqUARE   InCH. 

Tempera  ure. 

Per  Cent 

OF 

Water. 

NEAT. 

I    to   3   STANDARD  gUARTZ 
1                            SAND. 

Air. 

Water. 

24  hours. 

7  days. 

28  days.            7  days.            38  days. 

7» 

67 

22.2 

.46 

64 

66 

21.3 

.... 

846 

....     ! 

66 

65 

21.5 

895 

.... 

69.5 

68 

10 

1            «93 

.... 

^9 

es 

10 

i 

.... 

....     ,      .... 

276 

Average  time  of  initial  set,  in  minutes 116 

Average  time  of  hard  set,  in  minutes 243 

Average  specific  gravity 3.13 

Average  per  cent,  passing  No.  50  sieve 99.4 

Average  per  cent,  passing  No.  74  sieve -. 96. 2 

Average  per  cent,  passing  No.  100  sieve 90- 5 


Standard  hot-water  meters,  placed  during  1899  in  the  principal  heat  and  power  plants,  have 
given  an  opportunity  to  test  the  relative  efficiency  of  each  plant  as  shown  by  the  number  of  pounds 
of  water  evaj^orated  per  pound  of  coal  consumed.  This  varies  between  the  limits  of  five  and  eight 
pounds. 

In  the  Criminal  Court-house  these  meters  measure  water  entering  the  boilers  at  a  temperature 
of  about  175  degrees  Fahrenheit,  and  have  b;^en  used  to  compare  the  relative  fuel  values  of  dif- 
ferent grades  of  coal.  From  2,300  to  2,500  gross  tons  of  coal  are  requiied  annually  under  the 
four  130  horse-power  tubular  boilers  of  this  building.  Orates  have  been  placed  to  burn  cheaper 
grades,  and  preliminary  tests  incicate  a  net  saving  of  35  per  cent.  Wheelbarrow  scales  have  been 
introduced  at  this  building  and  used  to  check  on  a  large  scale  the  per  cent,  of  ash  and  incombus- 
tible matter  in  the  coal  received.  These  tests  have  been  confirmed  by  laboratory  tests,  and  appear 
to  be  of  value  in  enabling  both  Contractor  and  Department  to  know  with  more  precision  the 
quality  of  coal  which  is  being  furnished. 

In  the  lighting  of  public  buildings  the  following  table  shows  a  saving  during  the  quarter  of 
2,8co,ooo  cubic  feet  of  gas.  This  is  due  largely  to  the  introduction  of  Welsbach  lights  and  other 
improved  appliances,  and  in  part  to  the  care  exercised  in  the  different  buildings  to  avoid  waste. 
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During  the  quarter  surveys  have  been  completed  determining  the  exact  relative  location  of 
1^500  street  gas  lamps  and  the  adjacent  arc  lights  along  120  miles  of  the  streets  and  avenues  in 
Manhattan  and  The  Bronx,  and  experiments  made  with  apparatus  devised  for  the  purpose  have 
shown  many  of  these  g;as  lamps  to  be  superfluous. 

At  the  beginning  of  the  quarter  692  were  discontinued,  and  during  the  quarter  184  more^ 
thereby  effecting  an  annual  saving  of  $16,000. 
Very  respectfully, 

FRANK  D.  LEFFINGV/ELL,  Assistant  Engineer. 

Comparative  Statement  Showing  Consumption  of  Gas  in  Principal  Public  Buildings  Lighted 
Only  by  Gas  during  First  Quarter. 


Building. 


Court'houtts, 

Brown  Stone  Building  

Harlem  Court  house 

County  Court-house 

Clock  Tower,ThirJ  District  \ 
Court-house j 

Engint'ktusts. 

High-water  Service  Pump-  i 
ing  station.  One  Hundred  V 
and  Seventy- ninth  street. ; 

High-water  Service  En- 1 
gine-oouse.Ninety-eighih  V 
street ) 

County  Jail 

Markets. 

Catharine 

Centre 

Clinton 

Fultcn 

Jefferson 

Tompkins 

Urion 

Washington 

Totals 


A  total  saving  of. . . . 


1894. 

1895. 

1896. 

1897. 

AVERAGB. 

1900. 

c^2 

Cu.  Ft. 

Cu.  Ft. 

Cu.  Ft. 

Cu.  Ft. 

Cu.  Ft. 

Cu.  Fr. 

Per 
Cent. 

300,900 

M7.303 

200,000 

333,9CO 

247,800 

163,900 

241,000 

289,400 

165,200 

259,800 

z.960,100 

1,991,100 

1,928,300 

1,706,800 

1.896,600 

7,201,500 

aa6,4oo 

224,200 

186.600 

228,800 

216,500 

T40,0C0 

2,496,400 

2, 363, 6c  0 

2,5?5,9oo 

2.55*'.900 

2,626,100 

1,765,200 

32.7 

667,^00 

667.600 

496,700 

4oa,3oo 

438,400 

431.900 

459,60  "• 

433,000 

35i,5co 

i,zoo,6oo 

848,200 

22.9 

a88,coo 

354,600 

346,800 

•  336,400 

381,500 

307.200 

X9-5 

€2,  TOO 

63,800 

65,100 

62,200 

63,800 

48,400 

131,900 

96.700 

i54,coo 

200,100 

M5.700 

46.403 

231,600 

190,900 

211,700 

207,8C0 

206,800 

93.900 

733.300 

7^6,900 

685,600 

£59,900 

701, 2CO 

149,900 

135.200 

207,200 

209,f00 

268.800 

:o3,9oo 

158,600 

170,400 

2zr,2oo 

222.4CO 

287.400 

225.100 

55.400 

27.700 

aS.oco 

7,900 

100 

15.900 

14.900 

923,100 

922,600 

869,500 

832,200 

886,800 

397,400 

2,413.300 

2,444.300 

a.4  25.500 

2,5"?,500 

7,449.200 

959.900 

60.8 

6,557.400 

3,88o,5co 

2,^-76,900  cubic  leer.           40.8 
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DOCUMENT    ••H." 

City  of  New  York,  Borough  of  Brooklyn,  | 

Department  of  Public  Buildings,  Lighting  and  Supplies,  f 

April  14,  1900.         ) 

//(?n.   Peter  J.  Dooling,   Acting  Commissioner  of  Public  Buildings^  Lighting  and  Supplies^ 
Manhattan,  New  York,  N.  Y.  : 
Dear  Sir — I  send  herewith  the  report  of  the  operations  of  the  Department  of  Public  Build- 
ings,   Lighting  and  Supplies,   Borough  of  Brooklyn,  for  the  quarter  ending  March  31,  1900,  as 

iollows  : 

Very  respectfully, 

JAMES  J.  KIRWIN,  Deputy  Commissioner. 

Statement   Showing  the     Amount    of    Requisitions    Forwarded   to     the    General 
Office  for  Transmission  to  the  Finance  Department. 

Salaries  Deputy,  Clerks,  Laborers,  Cleaners,  Janitors  and  Employees $42,413  65 

Supplies  and  repairs 8,005  '9 

Lamps  and  lighting 1 15,391  22 

Contingencies 300  00 

Total $166,110  06 


Summary  Statement  of  Contracts. 
Contracts  Entered  Into. 


Title. 


Principal  and  Slrktie>. 


Amount. 


For  furnishing,  operattog  and  maintaining  dec-  ^ 
trie  lamps  for  ihc  term  of  one  year  for  light- 
ing the  streets,  p-.iblic  buildings  aid  parks  \ 
ot  the  Borough  of  Brooklyn,  in  The  City  of 
New  York J 

For  furnishing  improved  naphtha  Welsbach 
street  lights  for  light'ng  pubh'c  parks  in 
the  Borough  of  Brooklyn,  for  one  year. . . .  j 

For  furnishing  naphtha  street  1  ghts  for  light-  j 
ing  public  streets  and  parks,  Borough  of  v 
Brooklyn,  for  one  year \ 

For  fumishine  the  Department  of  Public  Build- 1 
ings,  Lighting  au  J  Supplies,  Borough  cf  I 
jBr  joklyn,  2.C00  gross  tons,  2.940  pounds  to  | 
».  ton,  best  ash  coal j 


Principal— F.dison  Electric  llluminatitig  Company 
of  Brooklyn.  Sureties  not  shown  in  Brooklyn 
copy  of  contract $425,000  00 

Principal — Welsbach  Street  Lighting  Company  of 
Ameiica.  Sureties — United  States  Fidelity  and 
Guaranty  Company,  City  Trust,  Safe  Deposit 
and  Surety  Company  of  Philadelphia 9,201  00 

PrinciDal— New  York  and  New  Jersey  Globe  Ga« 

Light  Company.    Sureties— No  office  c.^py 8,000  co 

Principal — Bacon  &  Co.  Sureties— L'niicd  States 
Fidelity  and  Guaranty  Company,  City  Trust, 
Sife  Deposit  and  Sarcty  Company  ot  Phila- 
delphia   9tt50  75 


Cofttracts  Completed. 


Title. 


Principal  and  Sureties. 


For  furnishing  the  Department  of  Public  Build- 
ings, Lighti'ig  and  Supplies,  Borough  of 
Brooklyn,  with  7,00c  to  is,  7.240  pounds  to 
a  ton,  of  best  grade  Lehigh  h.ird  coal J 


Prmcipal— C.  Offerman.  Sureties- (icorge  H. 
Kre^ettc,  American  Surety  Company  of  Newl 
York 


Amount. 


^'9-33o  00 
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Supplies  and  Repairs. 


Borough  Hall— 

Books $3  50 

Canvas  covers 1800 

Carpenter  work 253  07 

Clocks,  wiodiDg,  repairing,  etc..  12  50 

Coal 303  80 

Draughtsmen's  materials 45  79 

Electrical  work  and  supplies. . . .  202  00 

Elevator  repairs 74  80 

Fire  alarms 40  00 

Flags 14  CO 

Furniture,   carpets,  etc 595  92 

Glazing 15  28 

Hardware I  OD 

Ice 56  43 

Ironwork 11  50 

Janitor's  supplies 385  42 

Locksmithing i  85 

Maps 1 5  00 

Mason  work 85  00 

Office  supplies i  95 

Oils,  etc II  08 

Plastering 5  cx> 

Plumbing 125  80 

Rental  of  watchmen^s  registers. . .  20  00 

Roofing 112  10 

Sic:ns 1 1  75 

Soap 20  CO 

Steam  fitting 41  67 

Telephones 600  00 

Typewriting  machine  repairs. ...  60 

Window  shades 24  00 

$3,108  81 

Municipal  Building — 

Car  fares $80  oo 

Carpenter  work 774  03 

Clocks,  repairing,  winding,  etc  . ..  21  70 

Coal 628  50 

Draughtsmen's  materials I54  87 

Electrical  work  and  supplies 376  90 


Municipal  Building — 

Elevator  repairs $35  00 

Engineers'  supplies *o  95 

Furniture 538  66 

Glazing 35  83 

Hardware 5^  77 

Ice 86  60 

Janitor's  supplies 326  45 

Locksmithing 38  00 

Lumber 52  40 

Maps 60  00 

Mason  work 82  00 

Office  supplies 87  35 

Oils,  etc 18  CO 

Painters*  supplies 9  66 

Painting 1 5  00 

Plumbing 208  63 

Portable  testing  machine 105  00 

Rental  of  watchmen's  registers  ...  15  00 

Roofing 745  00 

Sealing  materials 55  4  * 

Signs 5  00 

Soap 32  75 

Steam  fitting 271  ^3 

Telephones 6co  00 

Typewriting  machines 233  65 

Vertical  engine 150  00 

Water  cooler 6  70 

Weather  strips '7  5^ 

Window  shades 3  00 

$5,938  >4 


Kings  County  Court-house — 

Books 

Carpenter  work 

Clocks,  repairing,  winding,  etc. 

Coal 

Disinfectants 

Electrical  work 

Furniture  

Hardware 


»«7  50 

64  07 

15  50 

1,068  50 

3  75 
101  0$ 

659  47 
6  10 
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Kings  County  Court-house— 

Ice $96  25 

Ironwork 60  co 

Janitor's  supplies 183  69 

Locksmithing 16  60 

Mason  work 12  00 

Office  supplies 14  25 

Oils 10  00 

Painting 10  00 

Plumbing  85  65 

Rental  of  Watchmen's  registers. . .  20  00 

Roo6ng 15  00 

Signs 4  CO 

Steam  fitting 171  96 

Telephones 575  00 

Typewritinsj  machines '77  75 

Water  coolers 18  75 

Window  shades 94  38 

Wood 4  00 


$3*505  22 


Hall  of  Records- 
Carpenter  work $21  56 

Clocks,  repairing,  winding,  etc. . .  55  27  I 

Coal 209  50 

Copying  press 20  00  | 

Electrical  work 30  00 

File  boxes 36  co  I 

Fire  exiinguiihers 108  00  ' 

Furniture 68  12  I 

Ice 48  13  j 

Janitor's  supplies '9*  9' 

Locksmithing '3  '3 

Office  supplies 1 1  00  j 

Oils 6  10  ; 

Plumbing 150  58  ' 

Rental  of  Watchmen's  registers.  .  20  00  { 

Roofing 79  59  ; 

Steam  fitting    36  36  | 

Telephones 250  00  ' 

*i,355  25 


Kings  County  Jail — 
Carpenter  work  . . . . 

Coal 

Electrical  work 

Enguieer's  supplies. 

Furniture 

Gas  fixtures 

Glazing 

Insecticide 

Iron  work 

Janitor's  supplies.  . . 

Locksmithing 

Mason  work 

Oils 

Painters'  supplies . . . 

Painting  

Plastering 

Plumbing 

Removing  refuse.  . . 
Repairing  ranges  . . 

Roofing 

Shoes 

Soft  soap 

Steam-fitting 

Telephones 

Wax  tapers 

Window  shades 

Wood 


S17806 
859  00 
22  40 
1785 
5248 
42  50 

34  9^ 

35000 

5691 

26  70 

49  25 
60  00 

3657 
122  60 
172  62 

70  CO 

72841 
28  00 
15  00 

67  CO 

360  00 

93  75 

553  «3 

75  «> 

I  50 

4  00 

18  00 

$4,095  69 


Disciplinary    Training     School    for 
Boys — 

Carpenter  work $771  25 

Coal 514  70 

Electrical  work 67  00 

Engineer's  supplies 31    17 

Gas  fixtures 4  75 

Grad  ing 2  50 

Hardware - 22  10 

Iron  work 5  00 

Mason  work 40  00 

Oils,  etc 14  18 
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Oisciplinary    Training    School    for 
Boys- 
Plumbing 

Ranges 

Roofing 

Signs 

Steam  fitting 

Telephones  

Storehouse    Department,     Public 
Lighting  and  Supplies — 

Carpenter  work 

Coal  

Iron  work 

Plumbing 

Removing  manure 

Telephone 

City  Magistrates'  Courts— 
First  District : 

Books 

Furniture 

Janitor's  supplies 

Plumbing 

Telephone  service,  court-room . 
Telephone  service,  residence. . . 


Second  District : 

File  boxes 

Janitor's  supplies 

Telephone  service,  court- room. 
Telephone  service,  residence. . 

Third  District  : 

Carpenter  work 

Coal 

Electrical  work 

Furniture 

Glazing 


2  CO 

79  74 

10  25 

230  25 

75  o3 


City  Magistrates'  Courts — 
Third  District : 


$1,905  61 
Buildings, 

$20  00 

41  90 

22  34 

6  22 

6  00 

37  SO 

♦»33  96 


$4  00 
60 
17  61 
39  70 
44  00  ! 
25  00  j 

$130  9»   : 


$IS  CO 
80  21 
42   CO 

25  00 

$162    21 


>47  19 

I  93  ' 

5  00 

56  20 

287 


Janitor's  supplies 

Mason  work 

Pamting 

Plumbing 

Roofing 

Telephone  service,  court-room. 
Telephone  service,  residence. . 
Wood 


Fourth  District  : 

Janitor's  supplies 

Telephone  ser^^ce,  court  room. 
Telephone  service,  residence  . 


Fifth  District  : 

Books ' ,. . .  . 

Janitor's  supplies 

Plumbing 

Telephone  service,  court-room. 
Telephone  service,  residence. . 
Wood 


Sixth  District  : 

Janitor's  supplies 

Telephone  service,  court-room. 
Telephone  service,  residence,. 


Seventh  District  : 
Carpenter  work  . . 

Furniture 

Janitor's  supplies., 
Plumbing 


Telephone  service,  court-room . 
Telephone  service,   residence.  . 


»3^  39 
15  00 

158  92 
17  50 

137  52 

45  «> 

28  00 

4  00 

♦550  52 


US  58 
70  00 
26  00 

$141  5» 


$8  5':> 
38  99 

8  05 
40  00 
12  50 

4  00 

$112  04 

$28  49 
47  00 
28  00 

$103  49 

$58  20 
14  25 
II  38 
10  00 
40  CO 
25  00 

S158  83 
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City  Magistrates'  Court- 
Eighth  Distiict  : 

Disinfectants $3  50 

Janitor's  supplies ii  19 

Plumbing 15  oo 

Steam  fitting '  7  50 

Telephone  service,  court-room.  43  00 

Telephone  service,  residence..  25  00 


Municipal  Courts — 
First  District  : 

Books 

Carpenter  work.. . 

Coal 

Janitor's  supplies. 
Wood 


Second  District  : 
Janitor's  supplies. 
Telephone 


Third  District  : 

Books 

Janitor's  supplies 

Roofing 

Steam-fitting 

Telephone 

Typewriting  machine  repairs. . 

Fourth  District  : 
Janitor's  supplies 


Public  Libraries — 
Central  Branch,  No.  26  Brevoort  place  : 


$115  19 


$65  90 

125  00 

22  80 

40  99 

8  00 

$262  69 

$18  00 
77  00 

$95  00 


535  00 
3«  49 
35  00 
74  93 
57  00 
5  oo 

$238  42 
S24  94 


Fifth  District  : 

Books 

Carpenter  work. . . 
Janitor's  supplies. 
Telephone 


$15  50 

36  29 

8  80 

25   OD  j 


Carpenter  work.. . . 

Coal 

Furniture 

Glazing 

Janitor's  supplies. . 

Plumbing 

Signs 

Wood 


$8 

00 

23  05 

43 

16 

2 

44 

3 

00 

33 

10 

7 

00 

4 

00 

SI23  75 

Eastern   District   Branch,   No.    380  BedforcL 
avenue  : 


Carpenter  work  . . 

Gas  fixtures 

Janitor's  supplies. 
Newspaper  files. . 

Plumbing 

Rubber  goods 

Signs 


$15  OCT- 

103  9«z= 

2  I^CZ 

5  7   =5 

3  73 

6  ao 


$142  10 


East  New  York  Branch,  No.  29  Pennsylvania 
avenue : 

I          Carpenter  work $8  co 

I          Furniture 64  40 

Gas  fixtures 3*  50 

Newsi)aper  files 5  75 

Signs 6  00 


Si  15  65 


South    Brooklyn    Branch,    northeast   corner 
Fourth  avenue  and  Forty-eighth  street : 


$85  59 


Carj^enter  work. 

Coal 

Furniture 

Gas-fixtures. .  .  . 
Painting 


$9  17 
1844 
25  16 
65  18 
12  97 
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Public  Libraries — 
South    Brooklyn    Branch,   northeast    comer 
Fourth  avenue  and  Forty-eighth  street : 

Signs $6  CO 

WoocI 4  CO 


Flatbush  Branch,  Caton  avenue  : 

Carpenter  work 

Coal 

Furniture 

Janitor *s  supplies 

Rubber  goods 

Signs 

AVood  


$140  92 


$131  74 
14  3« 
20  00 

1847 
I  68 

40  00 
4  00 

$230  20 


^^dford  Park  Branch,  Brooklyn  avenue  : 
Furniture $46  45 


A^itiBories — 

Thirteenth  Regiment : 

Coal $209  50 

20  00 

480  CO 


Electrical  work. 
Furniture 


Roofing  . . . . 
Telephones . 


13  CO 

5400 

S776  50 
Fourteenth  Regiment : 

Carpenter  work $26  75 

Coal 209  50 

Gas-fixtures 279  63 

Plumbing 10  00 

Telephones 40  00 

Wood 24  00 


$589  88 
Twenty-third  Regiment  : 

Coal $4 19  CO 

65  00 


Electric  work. 


Armories — 

Twenty-third  Regiment : 

Furniture $27  25 

Telephones 85  00 

$596  25 
Forty-seventh  Regiment : 

Coal $578  00 

Furniture 14  50 

Steam-fitting 32  22 

Telephones 55  00 

Wood 1200 

$691  72 
Troop  **C": 

Coal $83  80 

Electrical  work 30  00 

Glazing 29  47 

Ladder 11  50 

Plumbing 20  cx> 

Roofing 20  00 

Steam  -fitting 3©  59 

Telephones 55  «> 

$280  36 
Second  Signal  Corps  : 

Carpenter  work $38  42 

Coal 83  80 

Gas-fixtures 7  20 

Glazing 5  51 

Telephones 65  00 

Wood 500 

S204  93 
Third  Catling  Battery  : 

Carpenter  work jnc  00 

Coal 185  92 

Electrical  work  i  tq  q^^ 

Iron  work 35  00 

Roofing loo  00 

Telephones 25  00 

$590  92 
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Armories — 
Second  Naval  Battalion  : 

Stoves 

Telephone 


Administration  Building,  Wallabout  Market — 


Coal 

Dusters 

Furniture . . . . 

Oils,  etc 

Steam-Btting  . 
Telephone. .. 
Wood 


$57  50 

55  00 

$112  50 

t  Market— 

$2095 

I  20 

20  00 

90 

8  87 

4690 

4  00 

$102  82 

Public  Baths- 
Carpenter  work $1,200  00 

Coal 16  76 

Oils 3  38 

Storage 450  00 


$1,670  14 


Horse  Keep,  Wagons,  etc. — 

Board  of  hordes $420  00 

Clipping 2  50 


Horse  Keep,  Wagons,  etc. — 

Coach  hire 

Feed 

Harness 

Shoeing 

Soap 

Stable  supplies 

Veterinary  services 

Wagon  repairs 


$5  a> 

72  81 
12655 
51  00 
13  70 

3900 

18  00 

220  00 


$968  56 


Department  of  Public  Improvements — 

Office  fittings $35  00 

Telephone 37  50 


$72  50 


Department  of  Bridges — 
Furniture,  carpets,  etc $  1 14  75 


Wallabout  Market,  Street  Cleaning — 

Oils,  grease,  etc $3  65 

Repairs  to  sweeping  machine 26  20 


$2985 


RECAPITULATION. 

Borough  Hall $3»  108  81 

5*938  14 

3.505  22 

".355  25 

4,095  69 

1,905  61 

'3396 

'309« 

162  21 

55052 

141  58 

112  04 

103  49 

15883 

"5  19 


Municipal  Building 

County  Court-house 

Hall  of  Records 

County  Jail 

Disciplinary  Training  School  for  Boys 

•  Storehouse,  Department  of  Public  Buildings,  Lighting  and  Supplies. 
City  Magistrate's  Court,  First  District 

**  '*  Second  District 

"  -^  Third  District 

""  "  Fourth  District 

Fifth  District 

"  *'  Sixth  District 

**  *'  Seventh  District 

*•  "  Eighth  District 
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Municipal  Court,  First  District 

Second  District 

Third  District 

"  Fourth  District •. 

Fifth  District 

Public  Libraries,  Central  Branch 

"  Eastern  District  Branch 

"  East  New  York  Branch 

South  Brooklyn  Branch 

Flatbush  Branch 

Bedford  Branch 

Armories  Thirteenth  Regiment 

**        Fourteenth  Regiment : 

*  *       Twenty-third  Regiment 

*•        Forty-seventh  Regiment 

Troop  «*C" 

'*        Second  Signal  Corps 

Third  Catling  Battery 

Second  Naval  Battalion 

Administration  Building,  Wallabout  Market 

Public  Baths 

Horse  Keep,  Wagons,  etc  

Department  of  Public  Improvements 

Department  of  Bridges. 

Wallabout  Market,  Street  Cleaning 


$262  69 

95  00 

238  42 

24  94 

8559 

123  75 

142  10 

115  65 

140  92 

230  20 

46  45 

776  50 

58988 

596  25 

691  72 

280  36 

204  93 

59092 

112  50 

102  82 

1,670  14 

968  56 

72  50 

114  75 

29  85 

Total $29,824  84 


Lamps  and  Lighting. 

Changes  in  the  number  of  lamps  of  all  and  each  kind  made  durmg  the  quarter  ending  March 
31,  1900- 


Burning  Burning 

January  i,         Nkat  Lamis.      Extingiisiied.        March  31, 

X900.  1900. 


Electric  lights 4,593  12  a  4,603 

Ga«  lamps 11,071  2a  78  11,0x5 

WeUbac'i  lamps 2,318  110  i  2,327 

Naphtha  lamps ^  304  ....                        304 
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BUREAU   OF   ELECTRICITY   AND   GAS. 

Pennits  Issued  from  January  i  to  March  31,  1900. 


Brooklyn  Heights  Railroad  Company 

Edison  Electric  Illuminating  Company 

FIatl>ush  Gas  Company 

New  York  and  New  Jersey  Telephone  Company. 

Postal  Telegraph  Company 

Stock  Quotation  Telegraph  Company 

Western  Union  Tel^raph  Company 


OVERHEM) 

Wires. 


16 

.89 

5 

925 


SUBWAVCOK-  ^:^^^^;^ 

Sl.UCTION.        CONDICT^RS. 


TOTAI-. 


Permits  refused  and  pending  action 

Total  number  of  applications  received... 


i.»5i 

24 

>."75 

z6 
255 

i        ^ 
986 


46 


X.278 

3« 


I 


46 


.109 


Number  of  miles  of  overhead  wire  removed  (New  York  and  New  Jersey  Telephone 

Company  included) i<^>^ 

Number  of  applications  for  interior  wiring  certificates 735 

Number  of  ceriiBcates  granted — 

Covering  incandescent  lamps 18,924 

Covering  arc  lamps 434 

Covering  K.  VV.  of  generators 1*054 

Covering  H.  P.  of  motors 1,865 

22,277 

Number  of  interior  wiring  inspections  made 2,427 

Number  of  meters  certihed,  routine 5,069 

Number  of  meters  proved  and  sealed  (complaint) 28 

Number  of  meters  proved  and  rejected  (complaint) 30 

Number  of  photometric  tests  of  illuminating  gas 2 


Poles. 


Ircn. 


Wood. 


Erected... 
Removed . 


Total  . 


13 


7s6 
iCo 

t566 


♦  Decrease. 


t  Increase. 
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DOCUMENT  •*!." 

Jamaica,  April  2,  1900. 

Hon.  Henry  S.Kearny,  Commissioner,  Public  Buildings,  Lighting  and  Supplies,  No. 21  Paik 

Row,  New  York  City  : 

Dear  Sir — Herewith  I  have  the  honor  to  submit  the  quarterly  report  of  the  transactions 

of  the  Department  of  Public   Buildings,   Lighting   and   Supplies,  Borough  of  Queens,  for  the 

quarter  ending  March  31,  1900. 

Yours  respectfully, 

JOEL  FOWLER,  Deputy  Commissioner. 

Quarterly  Report — Department  of  Public  Buildings,  Lighting  and  Supplies,  Borough 
OF  Queens,  for  the  Quarter  ending  March  31,  1900. 

accounting  department. 
Through  the  general  office,  requisitions  were  made  on  the  Finance  Department,  during  the 
quarter,  chargeable  against  the  several  appropriations,  as  follows  : 

••  Supplies  and  Repairs,  1899*' — 

January $2,880  55 

«*  Lamps  and  Lighting,  1899  " — 

JaDuary $119,405  75 

"Contingencies,  1899" — 

January $150  81 

••  Salaries  of  Deputy  and  Employees,  1900" — 

January $2,430  66 

February 2,446  66 

March 5»i55  5^ 

$10,032  90 
«'  Supplies  and  Repairs,  1900" — 

February $1,4^6  55 

March 1,286  76 

$2>773  3' 
•*  Lamps  and  Lighting,  1900'* — 

February $18,586  86 

March 18,237  30 

$36,824  16 
5 
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Orders  Issued. 

For  ** Supplies  and  Repairs**  to  the  various  departments,  offices  and  buildings  orders 
were  issued  during  ihe  quarter  ending  March  31,  1900,  showing  estimated  expenditure,  as 
follows : 

Coal  and  Wood, 

Tfan.     2.  City  Magistrate's  Court,  Long  Island  City $25  00 

2.  Hackett  Building,  Long  Island  City i^  00 

2    Town  Hall,  Newtown 130  00 

*'       2.  Village  Hall,  Far  Rockaway , 60  00 

**       2.  Town  Hall,  Flushing 26000 

Feb.    2.  Hackett  Building,  Long  Island  City 250  00 

*'      10.  Armory,  Flushing 75  00 

"     24.  Town  Hall,  Jamaica 200  00 

Mar.    5.  City  Magistrate's  Court,  Long  Island  City 15  00 

"     27.  Hackett  Building,  Long  Island  City 125  00 


Carpets   {LinoUum^   ^**g5^  ttc,\ 

Jan.     2.  Third  Dbtrict  Municipal  Court,  Long  Island  City 

**     22.  Magistrate's  Court,  Far  Rockaway 

*'     22.  Deputy  Receiver  of  Taxes,  Long  Island  City 

Feb.  21.  Department  of  Highways,  Long  Island  City 


Copying  Presses. 
Mar.  26.  Commissioner  of  Jurors,  Long  Island  City 


JutUw^   Up  Officer, 

Jan.    22.  Department  of  Water  Supply,  Long  Island  City. 

**      22.   Department  of  Health,  Jamaica 

Feb.    17.   Bureau  of  Licenses,  Long  Island  City 

*'      21.   Department  of  Highways,  Long  Island  City. . . . . 

*'  21.  Department  of  Water  Supply,  Long  Islam!  City.. 
Mar.   10.   Deputy  Receiver  of  Taxes,  Long  Island  City.  . .  . 


$1,265 

00 

$140 

00 

157 

00 

45 

00 

8 

00 

5350 

00 

$39 

00 

$25 

00 

175 

00 

180 

00 

60 

00 

12 

00 

30  00 

$482 

00 

Furniture, 

Jan.    22.   Department  of  Highways,  Long  Island  City $80  co 

•*      22.  Magistrate's  Court,  Far  Rockaway 175  co 

*'      22.  Deputy  Receiver  of  Taxes,  Long  Island  City 8  00 

'*      22.  Department  of  Buildings,  Jamaica 175  00 

•*      22.  Department  of  Water  Supply,  Long  Island  City 70  00 
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Jan.     22.   Department  of  Health,  Jamaica $120  00 

Feb.      2.  City  Magistrate's  Court,  Far  Rockaway 80  00 

''*          2.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica 14  00 

*  •          2.  IDeptity  Receiver  of  Taxes,  Long  Island  City 1 1  co 

2.  Department  of  Water  Supply,  Long  Island  City 1 1  00 

2.  Deputy  Receiver  of  Taxes,  Long  Island  City 58  00 

'*         2.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica 58  00 

Mar.      9.   Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica 10  00 

**       16.  Deputy  Receiver  of  Taxes,  Long  Island  City 18  00 

$888  00 

Hardware^  etc, 

Jan.       2.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica $50  00 

**         2.  Public  Buildings,  Long  Island  City 100  00 

**         2.  Public  Buildings,  Long  Island  City r.  50  00 

$200  00 

Janitor* 5  Supplies. 

Jan.      2.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica $60  co 

"       22.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica 55  00 

"      22.   Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica 85  co 

$2co  00 

Law  Books, 

Jan.      2.  Sewer  Department,  Long  Island  City $5  50 

Plumhingy  etc. 

Jan.       2.  Public  Buildings,  Flushing $25  00 

2.  Town  Hall,  Newtown 100  00 

2.  Town  Hall,  Jamaica 50  00 

$175  00 

Repairs  to  Builditv^s. 

Jan.       2.  Town  Hall,  Jamaica $45  00 

'•       22.   Hackett  Building,  Long  Island  City 40  00 

'*'       30.  Town  Hall,  Flushing 60  00 

Feb.      2.  Hackfttt  Building,  Long  Island -City 50  00 

**         2.   Hackett  Building,  Long  Island  City 20  00 

•*       1 7.  Town  Hall,  Jamaica 90  00 

17.  Town  Hall,  Jamaica 100  00 

•*       21.  Town  Hall,  Jamaica ., 20  00 

**       21.  Hackett  Building,  Long  Island  City 15000 

Mar.     9.  Town  Hall,  Flushing 60  co 
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*i55  70 

75  «> 

92  40 

$958  10 

$417  SO 

190  00 

$607  50 

$Sooo 

5000 

30  00 

$160  00 

Mar.  10.  Hackett  Building,  Long  Island  City . 
"  27.  Hackett  Building,  Long  Island  City. . 
"      27.  Town  Hall,  Newtown 


Safes, 

Feb.     2.  Department  of  Health,  Jamaica , 

"        2.  Board  of  Public  Improvements,  Long  Island  City  . 


Telephone  Sendee, 

Jan.     2.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica . 

"        2.  President  of  Borough,  Long  Island  City 

'*        2.  Board  of  Public  Improvements,  Long  Island  City 


Miscellaneous — (Signs^  Ice,  Laundry   Work^  Repairs^  Lumber^  etc,,  etc,). 

Jan.      2.  Department  of   Public   Buildings,   Lighting  and  Supplies,    Borough   of 

Queens $50  00 

"        2.  Town  Hall,  Newtown 10  00 

**        2.  Public  Buildings,  Long  Island  City 80  00 

'*        2.  Public  Buildings,  Jamaica ^ 1500 

*'        2.  Health  Department,  Jamaica 1300 

"        2.  Hackett  Building,  Long  Island  City 20  00 

"        2.  City  Magistrate's  Court,  Long  Island  City 8  00 

*'        2.  Hackett  Building,  Long  Island  City 10  00 

"        2.  Town  Hall,  Newtown 10  00 

"        2.  Town  Hall,  Jamaica 7  65 

*'        2.  Department   of   Public   Buildings,    Lighting   and  Supplies,    Borough   of 

Queens 15  cx> 

*'        2.  Department  of  Public   Buildings,    Lighting  and  Supplies,    Borough  of 

Queens ^ 20  00 

2.  President  of  Borough,  Long  Island  City 5  00 

**        2.  Department  of  Public  Buildings,  Lighting  and  Supplies 80  00 

'*        2.  Coroner's  Office,  Jamaica 22  00 

**        2.  Town  Hall,  Flushing 15  00 

"        2.  Third  District  Municipal  Court,  Jamaica 43  <» 

*'        2.  Health  Department,  Jamaica 123  00 

2.  Department  of  Public  Buildings,  Lightmg  and  Supplies,  Jamaica 15  00 

*"      22.  Hackett  Building,  Long  Island  City 123  50 

Feb.     2.  City  Magistrate's  Court,  Far  Rockaway 5  00 

*'        2.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica 42  00 
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Feb.  2.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica $50  cx> 

"  2.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica 80  00 

*"  1 7.  City  Magistrate's  Court,  Long  Island  City 15  00 

•*  21.  County  Buildings,  Jamaica 40  00 

*'  21.  Town  Hall,  Jamaica 35  00 

Mar.  13.  Coroner's  Office,  Jamaica 900 

•''  1 4.  Armory,  Flushing 12  00 

**  27.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica 25  00 

'*  27.  Department  of  Highways,  Long  Island  City 23  00 

Total $1,021  15 

Orders  were  Issued  for  Public  Lightings  as  follows  : 

Jan.      2.   East  River  Gas  Company,  Municipal  Buildings $150  00 

**        2.  Newtown  Gas  Company,  Newtown  Lighting  District 225  00 

*•         2.  Jannaica  Gas  Light  Company,  Jamaica  Lighting  District 200  00 

**         2.  Richmond  Hill  and  Queens  County  Gas  Light  Company,  Richmond  Hill 

District 200  00 

Total $775  00 

LAMPS   AND   LIGHTING. 
Contracts. 
Following  is  a  list  of  contracts  entered  into  during  the  quarter  ending  March  31,  1900  : 
Electric  Illuminating  and  Power  Company,  electric  lamps. 
New  York  and  Queens  Gas  and  Electric  Company,  electric  lamps. 
New  York  and  Queens  Gas  and  Electric  Company,  gas  lamps. 
New  York  and  New  Jersey  Globe  Gas  Light  Company,  naphtha  gns  lamps. 
Welsbach  Street  Lighting  Company  of  America,  Welsbach  street  lamps. 
Queens  Borough  Electric  Light  and  Power  Company,  electric  lamps. 
All  for  the  term  of  one  year,  expirmg  January  2,  1901. 

Additional  lamps  placed  in  service  during  the  quarter  ending  March  31,' 1900  : 
First  Ward — ^January,  10  arc  lamps  ;  March,  6  arc  lamps. 
Second  Ward — February,  7  gas  lamps  ;  March,  i  arc  lamp. 

ITiird  Ward— January,  i  arc  lamp  and  5  gas  lamps ;  March,  15  arc  lamps  and  19  Welsbach 
^^r%s  lamps. 

Fourth  Ward — February,  5  Welsbach  gas  lamps  ;  March,  4  arc  lamps  and  34  gas  lamps. 
Fifth  Ward — March,  2  arc  lamps. 


Report  of  Electrical  Transactions. 
Exterior  Wiring  Permits  issued  during  Quarter  ending  March  31,  1900. 


Company. 


Jan. 


New  York  and  New  Jersey  Telephone  CompaDy 

New  York  nnd  Queens  Gas  and  Electric  Company 

Queens  Borough  Electric  Light  and  Power  Company 

New  York  and  Queens  County  Railway  Company 

Western  Union  Telegraph  Company 

Electric  Illuminating  and  Power  Company 

Knickerbocker  Telegraph  and  Telephone  Compiny 

Jamaica  Electric  Light  Company 

Brooklyn  Heights  Railroad  Company 

New  York  and  North  Shore  Railway  Company 

Fire  Department 

Standard  Oil  Company 

Boweiy  Bay  Electric  Light  and  Power  Company 

Jamaica  Gas  Light  Company 

Richmond  Hill  and  Queens  County  Gas  Light  Company 

Newtown  Gas  Company 

Toul 

For  what  Purpose, 


57 
3 
4 
3 
I 
R 

>3 


92 


Feb. 

36 
8 
3 
3 

»7 


Mar. 


94 


ToTAL> 


53 

146 

23 

'   34 

•• 

I    7 

6 

I 

23 

48 

a6 

39 

Erect  poles 

Erect  poles  and  wires 

Erect  poles  and  wires  and  city  lamp.... 

Reset  poles 

Transfer  poles  and  wires 

Transfer  poles  and  wires  and  city  lamp. 

Remove  poles 

String  wires 

Replace  poles  and  wires 

String  wires  and  hang  1  imp 

Remove  wires 

Subway 

Erect  city  gas  lamps 

Erect  guy  stubs 

Total 


Jan. 

Feb. 

Mar. 

T0T;*l. 

6 

9 

6 

ai 

17 

a 

35 

54 

38 

6 


9a 


36 


59 
7 


9 

«5 


9< 


^7 
16 


3»8 
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liu  granted  for  telegraph,  telephone  and  signal  wires 197 

liUgranted  for  electric  light  and  power  wires.   1 15 

aits  granted  for  city  gas  lamps 16 

Toul 328. 


oj  Complaints   issued  for    ExUrior  and  Interior    Wiring  during  the    Quarter   ending- 

Afarch  31,  1900. 


COMPANV. 


-a  Electric-Ught  Company 

Atdz  Electrical  EDgineering  Company 

i^ork  and  Queens  County  Railway  Company 

ic  Illuminating  and  Power  Company 

lyn  Heights  Railroad  Company 

l^ork  and  Queens  Gas  and  Electric  Company. 

fcCo 

Department 

litz 


[ones 

«e  Manufacturing  Company 

rn  Uni(»  Telegraph  Company 

Under 

s  Borough  Electric  Light  and  Power  Company. 

Anderson 

'ork  and  New  Jersey  Telephone  Company 

ork  Telephone  Company 

as  Gas  Fixture  Company 

ianbridge 

ph  Electrical  Engineering  Company 

rs&  Hunt 

'ork  and  North  Shore  Railway  Company 

ICeatin  i 

:rbocker  Telephone  and  Telegraph  Company. . . 

mel 

epartment 

aldweJl 

usby 

Kitchcook 


January. 


Fbbrlarv. 


March. 


Total. 


9 

23 
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Company. 


H.F.Tucker 

A.Poliack 

R.J.  Scheinoha. « 

Tucker  Electrical  Engineering  Company. 


Total. 


January. 


February.       March.  Totai- 


»«3 


Total  number  of  complaints 113 

Total  number  of  complaints  attended  to 92 

There  are  153  complaints  left  over  which  are  being  attended  to. 

Interior   Wiring  Applications   Received  and   Certificates    Granted  during   the    Quarter   ending 

Afarck  31,  1903. 


January . . 
February . 
March . . . . 


Applica- 
tions. 


Total . 


46 
46 
67 

'59 


Certifi- 
cates. 


43 
S3 


Incan- 
descent. 


746 
8d3 


Akc. 


I 
Outlets.  ,  Service.      Motors. 


Grn  bra- 
toss. 


307 

X4I 


348 


2.I0H   HP.;     

i.ooji  HP. '  1.10      KW. 
1.02      HP 

4.12H  HP.  j  i.io      KW. 


Applications  f^r  interior  wires  from  Inst  quarter  not  complete 169 

Total  number  of  inspections  made  by  Inspectors  for  exterior  and  interior  wires 3»3'9 


Poles  ana  Wires  Removed  by  the  diffetenl  Companies  during  the  Quarter  ending  March  31,  1900. 


January. 


Company. 


Po'e-. 


Miles 
Wire. 


February. 


March.  Total. 


Poles. 


Miles 
Wire. 


Poles, 


New    York    and     New   Jersey   Telephone  (  j       ^^ 
Company ) 

Brooklyn  Heights  Railroad  Company 2 

New    York  and  Queens  County    Railway) 

Company ) 

Western  Union  Telegraph  Company 

Jamaica  Electric-light  Company 5 

New  York  and  North  Shore  Railway  Com- 1 

pany j 

Electric  Illuminating  and  Power  Company. . .        27 


13.73     I      20 


Total  . 


50         X5.t3 


33 
60 


Miles 
Wire. 


Miles 
Wire. 


14.89 


Poles. 

52 

3 
3 

5 


.35  »09  X.75 

1.46     I     185  16.74 


73 

DOCUMENT    "K." 

New  Brighton,  Borough  of  Richmond,  / 
April  2,  1900.         ) 

Hon,    Peter  J.  Dooling,   Deputy  and  Acting   Commissioner ^  Department  Public  Buildings, 

Lighting  and  Supplies^  New  York  City  : 

Dear  Sir — I  respectfully  submit  the  following  report  of  the  transactions  of  this  Department, 

in  the  Borough  of  Richmond,  for  the  quarter  ending  March  31,  iqoo. 

Very  respectfully, 

EDWARD  I.  MILLER,  Deputy  Commissioner. 


Statement  of  Contracts. 

Contracts  Entered  into  during  Quarter. 

Estimated  Cost. 
New  York  and  Stateu  Island  Electric  Company,  electric  lighting $115,000  00 

New  York  and  New  Jersey  Globe  Gas-light  Company,  Limited,  gas  lighting      $i  00 

Welsbach  Street  Lighting  Company  of  America,  gas  lighting i  00 


Contractor  James  Snyder,  steam  heating  apparatus,  New  Brighton  Village  Hall .... 


2  00 
2,100  00 


Total $117,102  00 


Contracts  in  Progress  and  not  Completed. 


estim/^ted 
CjSt. 


■I- 


New  York  and  Staten  Island  Electric  Company,  electric  lighting I  $1x5,000  co 

New  York  and  New  Jersey  Globe  Gas-light  Company,  Limited,  gas  lighting I  i  00 

Welsbach  Street  Lighting  Company  of  America,  gas  lighting i  00 

Contractor  James  Snyder,  steam  heating  apparatus,  New  Brighton  Village  Hall 


Amoi'nt 
Paid. 


$3i.aaa  55 


I 


Total  paid. 


l3«.2^»  55 


Statement  of  Vouchers  Transmitted  to  General  Office^  Quarter  ending  March  31,   1900. 


Datb. 


Nov.  30. 

1899 

Dec.  \t. 

(« 

"          2»» 

•• 

"      aj. 

M 

••      a8. 

•• 

In  Favor  of. 


*'  Suppiifs  and  Repairs,  i8gg 

Thomas  F.  Quinlan 

New  York  Stencil  Works 

William  O'Brien 

Elmer  G.  Willyoung 

Morey  &  La  Rue 


Amount. 


♦45  00 

7  50 
30  00 

32  50 

8  50 
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ii55  70 

75  a> 

92  40 
$958  10 

>4I7  50 

190  00 

$607  50 

f8o  00 

5000 

3000 

$160  GO 

Mar.  10.  Hackett  Building,  Long  Island  City . 
"  27.  Hackett  Building,  Long  Island  City. . 
"      27.  Town  Hall,  Newtown 


Safes, 

Feb.     2.  Department  of  Health,  Jamaica 

"        2.  Board  of  Public  Improvements,  Long  Island  City 

Telephone  Service. 

Jan.     2.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica . 

'*        2.  President  of  Borough,  Long  Island  City 

**        2.  Board  of  Public  Improvements,  Long  Island  City 


Miscellaneous — (Signs,  Ice,  Laundry   Work,  Repairs,  Lumber,  etc.,  etc.), 

Jan.      2.  Department  of  Public   Buildings,   Lighting  and  Supplies,   Borough  of 

Queens $50  00 

**        2.  Town  Hall,  Newtown 10  00 

*'        2.  Public  Buildings,  Long  Island  City 80  00 

'"■        2.  Public  Buildings,  Jamaica 15  00 

"        2.  Health  Department,  Jamaica 13  00 

**        2.  Hackett  Building,  Long  Island  City 20  00 

"        2.  City  Magistrate's  Court,  Long  Island  City 8  00 

''        2.  Hackett  Building,  Long  Island  City 10  00 

"        2.  Town  Hall,  Newtown 1000 

*'        2.  Town  Hall,  Jamaica 7  65 

*'        2.  Department  of   Public   Buildings,    Lighting   and  Supplies,    Borough  of 

Queens 15  00 

*'        2.  Department   of  Public   Buildings,    Lighting   and  Supplies,    Borough  of 

Queens ^ 20  00 

2.  President  of  Borough,  Long  Island  City 5  00 

**        2.  Department  of  Public  Buildings,  Lighting  and  Supplies 80  00 

'*        2.  Coroners  Office,  Jamaica 22  00 

"        2.  Town  Hall,  Flushing 15  00 

**        2.  Third  District  Municipal  Court,  Jamaica 43  00 

**        2.  Health  Department,  Jamaica 12300 

**        2.  Department  of  Public  Buildings,  Lightmg  and  Supplies,  Jamaica 15  00 

22.  Hackett  Building,  Long  Island  City 123  50 

Feb.     2.  City  Magistrate's  Court,  Far  Rockaway 5  00 

**        2.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica 42  00 
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Feb.       2.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica  $50  00 

*'          2.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica 80  00 

**        1 7.  City  Magistrate's  Court,  Long  Island  City 15  00 

*•       21.  Coumy  Buildings,  Jamaica 40  00 

21.  Town  Hall,  Jamaica 35  «> 

Mar.    13.  Coroner's  Office,  Jamaica 900 

14.  Armory,  Flushing 12  00 

*'*'       27.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica 25  00 

**       27.  Department  of  Highways,  Long  Island  City 23  00 

Total $1,021  15 

Orders  were  Issued  for  Public  Lightings  as  follows  : 

Jan.      2.   East  River  Gas  Company,  Municipal  Buildings $150  00 

**        2.  Newtown  Gas  Company,  Newtown  Lighting  District 225  cx) 

*•        2.  Jamaica  Gas  Light  Company,  Jamaica  Lighting  District 200  00 

2.  Richmond  Hill  and  Queens  County  Gas  Light  Company,  Richmond  Hill 

District 200  00 

Total $775  00 

LAMPS  AND   LIGHTING. 
Contracts. 
Following  is  a  list  of  contracts  entered  into  during  the  quarter  ending  March  31,  1900  : 
Electric  Illuminating  and  Power  Company,  electric  lamps. 
New  York  and  (Queens  Gas  and  Electric  Company,  electric  lamps. 
New  York  and  Queens  Gas  and  Electric  Company,  gas  lamps. 
New  York  and  New  Jersey  Globe  Gas  Light  Company,  naphtha  gas  lamps. 
Welsbach  Street  Lighting  Company  of  America,  Welsbach  street  lamps. 
<^ueens  Borough  Electric  Light  and  Power  Company,  electric  lamps. 
All  for  the  term  of  one  year,  expinng  January  2,  1901. 

Additional  lamps  placed  in  service  during  the  quarter  ending  March  31,*  1900  : 
First  Ward — January,  10  arc  lamps  ;  March,  6  arc  lajnp>. 
Second  Ward — February,  7  gas  lamps  ;  March,  i  arc  lamp. 

ITiird  Ward— January,  I  arc  lamp  and  5  gas  lamps ;  March,  15  arc  lamps  and  19  Welsbach 
^as  lamps. 

Fourth  Ward— February,  5  Welsbach  gas  lamps  ;  March,  4  arc  lamps  and  34  gas  lamps. 
Fifth  Ward — March,  2  arc  lamps. 
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Report  of  Electrical  Transactions. 
Exterior  Wiring  Permits  issued  during  Quarter  ending  March  31,  1900. 


Company. 


New  York  and  New  Jersey  Telephone  Company 

New  York  and  Queens  Gas  and  Electric  Company 

Queens  Borough  Electric  Light  and  Power  Company 

New  York  and  Queens  County  Railway  Company 

Western  Union  Telegraph  Company 

Electric  Illuminating  and  Power  Company 

Knickerbocker  Telegraph  and  Telephone  Company 

Jamaica  Electric  Light  Company 

Brooklyn  Heights  Railroad  Company 

New  York  and  North  Shore  Railway  Company 

Fire  Department 

Standard  Oil  Company 

Boweiy  Bay  Electric  Light  and  Power  Company 

Jamaica  Gas  Light  Company 

Richmond  Hill  and  Queens  County  Gas  Light  Company. 

Newtown  Gas  Company 

Toul 


Jan. 


57 
3 
4 
3 
I 
R 

>3 


Feb. 


36 
8 
3 
3 


Mar. 


53 
a3 


83 

96 


94 


I     TOTAI. 
,46 

!    34 
7 

6 

z 

i      48 
39 

12 

I 

'  3 

3 


6 

9 

I 

3a« 


For  what  Purpose, 


Erect  poles 

Erect  poles  and  wires 

Elect  poles  and  wires  and  city  Inmp  — 

Reset  pole<i 

Transfer  poles  and  wires 

Transfer  poles  and  wires  and  city  lamp. 

Remove  poles 

String  wires 

Replace  poles  and  wires 

String  wires  and  hang  1  imp 

Remove  wires 

Subway 


Erect  city  gas  lamps . 

Erect  guy  stubs 

Total 


Jan. 


6 
17 


38 
6 


Feb. 


3^ 


9< 


Mar. 

6 
35 


59 
7 


TOTAI- 


9 
«5 


37 

16 

8 
3»8 
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Permits  granted  for  telegraph,  telephone  and  signal  wires 197 

Permits  granted  for  electric  light  and  power  wires 115 

Permits  granted  for  city  gas  lamps 16 

Toul 328. 


List   of   Complaints   issued  for    Exterior  and  Interior    Wiring  during   the    Quarter   ending" 

March  3 1,  1900. 


COMPAMV. 


Jamaica  Electric-light  Company 

T.  F.  Attiz  Electrical  Eogineering  Company 

New  York  and  Queens  County  Railway  Company 

Electric  Illominatii^  and  Power  Company 

Brooklyn  Heights  Railroad  Company 

New  York  and  Queens  Gas  and  Electric  Company.  . . 

Iden&Co 

Police  Department 

C.  Eidliu 

R.£.  Jones 

A.  B.  See  Manu£icturing  Company 

Western  Union  Telegraph  Company 

C.  A.  Linder. 

Queens  Borough  Elirctric  Light  and  Power  Company. 

E  M.  Anderson 

New  York  and  New  Jersey  Telephone  Company 

New  York  Telephone  Company 

Nicholas  Gas  Fixture  Company 

H .  F .  Banbridge 

Triumph  Electrical  Engineering  Company 

Zimdars  ft  Hunt 

New  York  and  North  Shore  Railway  Company 

H .  R .  Keatin  j 

Knickerbocker  Telephone  and  Telegraph  Company . . . 

J.  Stimmel 

Fire  Department 

E.F.Caldwell 

J.  H.Rusby 

H.  .M.  Hitchcook 


January, 


FeBRL'ARV. 


March. 


Total. 


9 

23 
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Company. 


H.F.Tucker 

A.Poliack 

R.J.  Scheinoha. 

Tucker  £!ectrical  Engineering  Company. , 


Total. 


January. 


February.       March. 


TOTAI- 


a4 


Total  number  of  complaints 1 13 

Total  number  of  complaints  attended  to 92 

There  are  153  complaints  left  over  which  are  being  attended  to. 

Interior   Wiring  Applications   Received  and   Certificates    Granted  during   the    Quarter   ending 

March  31,   1900. 


January . . 
February . 
March . . . . 


Applica- 
tions. 


Certifi-  !    Incan-    I 

GATES.      !  DESCENT. 


Akc. 


Outlets.    Service.      Motors.    '    ^l^^ff^* 

TORS. 


Total. 


46 

43 

746 

8 

207 

46 

33 

483  '■ 

7 

141 

67 

37 

833 

2.10>i   HP.       

i.ooji  HP.    no      KW. 
1.02      HP 


348 


4.12H  HP.  i  i.to      KW. 


Applications  f^r  interior  wires  from  Inst  quarter  not  complete 169 

Total  number  of  inspections  made  by  Inspectors  for  exterior  and  interior  wires 3»3*9 


Poles  ana  Wires  Removed  by  the  diffefent  Companies  during  the  Quarter  ending  March  31,  19CO. 


Company. 


New    York    and     New   Jersey   Telephone) 
Company ) 

Brooklyn  Heights  Railro.id  Company 

New    York  and  Queens  County    Railway  I 
Company \ 

"Western  Union  Telegraph  Company 


Jamaica  Electric-light  Company 

New  York  and  North  Shore  Railway  Com- 
pany   

Electric  Illuminating  and  Power  Company. , 


Toul. 


January. 


Miles 
Wire. 


February. 


Wii 


Makch. 


Total. 


16  X3-73  20 

I 


50     I     15. t3 


33 
60 


Miles   : 
Wire.    I 


Poles. 


5a 
3 


Miles 
Wire. 


14.89 


5  ....  5 

3     I        .10     ,       12 


49 
•»5  75 


.35  «09 


1.46  185 


16.74 
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DOCUMENT    "K." 

New  Brighton,  Borough  of  Richmond,  / 
April  2,  1900.         ) 

Hon,    Peter  J.  Dooling,   Deputy  and  Acting   Commissioner^  Department  Public  Buildings, 

Lighting  and  Supplies,  New  York  City  : 

Dear  Sir — I  respectfully  submit  the  following  report  of  the  transactions  of  this  Department, 

in  the  Borough  of  Richmond,  for  the  quarter  ending  March  31,  1900. 

Very  respectfully, 

EDWARD  I.  MILLER,  Deputy  Commissioner. 

Statement  of  Contracts. 

Contracts  Entered  into  during  Quarter. 

Estimated  Cost. 

New  York  and  Staten  Island  Electric  Company,  electric  lighting $11 5,000  00 

New  York  and  New  Jersey  Globe  Gas-light  Company,  Limited,  gas  lighting      $i  00 

Welsbach  Street  Lighting  Company  of  America,  gas  lighting i  00 

2  00 

Contractor  James  Snyder,  steam  heating  apparatus,  New  Brighton  Village  HalK  , . .         2,100  00 
Total $117,102  00 

Contracts  in  Progress  and  not  Completed, 


New  York  and  Staten  Island  Electric  Company,  electric  lighting 

New  York  and  New  Jersey  Globe  Gas-light  Company,  Limited,  gas  lighting 

Welsbach  Street  Lighting  Company  of  America,  gas  lighting 

Contractor  James  Snyder,  steam  heating  apparatus,  New  Brighton  Village  Hall 


EbTIM/^TBD 
CjST. 


$175,000   CO 

I  00 

I  00 

2,100  00 


Amount 
Paid. 


^31,822  55 


Total  paid. 


«3«.aaa  55 


Statement  of  Vouchers  Transmitted  to  General  Office,  Quarter  ending  March  31,   1900. 


Date. 


In  Favok  of. 


•  Supplies  and  Repairs ,  i8gg.*' 


Nov.  30,  i£9p  Thomas  F.  Quinlan 

Dee.  16,     "  New  York  Stencil  Works . 

••      2»,     **  William  O'Brien 

••      27,     ••  Elmer  G.  Willyoung 

••      28,     "  Morey&LaRue 


Amount. 


Us  00 

7  50 
30  00 
32  50 

8  50 
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Date. 


Dec.aS,  1899 

3a, 

29. 

29. 

29. 

29. 

29. 
Jan.  31, 
Dec.  30, 
Feb.    7, 

16, 


In  Favor  of 


Amount. 


Elliot  &  Hatch  B. T.  Company.. 
G.  R.  Mersereau 


1900  ;  Thomas  F.  Quintan 

t&99  I  Thomas  F.  Quinlan 

1900  !  Frank  Sheridan 

G.  R.  Mersereau 

Elmer  G.  Wiilyoung 

Kinsey,  Rainier  &  Thompson. 


28. 
28. 
28, 


Dec.  30, 

Jan.  2, 

"  '9. 

**  »9. 

"  19. 

"  10. 

*•  19. 

*'  »9. 

•'  19. 


Oct.     6. 
Dec.  28, 

•*      30. 

•*      30. 

"      30. 

**      3o» 


Tot.il. 


1899 
1900 


"  iMMtps  and  Lighting,  xSgg.*' 

Richmond  County  Gas-light  Company 

New  York  and  Staten  Island  Eleclric  Company , 


Alexander  Van  Pch. 
Total... 


189 J      New  York  Stencil  Works 

Moroy  &  La  Rue 

George  Sheridan 

H.nmmond  Van  Vechten. 

John  A.  Driscoll 

J.  L.  Garretson 

Total 


'  Contingencies,  iSgo." 


♦350 

oo 

5 

00 

505 

ao 

233  as 

60 

00 

58 

53 

55 

00 

16 

SO 

27  '5 

47  75 

55 

00 

30 

00 

19^ 

09 

aso 

00 

asa 

00 

300 

00 

300 

00 

♦a.856 

CO 

*78 

»5 

a»545 

87 

'      46. 

4« 

».737 

44 

2734 

54 

:»,i85 

04 

3.091 

x8 

8.54 t  91 

ico 

•0 

ia2.»77 

54 

$9   60 

' 

25 

26 

30 

iB 

90 

14  90 

1 

40 

♦85  35 


75 


Date. 


In  Favor  of. 


Amount. 


Jan.      4,  Z900 


l-eb. 

3. 

" 

7, 

Mar. 

«5. 

Feb. 

16. 

•< 

16, 

•• 

"9. 

•* 

38. 

"  Sup^ies  and  R'patn,  iQoo." 

Wyckoff.  Seamans  &  Benedicc 

The  Banks  Law  Publkhing  Co 

Earl  B.Smith' 

New  York  Stencil  Works 

WiUiamCowhig    

William  O'Srien 

G.  R.  Mersereau 


Patrick  Child 

I  D.S.  MelviUe 

'  J.Warren  Mead,  Agent. 
I  Total 


*  Lamps  and  Lighting,  igoo." 


Jan.  31,  19C0     Alexander  Van  Pelt. 
Feb.     X 


Mar.    z. 


New  York  and  Staten  Island  Electric  Company. 


Alexander  Van  Pelt. 


$i«7 

00 

35 

o» 

las  i^ 

16 

CO- 

300 

cc 

3«« 

00 

xo 

00 

200 

00 

371 

oa 

235 

00 

3  40 

$9,68a  65 

fxoo 

CO 

10, 55 1 

3.^ 

1 

65 

10,094  94 

3 

OO' 

zoo 

00 

Toul I     S2c,8/k)  9« 


RECAPITULATION. 

•«  Supplies  and  Repairs,  1899  " $2,856  cx> 

"  Lamps  and  Lighting,  1899  " 22,477  54 

«•  Contingencies,  1899 " 85  35 

•*  Supplies  and  Repairs,  1900  " 2,682  65. 

*«  Lamps  and  Lighting,  1900" 20,860  92 

Total $48,962  46 


Orders  Issued  during  Qtmrter  ending  March  31,   1903. 


Date, 


Description. 


Where  Firnished. 


Amount. 


.1- 


County  Clerk. 


Jan.     a,  1900     Typewriter  and  cabinet 

••        a.     "     j  Law  books "  

*•        a,     '*        Telephone  service '  Public  buildings,  etc . 


$117    CO 

35  00 
110  00 


16 


Date. 


Jan 


1900 


3, 
3, 
9, 
3. 
3. 
3. 
3. 
4. 
9. 


13, 

**  »9. 
*'  25, 
"  25. 
"  30. 
"  3C, 
Mar.  17, 

"  »7. 

"  »7. 

**  17. 

^'  20. 


Description. 


Telephooe  service 


Coal  and  wood 

Brass  sign 

Copy  holders 

Office  tumiture 

Cuspidors 

Typewriter  and  cabinet. 

Carpenter  work 

Mason  work 

Painting  work 

Opening  for  door 

Roll  front  cabinet 

Plumbing  work 

Painting  and   repaiiing. 

Carpet 

N  umbering  >tamp 

Office  furniture 

Repairs  to  building 

Cleaning  supplies 


Plumbing  work. , 
Total . , 


**  Lamps  and  Lightittf,  1900." 

Jan.     3,  iQco      Oil  lightins 

Gas 

Oil   ligliiing 


Feb.     2,     " 
Mar.    1,     '• 


Total  . 


Where  FrRsisiiBD. 


Finance  Department 

Bureau  of  License 

Highway  Department 

Receiver  of  Taxes 

Assessments  and  Arrears 

Coroners 

President  of  Borough..... 

Edgewater  Village  Hall 

New  Brighton  Village  Hall 

New  Brighf'n  and  Edgewater  Village  llalls.. 

Receiver  of  Tnxes 

County  Clerk 


Health  Department 

Commissioner  of  Jurors ., 
County  Clerk 


Receiver  of  Taxes 

Sheriff's  Office 

County  Clerk 

Municipal  Court,  Second  Division. 

County  Clerk 

Public  buildings,  etc 

Municipal  Court,  Second  Division. 
Kdge water  Village  Hall 


County  Clerk  and  Surrogite's  Office. 

New  Brighton  Village  Hall , 

County  Clerk  and  Surrogate's  Office. 


Village  of  Tottenville 

New  Brighton  and  Edgewater  Village  Hall.. 
Village  of  Tottenville 


Amount. 

4lIO  CO 

xio  00 
X10  00 
XIO  00 

XIG  CO 

ixo  00 
xro  00 

1x0  CO 

1X9  00 
88  00 

9$   00 

XX  35 
«99  50 
3  40 
•as  35 
940  00 
373  <» 

338  CO 
XO  CO 

96  00 

235  00 

300  00 

aoo  oo 

t6  00 

600  70 

ao8  00 

68  00 

34  48 

«9  35 

75  00 

<5>5'»  93 

$100  00 
75  <^o 

100  CO 
ICO  CO 

♦37s  00 
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Permits  Issued  during  Quarter.  ^pirnms^^ 

'Western  Union  Telegraph  Company i 

Postal  Telegraph  Cable  Company 2 

Staten  Island  Midland  Railroad  Company 12 

Staten  Island  Electric  Railroad  Company 16 

American  Telegraph  and  Telephone  Company 3 

New  York  and  New  Jersey  Telephone  Company 1 10 

New  York  and  Staten  Island  Electric  Company 94 

Richmond  County  Gas-light  Company 23 

Total 261 

Interior  Wiring. 

Applications  received  for  interior  wiring 50 

Certificates  issued  for  interior  wiring  loi 

Number  of  motors  installed— Two  5  H.  P.  ~ 

Number  of  generators — One  18  K.  W. 

Private   Lighting. 

Incandescent  lights  installed 1,605 

Arc  lights  installed 8 

Number  of  Lamps  Burning  at  end  of  Quarter. 

Public  Lighting. 

Arc 382 

Incandescent 2,883 

Oil  lamps , lOO 

Amount  of  wire  removed  by  Inspectors,  3,030  feet. 

Complaints. 


New  York  and  Staten  Island  Electric  Company | 

New  York  and  New  Jersey  Telephone  Company I 

S:ateii  Island  Electric  Railtoad  Company 

Staten  Island  Midland  Railroad  Company ■ 

Total I 


Number 

'    Attended 

Not  At- 

Issued. 

! 

TENDED  TO. 

48 

6 

42        - 

4 

I 

3 

5 

a 

3 

I 

I 



■    _ 

58 

10 

48 

REPORT 

or  THB 

Commissioner  of  Public  Buildings, 
Lighting  and  Supplies 


THE  CITY  OF  NEW  YORK, 


fOK  THE 


QUARTER  ENDING  JUNE  30,  1900. 


New  York: 

MARTIN  B.  BROWN  CO.,  PRINTERS  AND  STATIONXR8, 

Nos.  49  TO  S7  Paik  Place. 


dBtllD 


REPORT 


OF  THE 


Commissioner  of  Public  Buildings, 
Lighting  and  Supplies 


THE  city  of  new  YORK, 


FOR  THE 


QUARTER  ENDING  JUNE  30,  1900. 


New  York  : 

MARTIN  B.  BROWN  CO.,  PRINTERS  AND  STATIONERS, 

Nos.  49  TO  57  Park  Place. 

1900.  <^, 


(THENKW  YORi 

jPUBLICLIBRAR: 

_^,^0'^»   LENOX   Avr> 


INDEX. 


Summary  of  Quarterly  Reports. 

requisitions  drawn  on  comptroller  during  quarter. 
Chargeable  to — 

PACE 

New  York  City,  Appropriation  for  1897 5 

General  Administration,  Appropriation  for  1900 6 

Boroughs- 
Manhattan  and  The  Bronx,  Appropriation  for  1898 5 

1899 5 

19C0 6 

*'                      (Trust  and  Special  Accounts) 6 

Brooklyn,  Appropriation  for  1899 5 

1900 9 6 

Queens,                    *'               X900 6 

Richmond,               **               1899 6 

**               1900 6 

CONTRACTS. 

Boroughs — 

Manhattan  and  The  Bronx,  Entered  into  during  Quarter 7 

Richmond,  Completed  during  Quarter 13 

DEPARTMENTAL   ORDERS. 

Boroughs — 

Manhattan  and  The  Bronx , 7 

Brooklyn 10 

Queens 12 

Richmond 13 

BUREAU  OF  LAMPS  AND  GAS. 

Boroughs — 

Manhattan  and  The  Bronx 8 

Brooklyn  (Lamps  and  Lighting) ii 

Queens 12 

Richmond 14 


IV  INDEX. 

ELECTRICAL  BUREAU. 

Boroughs — 

PACE 

Manhattan  and  The  Bronx 9 

Brooklyn  (Electricity  and  Gas) ii 

Queens 13 

Richmond 14 

OFFICE  OF  ASSISTANT   ENGINEER. 

Boroughs — 

Manhattan  and  The  Bronx 9 

Quarterly  Reports  in  Detail. 

Document  *•  A"— Statement  of  Appropriations,   Trust  and  Special  Accounts,  showing 

the  total  expenditures  during  the  quarter  ending  June  30,  1900,  and  the  balances 

_  on  July  X,  X900,  for  the  Boroughs  of  Manhattan  and  The  Bronx,  Brooklyn,  Queens 

and  Richmond 16 

Boroughs  of  Manhattan  and  The  Bronx — 

Document  **  B  " — Statement  in  detail  of  Contracts iS 

«i         it  Q  »» — Report  of  Bureau  of  Repairs  and  Supplies 19 

*«         «*D*' — Report  of  Bureau  of  Lamps  and  Gas 36 

i»         ii£ti — Report  of  Electrical  Bureau 50 

t»         (I  y  "—.Report  of  Office  of  Assistant  Engineer 51 

Borough  of  Brooklyn — 

Document  *'  G  **~Orders,  Departmental ;  Lamps  and  Lighting,  Bureau  of;  Electricity 

and  Gas,  Bureau  of 54 

Borough  of  Queens- 
Document  **  H  " — Orders,  Departmental ;  Lamps  and  Lighting,  Bureau  of ;  Electrical 

Bureau 63 

Borough  of  Richmond- 
Document  **  I  "—Contracts  ;  Orders,  Departmental;    Lamps  and   Gas,  Bureau  of; 

Electrical  Bureau 75 


Department  of  Public  Buildings,  Lighting 

AND  Supplies. 


REPORT  FOR  THE  QUARTER  ENDING  JUNE  30,  1900. 


City  of  New  York, 
Department  of  Public  Buildings,  Lighting  and 
Commissioner's  Office,   Nos.  13  to  21  Park 

August 


Supplies,  ( 
Row,  r 

I,  X900.     3 


ffffH.  Robert  A.  Van  Wyck,  Mayor,  The  City  of  New  York  : 

Dear  Sir — In  accordance  with  the  provisions  of  section  1544  of  chapter  378,  Laws  of  1897, 
I  have  the  honor  to  present  the  following  report  of  the  transactions  of  the  Department  of  Public 
Baildings,  Lighting  and  Supplies  for  the  quarter  ending  June  30,  1900  : 

Statement  oe  Requisitions  Drawn  on  the  Comptroller  during  the  Quarter. 
Chargeable  to  Appropriation  of  X897. 
Ke w  York  City — Public  Buildings,  Construction  and  Repairs $60  00 

Chargeable  to  Appropriation  of  1898. 
Boroughs  of  Manhattan  and  The  Bronx — 

Supplies  and  Repairs 2  50 

Chargeable  to  Apptopriations  of  1899. 
Boroughs  of  Manhattan  and  The  Bronx — 

Supplies  and  Repairs $6,249  22 

Lamps  and  Lighting 856  34 

7,105  56 

Borough  of  Brooklyn — 

Supplies  and  Repairs $8  00 

Lamps  and  Lighting i95>o63  05 

195*071  05 


.^:'  ..I 
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New  York: 

MARTIN  R.  BROWN  CO..  PRINTERS  AND  STATIONERS. 
No«.  49  TO  S7  Pauc  Place. 
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Commissioner  of  Public  Buildings, 
Lighting  and  Supplies 


THE  CITY  OF  NEW  YORK, 


QUARTER  ENDING  JUNE  30,  1900. 


New  York  : 

MARTIN  B.  BROWN  CO.,  PRINTERS  AND  STATIONERS, 

Nos.  49  TO  57  Park  Place. 

1900.  <^ 


ItHE  NFW  YO"^! 

PUBLIC  I.:ilRAR- 


Arrof?,  LENOX  >vo 


INDEX 


PACE 


Summary  of  Quarterly  Reports. 

requisitions  drawn  on  comptroller  during  quarter. 
Chargeable  to^ 

New  York  City,  Appropriation  for  1897 5 

General  Administration,  Appropriation  for  1900 6 

Boroughs- 
Manhattan  and  The  Bronx,  Appropriation  for  1898 5 

1899 5 

19C0 6 

**                      (Trust  and  Special  Accounts) 6 

Brooklyn,  Appropriation  for  1899 5 

**                      *'               1900 9 6 

Queens,                     **               X900 6 

Richmond,              **               1899 6 

**                      **               1900 6 

CONTRACTS. 

Boroughs — 

Manhattan  and  The  Bronx,  Entered  into  during  Quarter 7 

Richmond,  Completed  during  Quarter 13 

DEPARTMENTAL  ORDERS. 

Boroughs — 

Manhattan  and  The  Bronx 7 

Brooklyn 10 

Queens 12 

Richmond 13 

BUREAU  OF  LAMPS  AND  GAS. 

Boroughs — 

Manhattan  and  The  Bronx 8 

Brooklyn  (Lamps  and  Lighting) 11 

Queens 12 

Richmond 14 


IV  INDEX. 

ELECTRICAL  BUREAU. 
Boroughs — 

PACK 

Manhattan  and  The  Bronx 9 

Brooklyn  (Electricity  and  Gas) if 

Queens 13 

Richmond 14 

OFFICE  OF  ASSISTANT  ENGINEER. 

Boroughs — 

Manhattan  and  The  Bronx 9 

Quarterly  Reports  in  Detail. 

Document  "A** — Statement  of  Appropriations,  Trust  and  Special  Accounts,  showing 
the  total  expenditures  during  the  quarter  ending  June  30,  1900,  and  the  balances 
on  July  I,  1900,  for  the  Boroughs  of  Manhattan  and  The  Bronx,  Brooklyn,  Qaeens 
and  Richmond 16 

Boroughs  of  Manhattan  and  The  Bronx — 

Document  **  B  '* — Statement  in  detail  of  Contracts 18 

it         ^^Q  t» — RcpQrt  of  Bureau  of  Repairs  and  Supplies 19 

*»         «•  D  »» — Report  of  Bureau  of  Lamps  and  Gas 36 

«»         ««  E  "—Report  of  Electrical  Bureau 50 

*♦         nj.  "—.Report  of  Office  of  Assistant  Engineer 51 

Borough  of  Brooklyn — 

Document  **  G  "—Orders,  Departmental ;  Lamps  and  Lighting,  Bureau  of;  Electricity 

and  Gas,  Bureau  of 54 

Borough  of  Queens- 
Document  **  H  *' — Orders,  Departmental ;  Lamps  and  Lighting,  Bureau  of ;  Electrical 

Bureau • 63 

Borough  of  Richmond — 

Document**!** — Contracts;  Orders,  Departmental;    Lamps  and   Gas,  Bureau  of; 

Electrical  Bureau 75 


Department  of  Public  Buildings,  Lighting 

AND  Supplies. 


REPORT  FOR  THE  QUARTER  ENDING  JUNE  30,  1900. 


Supplies,  ( 
Row,  ( 
X,  X900.     3 


City  of  New  York, 
Department  of  Public  Buildings,  Lighting  and 
Commissioner's  Office,  Nos.  13  to  21  Park 

August 

Hon.   Robert  A.  Van  Wyck,  Mayor,  The  City  of  New  York  : 

I^EAR  Sir — In  accordance  wilh  the  provisions  of  section  1544  of  chapter  378,  Laws  of  1897, 
I  have  the  honor  to  present  the  following  report  of  the  transactions  of  the  Department  of  Public 
Buildings,  Lighting  and  Supplies  for  the  quarter  ending  June  30,  1900  : 

Statement  oe  Requisitions  Drawn  on  the  Comptroller  during  the  Quarter. 
Chargeable  to  Appropriation  of  1897. 
New  York  City — Public  Buildings,  Construction  and  Repairs $60  00 

Chargeable  to  Appropriation  of  1898. 
Boroughs  of  Manhattan  and  The  Bronx — 

Supplies  and  Repairs 2  50 

Chargeable  to  Appropriations  of  1899. 
Boroughs  of  Manhattan  and  The  Bronx — 

Supplies  and  Repairs $6,249  22 

Lamps  and  Lighting 856  34 

7,105  56 

Borough  of  Brooklyn — 

Supplies  and  Repairs $8  00 

Lamps  and  Lighting i95>o63  05 

195,071  05 


6 

Borough  of  Richmond —  , 

Supplies  and  Repairs $2,8l2  78 

Lamps  and  Lighting 1,026  38 

$3,839  16 

Chargeable  to  Appropriations  of  1900. 
General  Administration — Salaries  of  Officers,  etc 5«924  94 

Boroughs  of  Manhattan  and  The  Bronx — 

Salaries  of  Deputies,  Clerks  and  Employees $89,504  35 

Supplies  and  Repairs 83,472  24 

Lamps  and  Lighting 326,787  62 

Contingencies 212  00 

499,976  21 

Borough  of  Brooklyn — 

Salaries  of  Deputy,  Clerks  and  Employees $41,680  76 

Supplies  and  Repairs 30,170  07 

Lamps  and  Lighting 243,558  82 

Contingencies 117  82 

315.527  47 

Borough  ot  Queens — 

Salaries  of  Deputy  and  Employees. . .    $9*583  24 

Supplies  and  Repairs 10,089  3^ 

Lamps  and  Lighting 77*  i8l  72 

Contingencies  . , . , 192  72 

97.046  9S 

Borough  of  Richmond — 

Salaries  of  Deputy  and  Employees $3*324  99 

Supplies  and  Repairs 2,542  87 

Lamps  and  Lighting 3I»927  89 

Contingencies 89  70 

37.885  45 

Total $1,162,439  32 

Chargeable  to  7 'rust  ami  Special  Accounts. 

Fund  for  Construction  of  New  ILill  of  Records $70,642  03 

Revenue  Bond  Fund  for  Preservation  of  the  Dewey  Arch 886  78 

Total $71,52881 


7 

BOROUGHS  OF   MANHATTAN   AND  THE   BRONX. 

Contract  Entered  into  during  Quarter. 
Title.  Estimated  Cost* 

Equipment  of  Gouverneur  Slip  Hospital $61,885  81 

Orders  aggregating  $64,406.59  were  issued  for  furnishing  supplies  and  making  repairs  to  the 
▼arioos  public  buildings,  courts  and  offices  during  the  quarter,  as  follows  : 

For  carpets,  linoleum,  rugs,  etc.,  to  various  Public  Building^s,  Courts,  Offices,  etc., 
Cnminal  Court-house,  City  Hall  and  Finance  Department,  County  Court-house, 
Board  of  Public  Improvements,  Corporation  Counsel's  Office $i,a62  50 

For  carpenter  work,  etc.,  in  Department  of  Public  Buildings,  Lighting  and  Supplies. 
Twelfth  Regiment  Armory,  Department  of  Public  Buildings,  Lighting  and  Sup- 
plies, Assistant  Engineer's  Office,  Department  of  Finance,  Twenty-second  Regi- 
ment Armory,  Commissioners  ot  Accounts,  Department  of  Buildings,  Eighth 
Regiment  Armory '      4*099  23 

For  cleaning  windows,  etc.,  in  West  Fifty-fourth  Street  Court-house,  Sixth  and 
Eighth  District  Municipal  Courts,  Jefferson  Market  Court  Building,  City  Hall 
Building,  Harlem  Court-house,  County  Court-house,  Hall  of  Records,  Brown- 
stone  Building,  Seventh  District  Court-house,  Criminal  Court  Building,  First 
District  Municipal  Court  and  City  Paymaster's  Office i»47l  56 

For  furniture  and  repairs  to  same  in  various  Public  Buildings,  Courts,  Offices,  etc.. 
City  Clerk's  Office,  City  Hall,  Supervisor  of  City  Record,  Department  of  Build- 
ings, First  Signal  Corps,  Seventy-first  Regiment  Armory,  Bureau  of  Municipal 
Statistics,  Department  of  Fmance,  District  Attorney's  Office,  Board  of  Assessors, 
Department  of  Taxes  and  Assessments,  First  District  Municipal  Court,  Court  of 
Special  Sessions,  Chief  Clerk's  Office,  Criminal  Court  Building,  Department  of 
Bridges,  City  Paymaster's  Office,  Department  of  Street  Cleaning,  Law  Depart- 
ment, Bureau  of  Street  Openings,  Department  of  Public  Buildings,  Lighting  and 
Supplies,  Repairs  and  Supplies,  First  Battery  Armory,  Eighth  District  Municipal 
Court,  Clinton  Market,  Sixth  District  Municipal  Court,  Municipal  Civil  Service 
Commission 3i245  20 

For  heating  (steam)  m  County  Court-house,  City  Hall,  Public  Comfort  Station,  City 

Hall  Park 2,699  98 

For  ironwork  in  various  Public  Buildings,  Office>,  etc..  Free  P'loating  Baths,  City 
Hall,  President  of  the  Council,  Department  of  Finance,  West  Washington 
Market,  County  Court-house,  United  States  Ship  **  New  Hampshire  " 3»738  20 

For  law  books  to  Court  of  General  Sessions,  Sixth  District  Municipal  Court,  Depart- 
ment of  Public  Buildings,  Lighting  and  Supplies,  Board  of  Public  Improvements, 
Commissioners  of  Accounts,  Department  of  Bridges,  Fiist,  Second,  Third,  Fourth, 
Fifth,  Sixth  and  Seventh  District  Magistrates'  Courts,  Seventh  District  Municipal 
Court,  Commissioner  of  Jurors,  Department  of  Finance,  Second  District  Muni- 
cipal Court,  Ninth  District  Municipal  Court,  City  Record  Office,  Mayor's  Office, 
Department  of  Bridges,  City  Court i»456  05 
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For  painting,  etc.,  in  various  Courts,  Public  Buildings,  Offices,  etc.,  Harlem  Court- 
house, United  States  Ship  **  New  Hampshire,"  First  Naval  Battalion,  Free 
Floating  Baths,  Ninth  Regiment  Armory $4*3^2  30 

For  roofing,  etc.,  in  various  Public  Buildings,  OfBces,  etc.,  Clinton  Market,  Free 
Floating  Baths,  Harlem  Court-house,  Washington  Market,  Fourth  District 
Municipal  Court,  Seventh  District  Court-house,  City  Hall a.846  87 

For  plumbing,  gas-fitiing,  etc.,  in  various  Public  Buildings,  etc.,  under  care  of  this 

Department 3»CXX>  00 

For  supplies,  etc.,  to  Squadron  "A  '*  Armory,  First  Naval  Battalion,  U.  S.  Ship 
"New  Hampshire,'*  County  Court-house,  Storeroom  Brown-stone  Building, 
First  Brigade  Headquarters,  City  Clerk,  Surrogate  and  County  Clerk,  Criminal 
Court  Building,  Department  of  Buildings,  Headquarters  Naval  Militia,  Judges' 
Private  Chambers,  Supreme  Court,  Eighth,  Ninth,  Twelfth,  Twenty-second 
and  Seventy-first  Regiment  Armories,  First  Signal  Corps,  Second  Battery, 
First  Battery,  Hall  of  Records,  Corporation  Counsel's  Office,  Storeroom  of 
Bureau  of  Repairs  and  Supplies,  Office  of  Civil  Service  Commission,  Mayor*s 
Office,  Municipal  Building 2,089  70 

For  directories  in  Coroner's  Office,  Corporation  Counsel's  Office,  First  District 
Municipal  Court,  District  Attorney's  Office,  President  Borough  of  Manhattan, 
Examining  Board  of  Plumbers,  First,  Second,  Third,  Fourth,  Fifth,  Sixth  and 
Seventh  District  Magistrates'  Courts,  Department  of  Bridges,  City  Court,  Bureau 
of  Municipal  Statistics,  Supreme  Court,  Appellate  Division,  Department  of  High- 
ways, City  Record  Office,  Department  of  Taxes  and  Assessments,  Second  Dis- 
trict Municipal  Court,  Department  of  Corrections,  Surrogate's  Offices  and 
Courts,  Tenth  District  Municipal  Court,  Department  of  Finance,  Eighth  Dis- 
trict Municipal  Court,  Department  of  Public  Buildings,  Lighting  and  Supplies.  1*056  00 

For  miscellaneous  orders,  such  as  awnings,  coal,  cartage,  electric  current,  lighting, 

typewriters,  etc.,  in  the  various  public  buildings  (including  armories),  etc 33t079  <X> 


BUREAU  OF   LAMPS    AND    GAS. 

Number  of  lamps  lighted  March  31,  1900 — 

Gas 24,286 

Naphtha 1,587 

Welsbach  naphtha 449 

Electric 4,538 

30.860 

Number  of  new  lamps  lighted  during  quarter — 

Gas 128 

•  Naphtha 22 

Welsbach  naphtha 2 

Electric 21 

173 
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dumber  of  old  lamps  relighted  during  quarter — 

Gas 64 

Electric i 

6s 

3 1*098 

Kamber  of  lamps  discontinued  during  quarter — 

Gas 138 

Gas  on  account  of  electric  lights 166 

Naphtha 22 

Electric 2 

328 

Total  number  of  lamps  lighted  June  30,  1900 30,770 

ELECTRICAL  BUREAU. 

Permits  were  granted  during  the  quarter  for  electric  lighting,  telephone  and  telegraph  aerial 
lines,  etc.,  as  follows  : 

For  signal  wires 696 

••  electric  lighting 180 

"  pole  lines 16 

**  resetting  pole     6 

*'  cables 858 

""  city  lamp-posts. 10 

**  subsidiary  connections 996 

Total 2,762 

14,384  miles  of  overhead  wire  were  removed  from  various  streets  and  avenues. 

3,509  certificates  were  granted  for  interior  wiring. 

Certificates  were  issued  for  the  installation  of  106,350  incandescent  and  976  arc  lamps, 
25  generators  of  a  total  of  1,941  k.  w.  capacity,  and  1,457  motors  of  a  total  of  3,734^^  h*  P* 
capacity. 

16,613  inspections  were  made  during  the  quarter. 

OFFICE  OF  ASSISTANT    ENGINEER. 

During  the  quarter  a  saving  of  2,000,000  cubic  feet,  or  39  per  cent,  has  been  accomplished 
in  the  consumption  of  gas  in  the  various  principal  public  buildings. 

1 18  gas  lamps  have  been  discontinued,  on  account  of  their  nearness  to  arc  lights,  at  a  saving 
of  about  |2,ooo  per  year. 

For  detail  information,  see  Document  "  F.'* 
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BOROUGH    OF   BROOKLYN. 

Orders  aggregating  $36,384.52  were  issued  during  the  quarter  for  awnings,  books — includ- 
ing law  books,  directories,  etc. — carpenter  work,   clocks — winding  and  repairing,  disinfectants, 

electrical  work  and  supplies,  engineers'  and  janitors*  supplies,  furniture,  glazing,  hardware, 
horse  keep,  wagons,  etc.,  ice,  ironwork,  mason  work,  oils,  painting,  plumbing  and  steam-fitting, 
plastering,  roofing,  telephones,  typewriters,  wood,  etc.,  as  follows : 

Borough  Hall. . $2,549  17 

Bridges,  Department  ot 265  40 

Disciplinary  Training  School  for  Boys I»725  5<> 

Hall  of  Records 2,123  72 

Kings  County  Court-house 3>9o8  2S 

Kings  County  Jail 4«74i  45 

Municipal  Building 4>^5  72 

Public  Buildings,  Lighting  and  Supplies  (storehouse) 229  62 

Public  Baths 3t422  35 

Public  Improvements,  Board  of 54  2a 

Public  Libraries — Central  Branch 178  09 

"                  Eastern  District  Branch 53  15 

'*                  East  New  York  Branch 53  30 

**                  South  Brooklyn  Branch 54  52 

"                  Flatbush  Branch 61  45 

**                  Prospect  Park  Branch 134  00 

•*                  Bedford  Park  Branch 86  65 

Wallabout  Market— Administration  Building 84  9S 

•'               (street  cleaning) 1056a 

Miscellaneous — Including  horse  keep,  etc 956  42 

Armories — Thirteenth  Regiment 1 ,076  25 

Fourteenth  Regiment 658  60 

•*         Twenty-third  Regiment 1 ,077  08 

"          Forty-seventh  Regiment 655  92 

Troop  *»  C  " 718  93 

**         Second  Signal  Corps 424  So 

Third  Battery 957  50 

*'         Second  Naval  Battalion 2 , 475  52 

Headquarters  Second  Brigade 20  (X> 

City  Magistrates'  Court — First  District 278  3I 

*'                        Second  District 281  50 

"                         Third  District 2II  81 

"*                         Fourth  District 432  30 

Fifth  District 301  31 

Sixth  District 1 63  80 

**                        Seventh  District 1 19  69 


II 

City  Magistrates'  Court— Eighth  District $537  02 

Municipal  Court— First  District 147  42 

"               Second  District 234  83 

'*               Third  District 405  31 

"               Fourth  District. . . , 98  99 

"               Fifth  District 224  08 

BUREAU   OF  LAMI»S   AND  LIGHTING. 

Number  of  lamps  lighted  March  31,  1900 — 

Electric 4,603 

X5as 11,015 

Welsbach 2,327 

Naphtha 304 

18,249 

Number  of  new  lamps  added — 

Electric 12 

Gas ■ 87 

Welsbach 181 

280 

18,529 

Number  of  lamps  extinguished — 

Electric 2 

Gas 115 

Welsbach 2 

119 

Total  number  of  lamps  lighted  June  30,  1900 18,410 


BUREAU   OF  ELECTRICITY   AND  GAS. 

Permits  were  granted  for  overhead  wire>,  underground  conductors  and  subway  construction, 
as  follows  : 

Brooklyn  Heights  Railroad  Company 55 

Coney  Island  and  Brooklyn  Railroad  Company 2 

Edison  Electric  Illuminating  Company 538 

datbush  Gas  Company 48 

New  York  and  New  Jersey  Telephone  Company ijii7 

Police  Department ^ 2 

Postal  Telegraph  and  Cable  Company 4 

Stock  Quotation  Telegraph  Company 20 

Western  Union  Telegraph  Company 15 

Total  number  of  permits  issued i,8oi 


12 

72  miles  of  overhead  wire  were  removed.  Certificates  were  granted  for  the  instalUtioii 
of  28,764  incandescent  lamps  and  I|330  arc  lamps  ;  horse  power  motors  8209  7-16,  k.  w.genent^M^ 
263,  k.w.  (miscellaneous  appliances)  150. 

2,869  interior  wiring  inspections  were  made. 

1,886  meters  were  certified  ;  26  meters  were  proved  and  sealed. 

4  photometric  tests  of  illuminating  gas  were  made. 

852  poles  were  erected  and  405  were  removed. 


] 


BOROUGH   OF  QUEENS. 

Orders  aggregating  $11,023.41  were  issued  for  furnishing  supplies  and   making  repairs  to 
the  various  public  buildings,  offices,  etc.,  as  follows  : 

Fitting  up  offices $969  oO 

Furniture 1,248  80 

Janitors*  supplies 207  45 

Law  books , 905  O^ 

Lighting  public  buildings,  etc 885  o^ 

Plumbing,  etc .». 165  00 

Repairs  to  buildings,  etc 3»357  75 

Safes 1,22$  SO 

Typewriters,  etc i02  75 

Telephone  service 180  00 

Miscellaneous  supplies,  such  as  coal  and  wood,  carpets,  linoleum,  rugs,  etc.,  copy- 
ing presses,  flags,  disinfectants,  lumber,  repairs,  ice,  livery,  laundry  work,  etc. .  i»777  16 


BUREAU   OF  LAMPS  AND  LIGHTING. 

M umber  of  lamps  lighted  March  31,  1900 — 

Electric  arc .' I»966 

Electric  incandescent 140 

Gas 3,839 

Welsbach 321 

Naphtha 572 

6,838 

^Number  of  new  lamps  added — 

Electric  arc 54 

Gas 7 

Welsbach 1 18 

Naphtha loo 

^^^ 

Total  number  of  lamps  lighted  June  30,  1900 7»ii7 

During  quarter  75  gas  lamps  have  been  equipped  with  Welsbach  fixtures. 


Permits  were  issued  for  erecting,  replacing  and  resetting  poles,    stringing  wires,   etc.,  as 
follows : 

New  York  and  New  Jersey  Telephone  Company 280 

New  York  and  Queens  Gas  and  Electric  Company 42 

Electric  Illuminating  and  Power  Company 53 

Knickerbocker  Telegraph  and  Telephone  Company 62 

Welsbach  Street  Lighting  Company  of  America 11 

Brooklyn  Heights  Railroad  Company 3 

Q'leens  Borough  Electric  Light  and  Power  Company 99 

Fire  Department 6 

JaBaaica  Electric-light  Company 22 

^owcry  Bay  Electric  Light  and  Power  Company 13 

^*w  York  and  North  Shore  Railway  Company i 

"^•nhattan  Fire  Alarm  Company 3 

^^cetn  Electric  Railway  Company 3 

^chmond  Hill  and  Queens  County  Gas-light  Company 3 

Jtmtica  Gas-hght  Company 2 

Cord  Meyer i 

Total 604 

2S4  certificates  were  granted  for  the  installation  of  7,483  incandescent  and  46  arc  lights,  2 
outlets,  2  service  connections,  and  15  18-7.24  H.  P.  motors. 

3,804  inspections  were  made  for  exterior  and   interior  wires,  etc.     153  poles  and  .791   miles 
of  wire  were  removed  by  the  different  telephone  and  electric-light  companies,  etc. 


BOROUGH  OF   RICHMOND, 

Contract  Computed  during  Quarter, 

Title.                                                                                                     Estimated  Cost. 
Steam  heating  apparatus.  New  Brighton  Village  Hall $2,100  00 

Orden  aggregating  $2,179.49  were  issued  as  follows : 

For  carpenter  work  in  Surrogate's  Office,  Magistrate's  Court  and  New  Brighton 

Village  Hall $179  45 

For  partition,  metal  wicker,  and  libel  case  in  County  Clerk's  Office 550  00 

For  painting,  etc.,  Edgewater  Village  Hall  and  Surrogate's  Office 230  co 

For  safe  for  Mnnicipal  Court,  First  Division 320  00 

For  typewriters  to  County  Clerk  and  Surrogate's  Office 350  00 
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For  miscellaneous  supplies  and  repairs,  etc.,  such  as  mason  and  plumbing  work, 

typewriter  chairs,  water  coolers,  locks  and  keys,  ice,  Directories,  etc $220  04 

For  lighting  various  public  buildings 350  00 

BUREAU  OF   LAMPS  AND   GAS. 

Number  of  lamps  lighted  March  31,  1900  — 

Incandescent 2,883 

Arc 382 

Oil 100 

3.365 

Number  of  lamps  added  during  quarter— 

Incandescent 577 

Arc 72 

649 

Total  number  of  lamps  lighted  June  30,  1900 , 4«oi4 

ELECTRICAL  BUREAU. 

Permits  were  issued  during  the  quarter  for  resetting  poles,  stringing  telephone  and  telegraph 
wires,  as  follows : 

New  York  and  Staten  Island  Electric  Company " 183 

New  York  and  New  Jersey  Telephone  Company 124 

Staten  Island  Electric  Railroad  Company Ii 

Staten  Island  Midland  Railroad  Company  .    8 

Western  Union  Telegraph  Company 3 

American  Telephone  and  Telegraph  Company 2 

Richmond  County  Gas-light  Company 47 

Total 378 

Sixty-five  certificates  were  issued  for  interior  wiring  ;    1-2   and  yj^  H.  P.  motors  were 
installed. 

Further  and  detailed  information  in  regard  to  the  operations  and  transactions  of  the  Department 
will  be  found  in  the  following  documents,  attached  hereto  : 

Document  **  A" — Statement  of  Apnropriations  and  Expenditures. 

Document  **  B  '* — Statement  in  detail  of  contracts,  Boroughs  of  Manhattan  and  The  Bronx. 

Document  **C  "—Report  of  Bureau  of  Repairs  and  Supplies,  Boroughs  of  Manhattan  and 
The  Bronx. 
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Document  **  D  " — Report  of  Bureau  of  Lamps  and  Gas,  Boroughs  of  Manhattan  and  The 
Bronx. 

Document  "E**— Report  of  Electrical  Bureau,  Boroughs  of  Manhattan  and  The  Bronx. 

Document  "F**— Report  of  Office  of  Assistant  Engineer,  Boroughs  of  Manhattan  and  The 
Bronx. 

Document  **  G  ** — Report  of  Borough  of  Brooklyn. 

I>ocument  *«  H  ** — Report  of  Borough  of  Queens. 

Document  ••  I  " — Report  of  Borough  of  Richmond. 

Yours  respectfully, 

HENRY  S.  KEARNY,  Commissioner. 
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DOCUMENT 

SiatemttU  of  Appropriations ^  Trust  and  Special  Accounts ^  shcwittg  the  Total  Rxptndiiurts 


Titles  of  Appropriations. 


Salaries — General  Administration  . 


Borough*  of  Manhattan  and  The  Bronx, 

Salaries  ot  Deputies,  Clerks  and  Employees 

Supplies  and  Repairs 

Lamps  and  Lighting 

Contingencies 


Borough  of  Brooklyn. 

Salaries  of  Depuiies,  Clerks  and  Employees 

Supplies  and  Repair* 

I^mpsand  Lighting 

Contingencies 


Borough  of  Queen*. 

Salaries  ol  Deputy  and  Employ€es 

Supplies  and  Repain 

Limps  and  Lighting 

Contingencies 


Borough  of  Richmond, 

Salaries  of  Deputy  and  Employees   

Supplies  and  Repairs 

Lamps  and  Lighting • 

Contingencies 


Totals. 


BAU4VCD  or  1894 

OK  jA»lt?AKV    tp 


•SS"  54 

4«i34  90 

1,055,388  74 
a4»  47 

1,9^0  66 

41.859  63 

577.939  o« 

04 


510  05 

9,88z  B9 

»53.63«  97 

387  03 


zo  19 

5.783  08 

a5.M3  93 

a64  45 


|i.999'M3  «« 


Rai:^isif'ioiiiai 
LtAftiMT7Ks  ar 


f  3.9a3  17 

47,«9«  49 

1,049,165  3» 

341  4Z 


aa.39«  7< 
373.560  49 


s,88o  55 

1x8,905  75 
150  81 


3,856  00 

aM77  54 

85  35 


|x>643.989  90 


NoTK— Requisitions  during  Second  Quarter  of  1900,  on  Liabilities  of  1897—"  Public  Buildiacs— CooatmccioB 
Requisitions  during  Second  Quarter  of  1900,  on  Liabilities  of  1898—"  Supplies  and  Repairs,  Boroagfas 
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■A." 


ihtring  the  Quarter  ending  June  30,   1900,  and  the  Balances  on  fuly  i,   1900. 


Rkquisitions  on 
Liabilities  up 

1:99   DUKING 

SxcoND  Quarter 
OP  1900. 


$6,349  ^ 
85634 


8  00 
«9S.c63  05 


a»8za  78 
i.oa6  38 


P06.0S5  77 


Balances  op  1899 
ON  July  x,  1900. 


APPROfRIATIONS 

WITH  Transfers. 
X900. 


<55«  54 


25 »  53 

392,569  00 

6.03s  48 

979,530  00 

5,267  oa 

i,3to,ooo  00 

06 

1,500  00 

1,940  66 

18,859  87 

9»3X5  47 

04 

510  05 

74 

34,796  aa 

Z36  91 

zo  19 
113  30 

1,640  01 
179  10 


♦79.537  49 


$35,900  00 


170,000  00 

153,400  00 

9x4,000  00 

z.ooo  00 

37,140  00 

35,000  00 

355,000  00 

500  00 

Z3,o8o  00 

z  5,000  00 

zi8,5a8  75 

500  00 


$3.8ao,937  75 


REQUISITIONS  Reouisiticns 

DURING   FlKST       ,     nUKlNC  SECOND 

Qi  ARTER  OF  1900. 1  Quarter  of  1900. 


I 


*5.7«6  47 

95,480  6x 

27.974  93 

2'3.369  15 

73  00 

42.4 '3  65 

8,005  *9 

X  15,391  33 

300  oo 


10,033  90 

2,773  3« 
36,834  z6 


3.324  99 
9,683  65 
30,860  92 


♦585.223  15 


S5  924  94 

89.504  35 
83,479  94 
326,787  69 

2X9  00 

41,680  76 
30.X70  07 

243.558  83 
117  83 

9.583  24 

10,089  y^ 
77,181  73 

193  73 


3.324  99 

2.542  87 

31.927  89 

89  70 


#956.3««  05 


Balances  of 

X900  ON  July  z, 

Z900. 


♦  «3.558  39 

207,584  04 

168,079  83 

769.843  23 

z,ai5  00 

85,905  59 

"4.224  74 

555,049  96 

589  18 

17.523  86 

22,X37  39 

240,994  12 

307  88 

6,430  03 

9.774  48 

65.739  94 
4x0  30 


<2, 379,353  55 


and  Repairs,  1897  " 

of  Manhactan  and  The  Broax,  1898". 


$60  00 
3  50 


i8 


Titles  of  Trust  and  Special  Accounts. 


Construcdon  of  Seventh  District  Police  Court  suad  I 

Prisons,  etc ) 

Gouvemeur  Slip  Hospital  Building  Fund 

Public  Building,  Twenty-third  and  Twenty-fourth ) 

Wards,  Crotona  Park I 

Public  Building,  Twenty-third  and  Twenty-fourth  ) 

Wards,  Crotona  Park,  Addition  to I 

Revenue  Bond  Fund— Aheradons  and  Changes  in  I 

the  Ciiy  Hall J 

Revenue   Bond   Fund— Altering    and    Fitting  up  \ 

Brown  Stone  Building f 

Fund  for  Public  Comfort  Station  

Fund  for  Public    Bath-house  in  Rivington  Street. .. 

Fund  for  Construction   of  new  Hall  of  Records.,.. 

Court-house  Fund —Appellate  Division  of  Sup- J 
reme  Court,  April  a,  19CO ) 

Revenue  Bond  Fund — For  Preservation  of  the  I 
Dewey  Arch,  May  18, 1900 f 


Balances 

ON  January  1, 

1900. 


Ix.047  51 

94.744  85 

7.48«  25 

a,  1 13  75 

893  a6 

462  75 

6oa  30 

23,643  81 

2,044,037  81 

xo,ooo  00 

3,000  00 


I 


Rbquisitioms 

during 

First 

Quarter  op 

X900. 


|r,74o  00 


49,363  97 


RBQtnsrnoNS 

DURING 

Second 

Quarter  op 

z9oa 


70,643  03 
886  78 


Balances  0* 
July  x,  190a 


fx.<H7  5X 

93«^»4  H 

7^W«$ 

a.««3  7S 
•93^ 
46*  7S 
602  so 

«3.643  8» 

1,884,031  81 

JOpOoo  00 

X.XI3  «2 


DOCUMENT  "  B." 


Statement  ok  Contracts,  Quarter  Ending  June  30,  190a 
Contracts  Entered  Into  during  the  Quarter, 


Title. 


Equipment  of  Gouvemeur  Slip  Hospital. 


Contractors. 


Cavanagh  Bros,  and  Knapp. 


Estimated 
Cost. 


$61,885  81 


Contracts  in  Progress  and  Not  Completed, 


Contractors. 

Estimated 
Cost. 

Amount 
Paid. 

TOIAL 

Paid. 

Miscellaneous. 
Erecting  Gouvemeur  Slip  Hospital  \ 

Erecting  Rivington  Street  Bath 

Hall  of  Records,  Chambers,  Centre ) 

Mapes  -  Reeve      Construction  \ 
Company f 

John  F.  Johnson 

|ii6,ooo  00 
95,700  00 

».997.9oo  00 
H.747  09 
10,415  70 
61,885  81 

$97,664  15 

.    73.8x8  25 

a64.7M  95 

9»3M  90 

7.3  ♦«  61 

John  Peirce 

Plumbing,  etc..  Seventh  Regiment 
Armory 

Coal  to  Public  Buildings 

Christopher  Nally  Company 

Wynn  Bros 

Equipment  of  Gouveneur  Slip  Hos- 1 
pital J 

Cavanagh  Bros,  and  Kcapp 

Total  miscellaneous  paid 

♦452.858  86 
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Public  Lighting. 
EUctric. 

Bronx  Gas  and  Electric  Company 

Manhattan  Electric-light  Company 

The  Brush  Electric  Illuminating  Company  of  New  York 

The  Edison  Electric  Illuminating  Company  of  New  York 

Mount  Morris  Electric-light  Company 

The  Harlem  Lighting  Company 

The  United  Electric  Light  and  Power  Company 

Pelham  Electric  Light  and  Power  Company 

North  River  Electric  Light  and  Power  Company 

Total  paid  for  electric  l^hting 

Gas. 

The  New  Yoik  and  New  Jersey  Globe  Gas-light  Company,  Limited 
(Manhattan) 

The  New  York  and  New  Jersey  Globe  Gas-light  Company,  Limited 
( Bronx) 

Consolidated  Gas  Company  of  New  York 

Welsbach  Street  Lighting  Company  of  America  (Manhattan) 

(Bronx) 

New  Amsterdam  Gas  Company 

The  Standard  Gas-light  Company  of  The  City  of  New  York 

Northern  Union  Gas  Company 

Central  Union  Gas  Company , 

Yonkers  Gas-light  Company 

Total  paid  for  gas  lighting 

Total  public  lighting 


estimatbd 
Cost. 


$73,000  00 
105,600  00 
130,000  00 
88,800  00 
93,700  00 
14,100  00 
a,6oo  00 
$13,500  00 
160,965  00 


$6,138  OD 

28,680  00 

333,900  00 

13,330  00 

30I   00 

63,000  00 
35,700  00 
85,800  00 
45,460  00 

3r,ooo  00 


Amount 
Paid. 


$36,960  84 

5T.7M  50 
64,144  85 
47,060  33 

45.769  78 
6,896  zo 

1,043  23 

$6,936  40 
79,518  x8 


♦3.103  78 
14,998  81 
« 39.657  84 
6,735  00 
33  68 
3«,6i8  59 
Z3.XOO  77 
41,708  15 
73,780  41 
io»a38  50 


Total 
Paid. 


♦339.334  »o 


283,364  S3 


$623,598  63 


DOCUMENT  "C." 

Department  of  Public  Buildings,  Lighting  and  Supplies,  ) 

Bureau  of  Repairs  and  Supplies,  !- 

New  York,  July  16,  1900.         ) 

Hon,  Henry  S.  Kearny,  Commissioner^  Department  of  Public  Buildings ^  Lighting  and  Supplies  : 

Sir — In  accordance  with  your  instructions,  I  have  the  honor  to  submit  the  following  report 

of  the  transactions  of  this  Bureau  for  the  quarter  ending  June  30,  1900  : 
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Criminal  Court  Building. 


Tlie  usual  orders  for  cleaning  glass  in  doors  and  windows  were  renewed.  Pluinber*s  supplies, 
carpenter's  supplies,  janitor's  supplies,  engineer's  supplies,  consisting  of  oil,  waste,  etc.,  were 
furnished.  200  feet  of  ^-inch  rubl>er  hose,  together  with  couplings  and  2  patent  noules, 
complete,  i  Economy  waste  oil  filter,  i  dozen  cocoa  mats  and  2  United  States  standard  bunting 
flags  made  of  I)est  standard  bunting  also  furnished.  New  suction  and  drip-pipes  put  on  drip- 
tank.  6  field  coils  of  electric  generator  repaired  and  rewound.  Voltmeters  repaired  and  o?er- 
hauled.  The  carpet,  linoleum,  etc.,  in  the  several  courts,  offices,  etc.,  were  taken  up,  cleaned 
and  relaid.  60  new  window  shades  hung  on  Hartshorn  rollers,  made  of  best  Nonpareil  shade 
cloth,  furnished  and  put  up  complete,  and  218  old  shades  overhauled  and  repaired. 

85  awning  frames  were  repaired  and  reconstructed  on  windows  of  above  building,  old  cofer- 
ings  were  removed  from  frames,  and  same  recovered  with  Neapolitan  awning  stripe  No.  94. 

The  Elevators — The  cut-off  valves  were  entirely  overhauled  and  repaired.  The  weight  ropes 
were  shortened  and  connections  of  same  changed  so  that  the  weight  ropes  would  clear  main  ropes. 

Matron's  Room — i  toilet  cabinet  with  a  supply  of  clean  towels  weekly  was  furnished. 

Court  of  Special  Sessions — 3  toilet  cabinets  with  a  supply  of  clean  towels  weekly  were 
furnished,  i  single  high  standing  desk,  i  oak  eight-day  clock  furnished,  35  yards  of 
linoleum  furnished  and  laid.     The  electric  bell  system  in  above  court  was  repaired. 

Court  of  General  Sessions — A  supply   of  law  books  were  furnished,  also  5  toilet  cabinets 
with  a  supply  of  clean  towels  weekly  were  furnished. 

Clerk's  Office — i  toilet  cabinet  with  a  supply  of  clean  towels  weekly  was  furnished. 

Coroner's  Office — 24  toilet  cabinets  with  a  supply  of  clean  towels  weekly  were  furnished, 
also  3  directories  furnished. 

District  Attorney's  Office— 16  directories  were  furnished.  I  oak  case  containing  30 
pigeon-holes,  with  bronze  hardware  and  Yale  locks,  was  furnished  and  erected  in  above  office. 

Civil  Service  Commission — 50,000  white  index  cards,  2  directories,  I  Bates  numbering 
machine,  2  oak  revolving  chairs,  2  wardrobes,  12  oak  cane-seated  chairs,  2  oak  tables,  8  feet, 
with  drawers,  and  6  enameled  lined  water-coolers  and  stands  were  furnished. 

County  Court-house. 

The  usual  orders  for  a  supply  of  steam,  cleaning  glass  in  windows  and  doors  renewed.  Clean- 
ing and  engineer's  supplies  were  furnished.  Worn-out  and  defective  parts  of  Welsbach  lights 
throughout  the  building  were  replaced  with  new  parts.  20  window  awnings,  with  necessary 
pulleys,  etc.,  complete,  were  furnished  and  put  up  on  windows  of  above  building.  The  carpets, 
linoleum,  etc.,  in  the  various  courts,  offices,  etc.,  were  taken  up,  cleaned  and  relaid.  The  iron 
water  tanks  in  the  above  building  were  repaired,  cleaned  and  painted.  New  main  cables,  new 
top  and  bottom  guide-springs  were  furnished  and  put  in  place  ;  guide-post  and  guide-strips 
secured  on  south  elevator.  New  main  cables  and  new  top  and  bottom  guide-springs  furnished 
and  put  in  place. 

County  Clerk's  Office^^  12-foot  shelf  ladders  furnished. 


Surrogate's  OfBce — 6  lo-foot  shelf  ladders,  i  6-gallon  water-cooler  and  stand  and  8  direc- 
tories were  furnished. 

Supreme  Court — 20  directones  were  furnished. 

Judges*  Chambers — 2  toilet  cabinets  with  a  supply  of  clean  towels  weekly,  5  window-shades, 
oude  of  best  quality  Nonpareil  shade  cloth,  hung  on  Hartshorn  spring  rollers,  were  furnished  and 
put  up  complete  ;  12  dozen  towels  were  also  furnished. 

City  Hall. 
The  usual  orders  for  cleaning  glass  in  windows  and  doors,  and  furnishing  a  supply  of  steam 
^^  above  building  were  renewed.  2  United  States  flags  made  of  best  quality  standard  bunting 
^'id  30  gallons  of  disinfectant  were  furnished.  The  carpets,  linoleum,  etc.,  in  the  several  offices 
^^  above  building  were  taken  up,  cleaned  and  relaid.  5  window  awnings  with  necessary 
pulleys,  ropes,  etc.,  complete,  were  furnished  and  put  up.  The  electric-light  apparatus  was 
repaired  and  put  in  proper  working  order.  Defective  copper  on  roof  of  above  building  was  cut 
out  and  replaced  with  new  copper  of  best  quality  and  same  painted. 

Aldermanic  Chamber — 4  toilet  cabinets  with  a  supply  of  clean  towels  weekly  were  furnished. 

Councilmanic  Chamber — i  toilet  cabinet  with  a  supply  of  clean  towels  weekly  was  furnished. 

President  of  the  Council — 24  feet  of  iron  railing,  7  feet  high,  surrounded  with  scroll  border 

and  pickets  on  top,  with  gate,  spring  hinges,  lock,  etc.,  finished  in  gold  bronze,  furnished  and 

erected  in  above  office.     Old  railing  was  repaired  and  finished  in  gold  bronze. 

City  Record — i  toilet  cabinet  with  a  supply  of  clean  towels  weekly  was  furnished,  i  rotary 
chair  upholstered  in  leather,  6  oak  armchairs  upholstered  in  leather,  i  leather  cushion  for  arm- 
chair, I  volume  of  laws  of  New  York,  6  directories  and  i  standard  time  stamp  were,  furnished. 

Mayor's  Office — Worn-out  and  defective  parts  of  VVelsbach  lights  were  replaced  with  new 
parts,  a  supply  of  law  books  consisting  of  3  volumes  of  New  York  Court  of  Appeals  Reports  and 
2  volumes  of  laws  of  New  York,  and  i  6-gallon  water-cooler  were  furnished.  3  16-inch  Lundell 
electric  fans  furnished  and  installed  in  above  office. 

President  of  Borough  of  Manhattan— I  toilet  cabinet  with  a  supply  of  clean  towels  weekly 
was  furnished.  I  colored  map  of  Borough  of  Queens,  i  colored  map  of  Borough  of  Brooklyn  and 
I  city  directory  were  furnished. 

City  Clerk's  Office — I  toilet  cabinet  with  a  supply  of  clean  towels  weekly  was  furnished. 
f  small  step-ladder,  3  rugs  4  by  7  feet  and  i  rug  3  feet  by  3  feet  6  inches  were  furnished. 

Deputy  City  Clerk — 41  yards  of  Brussells  carpet  with  the  necessary  binding  was  furnished, 
laid  and  lined  with  best  paper  lining. 

Brown  Stone  Building. 

An  order  was  given  for  cleaning  all  the  glass  in  windows  and  doors  of  above  building.  The 
usual  cleaning  supplies  were  furnished.  The  window  shades  throughout  the  building  were 
thoroughly  repaired  and  16  window  shades,  made  of  best  quality  Nonpareil  shade  cloth,  hung  on 
old  rollers  were  famished  and  pat  up^ 

City  Court— 3  directories  and  a  supply  of  law  books  were  furnished. 
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Judges'  Chambers — 6  toilet  cabinets  with  a  supply  of  clean  towels  weekly  were  furnished- 
Clerk's  Office — i  toilet  cabinet  with  a  supply  of  clean  towels  weekly  was  furnished. 

Hall  of  Records. 

The  usuatl  cleaning  supplies,  i  office  chair,  loo  feet  ^-inch  rubber  hose  with  couplinj^gs 
and  nozzle  complete,  i  8«gallon  water-cooler  and  stand  were  furnished.  An  order  was  giv^^^n 
for  cleaning  all  the  glass  in  the  windows  and  doors  of  above  building.  Old  and  worn-out  pa:^crts 
of  Welsbach  lights  were  replaced  with  new  parts.  The  intercommunicating  telephone  system  in 
above  office  was  repaired  and  thoroughly  overhauled  and  same  left  in  perfect  working  order. 

Harlem  Court-house. 

The  usual  cleaning  and  engineer's  supplies  were  furnished.    6  Yale  lock  cylinders  repairpc^ 
and  6  Yale  pass-keys  furnished.     An  order  was  given  for  cleaning  all   the  glass  in  the  win- 
dows and  doors  of  above  building.     Old  and  worn-out  parts  of  Welsbach  lights  were  replaced 
with  new  parts.   One  set  of  Imperial  rocking  and  dumping  grate-bars  were  furnished  and  installed 
in  boilers  in  above  building.     The  floor  of  platform  on  elevator  was  renewed,  also  piece  on  front 
edge  of  platform  faced.     Part  of  side  walls  of  furnaces  were  taken  down  and  rebuilt  and  furnaces 
reliued.     Brick  arches  rebuilt,  coal  pit  was  repaired  and  pait  of  floor  cemented,  also  frame  was 
set  for  grate-bars  in    i   boiler.     Plastering  on  walls  and  ceilings  was   repaired,  ceilings  washed 
off,  all  stains  given  one  coat  of  shellac  ;  the  same  given  one  coat  of  paint,  calcimined  in  colors 
and  decorated.     Side  walls  were  washed  off  and  given  four  coats  of  paint  color  and  a  decorated 
frieze.     All  the  woodwork  in  court-room  was  thoroughly  washed  off  and  sandpared.    All  the  bare 
parts  of  woodwork  were  bleached  and  touched  up  to  correspond  in  color  with  other  woodwork 
and  given  one  coat  of  cabinet  varnish.     Defective  tin  on  roof  of  above  building  was  cut  out  and 
replaced  with  new  tin  all  properly  soldered,  the  roof  limbers  and  brick  walls  were  flashed  where 
necessary.     The  entire   tinwork  was  painted  two  heavy  coats  of  paint.     The  roof  on  tower  was 
also  repaired. 

West  Fifty-fourth  Street  Court-house. 

The  usual  cleaning  and  engineer's  supplies  and  i  lo-gallon  water-cooler  furnished.  An 
order  was  given  for  cleaning  all  the  glass  in  windows  and  doors.  Old  and  worn-out  parts  of 
Welsbach  lights  were  replaced  by  new  parts,  i  5-light  gas  governor  also  furnished.  New 
main  cables  and  new  rope  for  safety  drums  were  furnished  and  put  on  and  valve  bonnet  belt 
renewed  on  elevator  in  above  building. 

Seventh  District  Court-house. 

The  usual  cleaning  supplies  furnir^hed.  An  order  was  given  for  cleaning  all  the  glass  in  win- 
dows  and  doors  of  above  building.  Worn-out  and  defective  parts  of  Welsbach  lights  were 
replaced  with  new  parts.  Bridge  walls  at  boilers  were  taken  down  and  rebuilt,  sides  rebuilt, 
mason  work  rebuilt  above  iron  arches  and  pointed  up  '\fhere  necessary.  6  5-inch  leaders 
repaired,  painted  and  reset ;  2  5-inch  leaders  about  7  feet  long  and  i  3-inch  leader  about  10 
leet  long  furnished  and  put  in  place.      2   new   tubes  put  in  leaders  over  stoop,  all  gutters 


f 


^paired,  all  open  seams  properly  soldered.     Defective  tin  on  roof  of  above  building  was  cut  out 
»nd  replaced  with  tin  of  best  qaalicy  painted  bottom  and  top  and  the  entire  roof  painted. 

Third  District  Court-house. 

An  order  was  issued  for  cleaning  all  the  glass  in  the  windows  and  doors  of  above  Court.  All 
^ortt  and  defective  parts  of  Welsbach  lights  were  replaced  with  new  parts.  One  barrel  of  coco- 
'^llo  soap  powder  was  furnished. 

Markets. 

Fulton  Market—All  worn  and  defective  parts  of  Welsbach  lights  were  replaced  with  new 
P^^s.    One  barrel  oi  disinfectant  was  furnished. 

Centre  Market — All  worn  and  defective  parts  of  Welsbach  lights  were  replaced  with  new 

P^ns. 

Tompkins  Market — All  worn  and  defective  parts  of  Welsbach  lights  were  replaced  with  new 
parti. 

Washington  Market — All  worn  and  defective  parts  of  Welsbach  lights  were  replaced  with 
new  parts.     One  barrel  of  disinfectant  was  furnished. 

West  Washington  Market— One  hundred  and  fifty  feet  of  2^ -inch  rubber  fire-hose,  with 
couplings  and  nozzles  complete,  and  one  barrel  of  disinfectant  furnished.  The  steel  rolling 
shatters  were  repaired,  scraped  and  painted  over  the  following  stands  :  Nos.  58,  59,  56,  60,  61 
and  62  Loew  avenue  ;  Nos.  13  and  60  Hewitt  avenue  ;  Nos.  35,  37,  39,  41,  53  and  56  Gansevoort 
street ;  No.  54  Thompson  avenue  ;  No.  1 1  West  street ;  Nos.  30,  32,  60  and  62  Bloomfield  street, 
and  Nos.  51,  53,  54,  56,  58  and  60  Lawton  avenue. 

Clinton  Market — All  worn  and  defective  parts  of  Welsbach  lights  were  replaced  with  new 
parts.  Twelve  dozen  corn  brooms  for  cleaning  purposes  were  furnished.  Defective  tin  on  roof 
of  above  market  was  cut  out  and  replaced  with  tin  of  best  quality,  painted  bottom  and  top. 

Jefferson  Market — All  worn  and  defective  parts  of  Welsbach  lights  were  replaced  with  new 
parts. 

-  Armories. 

First  Brigade  Headquarters — The  usual  cleaning  supplies  were  furnished. 

Fifth  Brigade  Headquarters — Twenty-five  gallons  Marvin's  Floor  Dressing  and  one  30-gallon 
oil  tank  was  delivered. 

Seventh  Regiment — Three  dozen  chamois  skins,  4  dozen  sheep' s-wool  sponges,  i  barrel  of 
raw  linseed  oil,  2  barrels  of  turpentine  were  furnished.  Repairs  were  made  to  electrical  gas- 
lighting  apparatus  in  above  armory,  same  being  entirely  overhauled  and  left  in  first-class  order, 
and  270  feet  of  6-inch  cast-iron  pipe  was  substituted  for  5-inch  cast-iron  pipe,  with  necessary 
traps,  bends,  connections,  etc.,  in  basement  of  above  building  ;  i  cast-iron  sink,  with  the 
necessary  connections,  etc.,  with  pit  drains  in  rifle  range,  was  furnished  and  put  in.  Two  wash- 
basins, connected  with  Croton  and  waste  pipes,  new  lead  safes,  and  lead  traps  were  put  in 
company  rooms  oi  Company  10.  All  worn  and  defective  parts  of  Welsbach  lights  were  replaced 
with  new  parts. 
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Eighth  Regiment — Three  17-inch  Hercules  Floor  Sweepers,  2  barrels  of  cleaning  conipound, 
I  kipp  chamois  skins,  3  pounds  sponges,  2  dozen  urinal  guards,  400  pounds  of  Perfection  Moth 
and  Buffalo  Moth  Exterminater,  100  pounds  cotton  waste,  2  barrels  of  Marvin's  Floor  Dressing, 
50  dozen  camp  stools,  with  oak  frames  and  seats  made  of  No.  5  duck,  and  one  5-gallon  filter  and 
cooler  w  ith  stand  furnished.  An  order  was  issued  to  make  repairs  to  the  electrical  gas-lighting  appa- 
ratus in  the  above  armory.  The  electric-bell  system  was  repaired.  The  large  clock  in  drill-room 
was  readjusted,  oiled  and  regulated.  The  three  upper  flights  of  stairs  on  the  northerly  side  of 
stairway  were  repaired  and  reconstructed,  and  top  floor  over  same  was  repaired  and  strenglhened.* 
A  drinking-fountain  was  erected  for  use  of  above  armory.  The  top  slab  of  fountain  is  1)4  inches 
thick,  15  inches  wide,  countersunk  %  inch.  Back  of  fountain  2  feet  wide,  %  inch  thick,  withtpron 
on  front  and  ends  5  inches  wide,  %  inch  thick,  with  nickel-plated  legs  to  support  slab  ;  floor  slab 
of  Tennessee  marble,  15  inches  x  1%  inches  and  15  feet  long.  The  slabs  are  provided  with  seven 
nickel-plated  flange  and  thimble  self-closing  faucets,  projecting  from  the  back  of  slab,  discharging 
into  a  nickel-plated  cup  strainer  set  under  each  faucet. 

The  necessary  connections  from  the  strainer  of  fountain  and  ice-chest  to  a  sink  in  cellar,  with 
ij'2-inch  galvanized-iron  pipe  and  T  branches,  with  brass  plugs  for  cleaning  purposes,  were 
made.  The  faucets  are  supplied  with  water  through  >^-inch  **  A  "  tin-lined  lead  pipe  connected 
with  ^-inch  pipe  coil  in  ice  chest.  An  ice-chest  for  use  in  connection  with  above  fountain  was 
furnished  and  lined  with  20. ounce  tinned  copper  and  necessary  connections  to  galvanized-iron 
w^aste-pipe  ;  also  connections  to  Croton  and  supply  pipes  provided  with  the  necessary  valves  and 
stop-cocks  to  shut  of!  water  and  clean  coil;  all  exposed  pipes  nickel -plated,  all  marble  polished 
Tennessee  marble.     All  worn  and  defective  parts  of  Welsbach  lights  replaced  with  new  parts. 

Ninth  Regiment — All  worn  and  defective  parts  of  Welsbpch  lights  were  replaced  with  new 
parts,  the  following  articles  were  furnished  :  2  barels  of  cleaning  compound,  i  dozen  chamois 
skins,  I  dozen  bath  sponges,  4cx)  pounds  of  Perfection  Moth  and  Buffalo  Moth  Exterminator,  125 
pounds  cotton  waste,  i  dozen  enameled  iron  cuspidors,  i  barrel  Marvin's  Floor  Dressing,  4 
barrels  Marvm's  Floor  Wash,  and  i  barrel  Marvin's  Furniture  Polish  was  furnished.  An  order 
was  issued  to  repair  the  electric  gas-lighting  apparatus  in  above  armory,  22  house  telephones 
were  thoroughly  repaired  and  put  in  good  order.  Two  Bogart  Friciional  Gas  Lightmg  Machines 
were  reamalgamated.  Company-rooms  "A,"  "  K  "  and  "C,"  also  three  locker-rooms  of  Com- 
panies *'A,"  '*  K,"  and  "  C,"  were  kalsomined,  painted  and  decorated.  Four  rooms  and  hallway 
on  fourth  floor  and  one  room  and  three  closets  on  fifth  floor  were  cleaned  off,  prepared  and 
kalsomined.  All  the  walls  and  ceilings  of  rooms  occupied  by  the  Majors  and  room  occupied  by 
the  Inspector  of  Rifle  Practice  were  prepared  in  varnish  and  tinted  two  coats  of  water-color 
paint,  ceilings  and  walls  decorated.  All  the  woodwork  cleaned  in  oil  and  bleached  where 
necessary  and  finished  to  correspond  with  original  color.  The  terra-cotta  connected  with 
mantels,  was  painted  three  coats  of  white  lead  and  linseed-oil  paint  properly  blocked  out.  Walls 
and  ceilings  of  vestibule  and  halls  on  Fourteenth  street  side  of  building,  also  those  of  hall  and 
stairs  up  to  fir>t  landing  of  stairs  leading  to  third  floor,  also  corridor  leading  westerly  on  second 
floor,  from  above-mentioned  stairs  to  the  Colonel's  room,  properly  prepared  and  tinted  with  two 
coats  of  water  paint.  All  woodwork  cleaned  off  in  oil.  The  two  large  rooms  occupied  by  the 
Colonel  prepared,  tinted  and  decorated  in  ornamental  design.     The  terra-cotta  in  fireplace  in 


both  rooms  painted  and  blocked  off.     All  woodwork  cleaned   in   oil  and   pumice   stone.     All 
worn  and  defective  parts  of  Welsbach  lights  to  be  replaced  with  new  parts. 

Twelfth  Regiment — All  worn  and  defective  parts  of  Welsbach  lights  replaced  with  new 
parts.  The  following  articles  were  furnished  :  3  barrels  of  disinfectant,  2  barrels  of  cleaning 
compound,  i  dozen  cuspidor  mats,  400  pounds  of  Perfection  Moth  and  Buffalo  Moth  Exterminator, 

2  barrels  of  Marvin's  Floor  Dressing,  ico  pounds  cotton  waste,  2  dozen  mop  handles,  5  gallons 
S^\n  alcohol,  5  gallons  ammonia,  5  gallons  benzine,  5  gallons  naphtha,  10  gallons  linseed  oil,  20 
C^Uons  sperm  oil,  10  gallons  spirits  lurpentme,  200  pounds  mixed  paints,  assorted.  An  order 
Was  issued  to  repair  electrical  gas-lighting  apparatus  in  above  armory.  Nine  DeVeau  make 
'pccial  **P'*  intercommunicating  wall  telephones  were  furnished  and  inbtallcd  in  above  armory, 
47  window-shades  made  of  best  quality  nonpareil  shade  cloth,  hung  on  Hartshorn  tin  rollers, 
^^mplcte,  were  furnished  and  put  up.  Ten  lockers  were  removed  from  Non-commissioned  staff- 
'^m  and  two  additional  lockers  added;  32  feet  of  wall  cases  were  removed  from  (^>uariermaster's 
'oonj  on  top  floor  to  new  Quartermaster's  room  on  first  floor.  The  lockers  of  Field  and  Staff 
^cers  were  removed,  repaired,  reconstructed  and  placed  in  adjoining  room.  Four  new  lockers 
^ere  placed  on  west  wall  of  above  armory,  repairs  made  to  base,  chair  rail  and  partition  in 
various  rooms  affected  by  the  change. 

Twenty-second  Regiment — All  worn  and  defective  paits  of  Welsbach  lights  were  replaced 
vith  new  parts.     The   following  articles  were  furnished:    151  *,^-inch  steel-plated  pillar  cocks, 

3  dozen  chamois  skins,  12  dozen  sponges,  2  barrels  of  cleaning  compound,  400  pounds  Perfection 
Moth  and  Buffalo  Moth  Exterminator,  125  pounds  cotton  waste,  2  barrels  of  disinfectant,  25 
pounds  of  gold  bronze,  5  gallons  bronze  lujuid,  4  barrels  Marvin's  Floor  Dressing,  and  i  barrel 
of  Marvin's  Furniture  Polish.  An  order  was  issued  for  repairs  to  electrical  gas-lighting  apparatus 
and  for  use  of  telephone  connected  with  exchange  in  above  armory.  The  ceilings,  sidewalks, 
ironwork  and  woodwork  in  toilet-rooms  of  armory  were  cleaned,  washed  off,  painted,  kalsomined 
aod  varnished.     32  lockers  in  al)Ove  armory  were  removed,  repaired  and  reconstructed. 

Sixty-ninth  Regiment — All  worn  and  defective  parts  of  Welsbach  lights  were  replaced  with 
new  parts.  The  following  articles  were  furnished  :  150  feet  one-eighih-inch  manila  rope,  i  pair 
eight-inch  blocks,  i  screw-bolt  with  ring,  2  six-inch  iron  plates,  i  dozed  chamois  skins,  5  pounds 
shccp's-wool  sponges,  3  dozen  cans  Brilliant  metal  polish,  3  dozen  wax  tapers,  i  dozen  ostrich 
feather  dusters,  i  case  of  roll  toilet  paper,  2  gross  Colgate's  glycerine  toilet  soap,  2  boxes  Pearl- 
inc,  I  box  Babbitt's  soap,  50  yards  cheesecloth,  100  pounds  chloride  of  lime,  i  hotel  truck,  i 
barrel  of  disinfectant,  4  barrels  Marvin's  Hoor  Dressing  and  i  barrel  of  Marvin's  Furniture  Polish. 
Seventy-first  Regiment — ^AU  old  and  worn  parts  of  Welsbach  lights  were  replaced  with  new 
parts.  An  order  was  issued  for  making;  repairs  to  the  electrical  gas  lighting  apparatus  in  above 
armory.  The  following  articles  were  furnished  :  2  dozen  dustpans,  5  ashcans,  i  barrel 
washing  soda,  4  gross  parlor  matches,  3  cases  toilet  paper,  4  dozen  sponges,  3  dozen  chamois 
tkins,  2  six-inch  patent  double  blocks,  350  feet  of  two  and  one-quarter-inch  manila  rope,  io3 
pounds  cotton  waste,  10  gallons  Brilliant  metal  polish,  4C0  pounds  of  Perfection  moth  and  Buffalo 
Moth  Exterminator,  20  gallons  disinfectant,  3  barrels  of  Marvin's  Floor  Dressing,  i  barrel  of 
Marvin's  Furniture  Oil  and  4  barrels  of  Marvin's  floor  wash.  Two  sets  of  Imperial  rockmg  and 
dumping  grate  bars  were  furnished  and  set  complete  in  the    two   boilers  of  above  armory.     One 
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pistol  case  made  and  erected  in  above  armory,  with   beveled  plate  glass  in  doors  and  facoittd 
hardware. 

Squadron  "  A  "  Armory — All  worn  and  defective  parts  of  Welsbach  lights  were  replaced  with 
new  parts.     An  order  was  issued  for  making  repairs  to  the  electrical  gas-lighting  apparatus  in 
above  armory.     The  following  articles  were  furnished  :    20  gallons  Wolfs  Acme  Blacking, 
2  dozen  chamois  skins,  76  pounds  stable  sponges,  30  gallons  Brilliant   metal  polish,  2  barrels  of 
cleaning  compound,    10  dozen  bath  towels,  2  gross  toilet  soap  (glycerine),    i  screw  wrench 
(twelve-inch),  i  screw  wrench  (twenty -four-inch),  4  gaskets,    i  pair  plumber  snips  (fifteen  inches 
long),  I  dozen  files,  2  horseshoer^s  hammers,   i   saddler^s  knife,  2  revolving  leather  punches,  I 
dozen  currycombs,  i  dozen  chisels,  400  pounds  of  Perfection  Moth  and  Buffalo  Moth  Exterminttor, 
200  pounds  sal  soda,  5  boxes  of  toilet  paper,    i  dozen  papier-mache  water  buckets,  2  dozen  gis- 
lighters,  3  boxes  laundry  soap,  3  dozen  ostrich  feather  dusters,   100  yards  cheesecloth,  2  boxes 
Bon  Ami,   2    gross    boxes    safety  matches,   2  boxes  sapolio,   3  step-ladders,  12  lanterns  with 
reflectors,  2  dozen  balls  twine,  2  gross  boxes   wax   tapers,  100  pounds  cotton  waste,  4  barrels  of 
cold-water  paint,  J  dozen  kalsomine  brushes,  i   barrel  naphtha,    i  barrel  kerosene,  40  gallons 
neatsfoot  oil,  10  gallons   **C"   alcohol,  12   pounds  vermilion,   I2  pounds  French  "C*  green,      j 
12  pounds  <*C '' yellow,    12   pounds  mixed  white,   5    ten-gallon  cans  (jacket),   3  barrels  disin- 
fectant, 20  gallons  cylinder  oil,  5  cells  battery  and  electric-bell  system  in  above  armory  repaired. 
The  plastering  in  the  various  rooms  and  hallways  of  above  armory  was  thoroughly  repaired. 

First  Signal  Corps — The  following  articles  were  furnished  :     2  dozen  sheepVwool  ^>onge$, 
2  dozen  chamois  skins,  100  pounds  waste,  i  roll-top  typewriter  desk. 

First  Battery — All  worn  and  defective  parts  of  Welsbach  lights  were  replaced  with  new 
parts.  The  following  articles  were  furnished  :  2  dozen  chamois  skins,  10  pounds  sj>onges,  3 
barrels  of  disinfectant,  300  pounds  of  Perfection  Moth  and  Buffalo  Moth  Exterminator,  5  gallons 
ammonia,  5  gallons  alcohol,  5  gallons  benzine,  5  gallons  turpentine,  6  gallons  sperm  oil,  10 
gallons  black  varnish,  100  pounds  cotton  waste,  i  thirty-six  drawer  Lang  document  cabinet,  with 
Acme  lock  ;  also  12  window-shades  made  of  Nonpareil  shade  cloth,  hung  on  Hartshorn  spring 
rollers,  were  furnished  and  put  up  complete. 

Second  Battery— 4  dozen  chamois  skins,  20  pounds  sponges,  100  pounds  white  lead,  10  gal- 
lons black  varnish,  10  gallons  sperm  oil,  20  gallons  neatsfoot  oil,  i  barrel  kerosene,  100  pounds 
axle  grease,  100  pounds  vaseline,  i  barrel  cleaning  compound,  400  pounds  Perfection  Moth  and 
Buffalo  Moth  Exterminator,  100  pounds  cotton  waste,  10  gallons  turpentine,  I  ten-gallon  jacket 
can  and  i  barrel  disinfectant  were  furnished.  An  order  was  issued  for  repairs  to  electrical  gas- 
lighting  apparatus  in  above  armory.  All  worn  and  defective  parts  of  Welsbach  lights  were 
replaced  with  new  parts. 

First  Naval  Battalion— The  following  articles  were  furnished  :  3  dozen  cotton  mops,  ico 
pounds  washing  soda,  4  boxes  Babbitt's  soap,  5  gallons  metal  polish,  105  pounds  marline,  loS 
pounds  two-yarn  spun  yarn,  6  balls  cotton  twine,  41  yards  No.  2  canvas,  2  packages  sailmaker^s 
needles,  6  sailmaker's  seaming  palms,  i  coil  white  line,  i  length  ^-inch  pipe  (brass),  with  yi 
dozen  fittings,  i  length  Ji^-inch  pipe  (brass),  i  square  yard  i-i6  asbestos  gauge,  I  square  yard 
j{-inch  rainbow  rubber  packing,  i  square  yard  1-16  inch  rainbow  rubber  packing,  2  coal  buckets. 


1  light  fire-hose,  7-foot    blade  2%   by  7  inch,  2    dozen  hack-saw  blades  14  inches   long,    i 

brass  oiling  set  with  tray,  6  brass  feeders  (i  quart),  12  rubber  squirt-cans  (i  pint),  i  twenty-four 

inchStillson  wrench,  3  twelve-inch  screw-drivers,  3  eight-inch  screw-drivers,  3  baffle  plates  with 

bearing-bar  for  steam  launch,  2  one  and  one-fourth  inch  check-valves,  2  dozen  ^-inch  Scotch 

water-gauge  glasses  12  inches  long,  i  breast  drill  with  assorted  drills,  i  chain  pipe-wrench  36 

inches  long,  i  pair  tinsmith's  shears,  2  ten-inch  cutting  pliers,  i  dozen  ^-inch  gauge  glasses  14 

inches  long,  i  dozen  balls  asbestos,  i  dozen  balls  lampwick,  %  dozen  2-inch  Jenkins*  globe 

▼alves,)^  dozen  >^-inch  Jenkins  globe  valves,  »4  dozen  i^-inch  Jenkins'  globe  valves,  5^  dozen 

Jeokins's  globe  valves,  %  dozen  )4-inch  Jenkins  globe  valves,   %  dozen  ^-in  Jenkins'  globe 

^ves,  yi   dozen  2-inch  brass  unions,  %  dozen   i^-iQch  brass  unions,  %,  dozen  i-inch  brass 

^ions,  ^  dozen  >^-inch  brass  unions,  ^  dozen  ^-inch  brass  unions,  I  pound  ^-inch  rubbers 

forgiuge  glasses,  i  pound  )4-inch  rubbers  for  gauge,  3  No.  5  coal  scoops,  3  No.  2  coal  scoops, 

S-poond  machinists'  hammers,  3  one  and  one-half  inch  machinists'  hammers,  24-inch  boiler 

Siskets,  12  files,  i  foot-lathe,  i  screw  vise,  2  sets  of  valves  for  Worthington  pump,   i  Jenkins 

.2-inch  angle  valve,  electrical  stores,  200  pounds  of  flexible  wire  cord,  cotton  wound,  12  Edison 

^kets,  12  Edison  attaching  plugs,  12  wall  sockets,  I2  wall  sockets  with  guards  (Edison),  28a 

Cltbonis  3-inch  manila  rope,  100  fathoms  6-inrh  manila  rope,  14   nine-inch  patent  swivel  blocks, 

2 foDrteen-inch  triple  mortise  patent  blocks,  250  pounds  cotton  waste,  250  feet  2>^-inch  four-ply 

rabber  hose  with  couplings  complete,  50  pounds  white  lead  putty,  10  gallons  bright  varnish,  icx> 

poonds  metallic  paint,  i  gallon  liquid  dryer,  20  gallons  hard  oil,  250  pounds  mixed  white  paint, 

25  gallons  wood  shellac,  5  gallons  boiled  linseed  oil,  10  gallons  A'ood  alcohol,  3  gallons  sperm 

oil,  3  gallons  lard  oil,  4  quires  emery  cloth,  12  quires  sand-paper.     A  supply  of  drinking  water 

wms  furnished  for  use  of  above-mentioned  ship  while  stationed  off  Whitestone,  L.  I.     i  thirteen 

K.  W.  compound  wound  dynamo  and  7  by  6  Westinghouse,  Jr.,  engine,  directly  coupled,  with 

bed-plate,  switch-board,  voltmeter,  ammeter,  rheostat,  main  dynamo  switch  and  feeder  switch, 

with  all  connections  and  appliances  necessary  for  the  proper  operation  of  same,  furnished  and 

installed  on  above  vessel.     All  the  dirt  and  paint  was  thoroughly  cleaned  ofT,  all  loose  paint  well 

scraped,  and  the  entire  outside  of  the  ship  received  one  coat  of  paint  from  the  water-line  up, 

except  portion  at  present  painted  white,  which  received  two  coats  of  white  paint.      The  hull 

was  painted  with  marine  black  and  the  upper  part  with  navy  spar  color.     The  house  on  the 

forecastle  and  the  cabin  on  the  poop  deck  received  one  heavy  coat  of  paint ;  the  roof  of  super- 

stractnre  received  one  heavy  coat  of  paint,  flagstaff,  spars  and  all  ironwork  painted  one  coat ; 

the   £Drecast]e  and   poop  deck   received   one  coat  of  paint ;  2  sets  of  grate  bars,  including   fire 

brick  for  galley  stove,  furnished  aud  put  in  place  complete;  galley  smokestack  also  repaired; 

the  boiler  in  above  steamship  covered  with  heavy  asbestos  paper  and  hair  felt,  rosin-sized  paper 

and  canvas,  all  riveted  together  and  sewed  in  sections  so  it  can  be  laced  on  by  rings  sewed 

on     the    canvas ;   an    ash   pit    was  put  under    upright    boiler,     made     of    one-quarter-inch 

soft  steel,  about  40x60  inches,  flanged  up  4  inches  on  three  sides  and  properly  riveted  through 

centre  ;  also  a  soft-steel  cap  put  in  top  of   smokestack  of  boiler,  made  of  soft  steel,  14  cast-iron 

cleats  about  14  inches  across  head,  properly  drilled  and  countersunk  to  receive  bolts,  placed  on 

inside  of  ship  ;  28  three-quarter- inch  lag  screws,  15  inches  long,  furnished  in  connection   with 

above-mentioned  cleats  ;  also  3  wrought-iron  moving  shackles  made  of  3^ -inch  round  wrought- 

iroo,  with  turned  and  welded  ends  ;  two  of  the  above  shackles  let  into  the  side  of  the  vessel. 
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and  one  delivered  on    board    of   same  for  reserve  ;    i   large   canvas  awning,  with    necessary 
stanchion?,  ridge  poles,  etc.,  was  made  and  erected  on  the  deck  of  above  steamship. 

Municipal  Courts. 

First  District— Orders  for  cleaning  the  glass  in  windows  and  doors  were  renewed;  i  toilet 
cabinet,  with  a  supply  of  clean  towels  weekly,  was  furnished  ;  2  Smyrna  rugs  and  i  directory 
were  furnished.     The  electrical  bell  system  in  above  building  was  repaired. 

Second  District — Old  and  worn-out  parts  of  Welsbach  lights  were  replaced  with  new  parts. 
I  toilet  cabinet,  with  a  supply  of  clean  towels  weekly,  was  furnished.  I  directory  and  a 
supply  of  law  books,  consisting  of  the  following  :  New  York  Reports,  I  to  63,  inclusive,  and  vol- 
umes 157,  158,  159,  160  and  161  ;  Miscellaneous  Reports,  volumes  25,  26,  27,  28  and  29 ;  Silver- 
nail's  Supreme  Court  Reports,  5  volumes  ;  Lansing's  Reports,  7  volumes ;  Thompson  &  Cooks, 
6  volumes  ;  Hun's  Reports,  volumes  34  to  47  ;  New  York  Supplement,  54  to  61,  inclusive;  Ab- 
bott's Forms,  volume  2  ;  Dressy 's  Code,  1899 ;  Thomas  on  Negligence  ;  Supplement  to  Ash's 
Charter,  parts  i  and  2  ;  Consolidated  Act,  Laws  of  New  York,  1880  to  1899,  inclusive ;  Jessup's 
Surrogate  Practice  ;  Penal  Code,  19CO,  were  furnished. 

Third  District— i  toilet  cabinet,  with  a  supply  of  clean  towels  weekly,  was  furnished. 

Fourth  District — i  toilet  cabinet,  with  a  supply  of  clean  towels  weekly,  was    furnished ;  an 
order   was  issued  10  clean   all   the   glass  in  windows  and  doors  in  above  court ;  i   galvanized* 
iron  jury  wheel,  japanned,  was  furnished. 

Fifth  District — 2  toilet  cabinets,  with  a  supply  of  towels  weekly,  were  furnished;  ^ 
Vincent  water  filter  was  furnished. 

Sixth  District — An  order  was  issued  to  clean  all  the  glass  in  windows  and  doors  in  abor  ^ 
court;  I  toilet  cabinet,  with  a  supply  of  clean  towels  weekly,  was  furnished.  A  supply  of  la^^ 
books,  consisting  of  Gould's  Law  Diary,  Bender's  Law  Diary,  Miscellaneous  Reports,  23  to  28—4.^ 
volumes  ;  Appellate  Division  Reports,  New  York  Reports,  157  to  160 ;  Supreme  Court  Report  ^ 
{Hun),  Si  to  92  ;  Birdseye's  Revised  Statutes,  Chaplin  on  Landlord  and  Tenant,  Abbott's  Digest^ 
10  volumes  ;  Gibbon's  Annual,  189S,  1899  ;  Abbott's  Table  of  New  York  Cases.  I  roll-to^ 
desk,  12  chairs,  i  stenographer's  desk  and  i  revolving  chair  were  furnished. 

Seventh  District— 2  toilet  cabinets,  with  a  supply  of  clean  towels  weekly,  were  furnished. 
A  supply  of  law  books,  consi<iting  of  Greenleaf  on  Evidence,  Thomas  on  Negligence, 
Daniel  on  Negotiable  Instruments,  Parsons  on  Contracts  and  Lawyers'  Annotated  Reports, 
were  furnished. 

Eighth  Distiict — i  6- foot  cjuartered  oak  roll-top  desk  and  three  directories  were  furnished. 
Orders  were  renewed  to  clean  all  the  glass  in  windows  and  d(X)rs  in  above  court. 

Ninth  District — 2  toilet  cabinets,  with  a  supply  of  clean  towels  weekly,  were  furnished. 
The  followinij  law  books  were  furnished  :  N.  Y.  Reports,  vols.  160  and  161  ;  Misc.  Reports,  vols. 
26,  27,  28  and  29  ;  Appellate  Division  Reports,  vols.  38,  39,  40,  41,  42,  43,  44,  45,  46,  47,  48  and 
49  ;  Lawyers'  Annotated  Reports,  vols.  41,  42,  43,  44,  45  and  46  ;  5  vols.  Brightley's  Digest; 
Gibbons's  Annual,  1898  and  1S99  ;  i  set  of  Common  Law  Reports ;  New  York  Supplements, 
vols.  54,  55,  56,  57,  58,  59,  60  and  61,  and  Session  Laws,  1900. 
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:nth  District — i  Boyd*s  Business  and  I  Trow's  City  Directory  for  1900  were  furnished, 
eventh  District — I  toilet  cabinet,  with  a  supply  of  clean  towels  weekly,  was  furnished. 

City  Magistrates'  Courts. 

rsl  District — i  toilet  cabinet,  with  a  supply  of  clean  towels  weekly,  was  furnished; 
f  of  Session  Laws,  9  copies  of  Cook's  Criminal  and  Penal  Codes  for  1900,  for  distribu- 
» different  Magistrates'  Courts,  and  i  copy  of  Trow's  City  Directory  for  1900,  were  fur- 
;    I  safe   was  moved  from  the  Second  District  Magistrates'  Court  to  the  First  District 

!Cond  District — i  toilet  cabinet,  with  a  supply  of  clean  towels  weekly,  was  furnished  ; 
of  Session  Laws  and  i  copy  of  Trow's  City  Directory  were  furnished, 
bird  District — i  copy  Session  Laws,  i  copy  Trow's  City  Directory  for  1900  and  i 
of  disinfectant  were  furnished  ;  18  window  shades,  made  of  nonpareil  shade  cloth,  hung 
rollers,  were  furnished  and  put  up  complete.  Orders  for  cleaning  glass  in  windows  and 
of  above  court  were  renewed. 

ourth  District — I  copy  ol  Trow's  City  Directory  for  1900  and  one  copy  of  Session  Laws 
X)  were  furnished. 

ifth  District— 2  toilet  cabinets,  with  a  supply  oi  clean  towels  weekly,  were  furnished. 
xih  District — 2    toilet  cabinets,   with  a   supply   of  clean  towels   weekly,    i  copy  Trow's 
)irectory,  and   i  copy  of  Session  Laws  for  1900  were  furnished. 

eventh  District — i  copy  of  Trow's  City  Directory  and  i  copy  of  Session  Laws  for  1900 
furnished. 

Finance  Department. 

!omptroller*s  Office — i  combination  cabinet,  made  of  oak,  containing  6  Lang  files,  5 
i  by  10  inches  by  20  inches ;  24  drawers,  6»^  inches  by  4}^  inches  by  20  inches,  and  3 
:rs,  lofi  inches  by  5  inches  by  20  inches,  was  furnished  and  put  in  place  in  above  ofHce  ; 
le  flat-top  desks  and  3  double  flat-top  desks,  i  36-drawer,  Lang  steel  document  file-case,  with 
lock  ;  I  72-drawer,  Lang  steel  document  case,  with  acme  lock,  for  Claims  Clerk  ;  i  table, 
by  3  feet  by  3  feet,  and  i  table,  6  feet  by  3  feet  by  3  feet ;  i  oak  table,  with  pigeon-hole 
n  top  ;  3  revolving  stools,  no  backs  ;  2  5-foot  flat-top  desks,  2  chairs,  i  table,  6  special  8- 
r  drop-cabinets  for  wide  carriage  machines,  8  Davis  spring-back  typewriter  chairs,  3  direc- 

10  sets  of  laws  of  1900,  5  No.  8  Yost  typewriters,  with  long  carriage  ;  I  No.  4  Yost  type- 
g  machine,  with   metal  cover ;  i  drawing-board,  42  by  84  inches,  made  of  selected  pine 

fitted  with  I  drawer,  with  lock  and  keys,  also  I  pair  of  pine-wood  horses  were  furnished, 
arpets  and  linoleum  in  the  several  ofHces  of  above  Department  were  taken  up,  cleaned  and 
d.  A  bookbindery  in  Rooms  142,  143  and  144  was  fitted  up  for  above  Department  ;  cases 
:onstructed  of  f  ^^inch  N.  C.  pine,  ceiling  cases  having  3  drawers  each  and  furnished  with  3- 
doors.  Doors  and  drawers  were  supplied  with  bronzed  hardware  and  furnished  with  tumbler 
ibles  having  spruce  legs  and  i>^-inch  clear  white-pine  top;  2  tables  to  have  2  drawers  each.  All 
rs of  tables  furnished  with  bronze  drawer  pulls  and  tumbler  locks.  Bookbinders'  tubs  con- 
*d  of  clear  white  pine,  the  cover  to  tubs  having  catched  cleats  on  each,  glued  and  securely 
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fastened,  the  frames  for  clamps  made  of  clear  spruce.  White  pine  shelving  placed  on  walls,  tbe 
wide  shelving  supported  on  framed  brackets,  the  6-inch  shelving  having  2  steel  brackets  to  eack 
shelf.  The  large  press  was  leveled  up  and  securely  fastened  in  position,  and  I  roll-rack  vas 
placed  on  table  on  south  wall ;  19  feet  of  railing,  7  feet  high,  with  a  scroll  border  on  top,  finisbed 
in  gold  bronze,  furnished  and  erected  in  above  office  ;  4  safes  were  removed  to  different  rooms  0 
directed  ;  3  shades,  made  of  nonpareil  shade  cloth,  hung  on  hartshorn  tin  rollers,  were  fonddied 
and  put  up  ;  80  yards  of  linoleum  were  furnished  and  laid  in  above  office.  An  order  for  use  o^ 
switchboard  and  set  of  telephone  instruments  connected  with  Exchange  in  above  office  was 
issued.  An  order  was  given  for  the  use  of  rapid  safety  filter  during  the  year.  3  window  awningi, 
with  the  necessary  pulleys,  ropes,  etc.,  were  furnished  and  put  up  complete.  All  wom-oot  and 
defective  parts  of  Welsbach  lights  were  replaced  with  new  parts. 

City  Paymaster — i  barrel  of  cocotallo  soap  powder,  i  umbrella  stand,  I  rubber  door-mat 
and  6  rubber  circular  mats  for  cuspidors  were  furnished.  Orders  were  renewed  for  cleaning  all 
the  glass  in  windows  and  doors  and  also  for  furnishing  a  supply  of  steam  to  above  o£Ece. 

City  Chamberlain — i  toilet  cabinet,  with  a  supply  of  clean  towels  weekly,  was  furnished, 
and  also  i  copy  of  Laws  of  1898  and  1899  furnished. 

Department  of  Taxes  and  Assessments. 

2  Smyrna  rugs,  4  by  7  feet ;  5  Smyrna  rugs,  2  feet  6  inches  by  5  feet  ;  i  5 -foot  6-inch 
quartered  oak  pedestal  desk,  with  Yale  locks  and  Parancentric  key  ;  I  case  of  toilet  paper,  2  step- 
laddets,  27  directories,  i  Elliot  &  Hatch  book  typewriters  furnished,  and  2  awnings,  with  the  nec- 
essary pulleys,  etc.,  complete,  were  furnished  and  put  up. 

Receiver  of  Taxes — 5  awnings,  with  the  necessary  pulleys,  etc.,  complete,  were  furnished 
and  put  up. 

Surveyor's  Office— 2  toilet  cabinets,  with  a  supply  of  clean  towels  weekly,  were  famished. 

Exempt  Firemen's  Headquarters. 
All  worn  and  defective  parts  of  Welsbach  lights  were  replaced  with  new  parts. 

County  Jail. 

2  barrels  of  disinfectant,  i  barrel  of  bug  exterminator,  6  barrels  of  lime  for  whitewashir^, 
10  dozen  corn  brooms,  ^  dozen  willow  clothes  baskets,  ^  dozen  waste-paper  baskets,  ^  dozen 
bentwood  chairs,  ^  dozen  dining-room  chairs,  i  office  chair  upholstered,  i  dozen  sink  brushes,  3 
dozen  scrub  brushes,  i  dozen  whitewash  brushes,  i  dozen  hair  floor  brushes,  |^  dozen  window 
dusters,  2  dozen  enameled  cuspidors,  4  white  enameled  pots,  3  coffee  pots,  3  saucepans,  2  milk 
cans,  2  coffee  boilers,  3  tea  kettles,  6  cooking  pans,  %  dozen  chopping  bowls,  2  dozen  chamber 
pails,  3  tea  strainers,  i  dozen  dust  pans,  }^  dozen  oval  pudding  dishes,  i  dozen  coal-hods,  6  dozen 
hash  pans,  6  dozen  tin  cups,  %  dozen  dippers,  3  tea  pails,  3  boilers,  6  dust  pans,  %  dozen 
chopping  bowls,  3  watering  pots,  )^  dozen  cans  and  2  dozen  bread  boxes  were  furnished.  I 
set  of  Imperial  rocking  and  dumping  grate  bars  was  furnished  and  installed  in  above  jail.  New 
5 -inch  galvanized-iron  leader  about  60  feet  long,  properly  secuied,  connected  and  painted  one 
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coat  of  paint,  was  put  up  on  above  building.     All  worn  and  defective  parts  of  Welsbach  lights 
were  replaced  with  new  parts. 

Department  of  Buildings. 

1  36^rawer  Lang  steel  document  case  with  acme  lock,  2  Bailey  letter-presses  and  stands, 
I  oak  5-foot  roll-top  desk,  4  consecutive  numbering  machines,  4  dozen  roller  towels,  i  keg  of  sal 
soda,  2  water  coolers  and  stands,  i  keg  pearline,  i  case  toilet  paper,  2  cases  laundry  soap,  25 
dozen  Colgate* s  glycerine  soap,  25  tumblers,  i  barrel  soap  powder,  2  wire  soap  dishes,  10  mouse 
traps,  10  yards  cheese  cloth,  2  hanging  water  wells,  20  large  sponges  and  i  small  pitcher  were 
famished.  Racks,  partitions,  pigeon-hole  cases  and  articles  of  furniture  were  removed  from 
third  floor  to  the  eighth  floor  of  buildmg,  and  other  cases  were  removed  from  eighth  floor  to  the 
third  floor,  same  replaced,  repaired  and  reconstructed. 

All  worn  and  defective  parts  of  Welsbach  lights  were  replaced  with  new  parts. 

Bureau  of  Municipal  Statistics. 

2  toilet  cabinets,  with  a  supply  of  clean  towls  weekly,  were  furnished  ;  }i  dozen  bentwood 
chairs,  I  quartered  oak  wardrobe  with  glass  in  door,  i  roll-top  typewriter  desk,  i  directory  and 
I  Keaiington  typewriter  with  tabulator  were  furnished. 

Commissioner  of  Jurors. 

I  complete  set  of  Amendments  to  Penal  Code  of  Civil  Procedure  and  i  copy  of  Laws  of 
Ji^'ew  York,  1900,  were  furnished;  6  window  awnings,  with  galvanized- iron  frames  and  necessary 
fixtures,  were  furnished  and  put  in  place. 

Commissioners  of  Accounts. 

I  copy  of  the  Laws  of  the  State  of  New  York,  1899 ;  Revised  Statutes,  1897,  i  directory,  i 
micro  table  with  circular  glass  top,  furnished,  and  4  window  shades,  made  of  best  quality  nonpareil 
shade  cloth,  hung  on  tin  rollers,  were  furnished  and  put  up  complete.  One  whitewood  cabinet 
about  5  feet  wide,  8  feet  6  inches  high  and  13  inches  deep,  having  sash  doors,  glazed  with  double 
thick  glass  with  movable  shelves  and  bronze  hardware,  made  and  erected  in  above  office.  The 
present  electrical  system  was  repaired  and  new  systems  and  electrical  call  bell  were  installed  in 
the  above  office. 

Board  of  Assessors. 

3  floor  rugs,  2  feet  6  inches  by  5  feet ;  2  oak  5-foot  roll-top  desks  and  2  tables  were  furnished. 

Sheriff's  Office. 
The  electrical  bell  and  buzzer  system  in  the  above  office  was  repaired. 

Supreme  Court. 

Appellate  Division — 20  copies  of  Trow's  General  Directory  of  Manhattan  and  Bronx  were 
famished.  Order  was  issaed  for  the  use  of  telephone  connected  with  Exchange  in  above  office, 
and  also  for  supplying  electric  current  to  operate  motor  in  above  court. 
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Law  Department.  ' 

Corporation  Counsel — 6  directories,  3  rugs,  6  by  3  feet,  7  Remington  l)rpcwriters,  5  fUt-top  j 
desks,  I  square  wood-jacketed  porcelain-lined  iron  jar  cooler  and  stand  were  furnished.  271  | 
yards  of  linoleum  were  furnished  and  laid  in  above  office. 

Bureau  of  Street  Openings— I  36-drawer  Lang  steel  document  61e  with  acme  lock  was 
furnished. 

Bureau  for  Recovery  of  Penalties— 3  revolving  chairs  and  6  bentwood  cane  chairs  were 
furnishe<l. 

Department  of  Correction. 

17  Manhattan,  5  Brooklyn,  4  Business  and  i  Co-partnership  directories  were  famished. 

Examining  Board  of  Plumbers. 
I  Remington  typewriter  and  3  directories  were  furnished. 

Public  Administrator. 

All  the  rubbish  was  removed  from  yard  of  store-room,  also  old  plastering  removed  from  third 
floor  and  same  left  broom  clean. 

South  Gate  House  (Central  Park). 
Old  ond  worn  parts  of  Welsbach  lights  were  replaced  with  new  parts. 

Volunteer  Firemen's  Headquarters. 
Old  and  worn-out  parts  of  Welsbach  lights  were  replaced  with  new  parts. 

President  of  Board  of  Public  Improvements. 

8  toilet  cabinets,  with  a  supply  of  clean  towels  weekly,  were  furnished  ;  2  small  oak 
side  tables,  i  copy  of  Session  Laws  of  Slate  of  New  York,  and  3  8-foot  step-ladders  were  also 
furnished  ;  i  typewriter  repaired.  The  carpets  in  the  above  Department  were  taken  up, 
cleaned  and  relined. 

Department  of  Street  Cleaning. 

I  dozen  cane-seated  bentwood  chairs,  i  oak  table,  5  feet  long,  with  2  drawers,  and  I 
quartered  oak  wardrobe,  with  glass  in  door,  were  furnished. 

Department  of  Bridges. 

3  toilet  cabinets  with  a  supply  of  clean  towels  weekly  were  furnished,  i  2-drawer 
card  index  cabinet  with  1,000  cards  assorted  and  40  blank  guides,  I  oak  book-case,  wth  glass 
front,  3  directories,  I  6-gallon  water-cooler  and  stand,  i  copying-bath,  4  dozen  cloths,  i  copy  of 
Session  Laws,  1898,  i  copy  Session  Laws,  1899,  and  i  volume  Session  Laws,  1900,  were  furnished. 
I  safe  was  removed  from  Bureau  of  Meter  Tests  to  above  department. 
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Department  of  Water  Supply. 

1  Bailey  letter-press  and  stand,  i  Eureka  bath  with  3  dozen  cloths  were  furnished,  i  McBridc* 
&  Davidson  safe  was  removed  and  placed  as  directed.  6  toilet  cabinets  with  a  supply  of  clean 
towels  weekly  were  furnished. 

Department  of  Sewers.. 
5  toilet  cabinets  with  a  supply  of  clean  towels  weekly  were  furnished. 

Department  of  Highways. 

2  sets  of  patent  window-shade  fixtures  were  furnished  and  put  up  complete.  8  toilet  cabinets 
with  a  supply  of  clean  towels  weekly  were  furnished. 

Bureau  of  Street  Openings,  Paving  and  Repaying — i  oak  cabinet  with  compartments, 
sliding  doors,  bronze  hardware,  etc.,  made  and  erected  in  above  bureau,  i  toilet  cabinet  with  a 
supply  of  clean  towels  weekly  were  furnished. 

Bureau  of  Incumbrances — One  toilet  cabinet  with  a  supply  of  clean  towels  weekly  were 
furnished.     150  feet  of  rubber  hose  with  couplings  and  nozzle  complete  were  also  furnished. 

Department  of  Public  Buildings,  Lighting  and  Supplies. 
Copies  of  Legislative  Documents,  i  ledger,  special  ruling,  2  index  books,  2,000  Eureka  A 
Clips,  I  ledger  of  260  pages,  i  certified  copy  of  chapter  629,  Laws  of  1900,  18  air-cushion 
rubber  stamps,  5  self-inking  rubber  stamp  pads,  two  fonts  of  rubber  type,  i  5 -feet  step-ladder, 
I  copy  of  supplements  to  Ash*s  Annotated  Greater  New  York  Charter  with  Amendments,  i  copy 
Combined  Official  Series  of  New  York  State  Reports  and  Session  Laws  of  1900,  3  volumes  and 
supplements  of  Birdeye*s  Revised  Statutes,  second  edition,  i  copy  Trow'sand  i  copy  of  Boyd's 
Directories,  and  i  5-wheel  Bates  numbering  machine,  with  4  holders  and  two  fonts  of  type, 
were  furnished  ;  7  toilet  cabinets  with  a  supply  of  clean  towels  weekly  were  also  furnished. 

Bureau  of  Lamps  and  Gas — i  toilet  cabinet  with  a  supply  of  clean  towels  weekly  were  furnished. 
Bureau  of  Meter  Tests— 2  toilet  cabinets  with  a  supply  of  clean  towels  weekly  were  furnished. 
Electrical  Bureau — 3  toilet  cabinets  with  a  supply  of  clean  towels  weekly  were   furnished. 
The  use  of  horse  and  wagon  was  furnished  to  above  bureau  to  make  necessary  electrical  inspec- 
tions, I  nickle  **De  Veau'*  desk  phone  and  4  carbon  batteries  were  furnished. 

Bureau  of  Assistant  Engineer — i  analytical  balance,  i  set  of  weights,  i  dozen  Hessian  crucibles, 
I  crucible  tong,  i  retort  stand,  1  No.  5  mill  and  gasolene  lamp  were  furnished.  One  pressure- 
gauge  was  repaired.  Two  white  pine  cabinets  were  made  and  erected  in  nbove  office.  Analyses 
of  four  selected  samples  of  anthracite  coal  to  determine  percentage  of  ashes  and  incombustible 
matter,  also  analyses  of  Portland  cement  made  for  above  bureau.  Old  and  worn  parts  of  Wclsbach 
lights  were  replaced  with  new  parts. 

Bureau  of  Repairs  and  Supplies— One  copy  of  Ash's  Greater  New  York  Charter  and  supple- 
ments, no  pounds  of  old  canvas,  one  lo-gallon  water  cooler,  i  coir  mat,  i  metal  combination 
cabinet  containing  two  metal  roller  book  shelves,  made  adjustable,  each  bm  having  a  swingmg 
label,  all  bins  and  book  shelves  covered  with  a  duplex  metal  roll  curtain,  made  to  lock  in  centre  of 
cabinet.     The  order  for  use  of  horse  and  wagon  for  Superintendent  was  renewed.     Coal  and  wood 

3 


34 

for  heating,  etc.,  ice,  brooms,  pails,  soap,  waste-paper  baskets,  sapolio,  sponges,  mops,  mop 
handles,  scrubbing  brushes,  cuspidors,  ash  cans,  etc.,  for  use  of  the  different  public  buildings,  courts 
and  offices  in  care  of  this  Department  were  furnished.  Among  the  many  items  of  repairs  made  to 
the  different  public  buildings,  courts  and  offices  not  hereinbefore  mentioned  are  plumbing,  steam- 
fitting,  carpentering,  plastering,  mason  work,  painting,  electrical  work,  glazing,  repairing  furniture, 
etc.,  and  for  use  of  mechanics  in  the  employ  of  the  Department  a  supply  of  lumber,  hardwaie, 
paints,  varnish,  etc.,  was  furnished.  One  gross  of  Killfyre  extinguishers  were  distributed  among 
the  different  buildings. 

Free  Floating  Baths — The  baths  (15  in  number)  were  towed  from  their  winter  quarters  to  their 
respective  berths  on  the  East  and  North  rivers,  after  extensive  alterations  to  the  pontoons,  fenders, 
painting,  roohng,  etc.,  were  made.  Four  new  pontoons  were  furnished  and  built  in  Baths  Nos.  8 
and  9.  The  framework,  sides,  bottom  and  ends  were  built  of  well-«easoned  yellow  pine  and  spruce. 
The  pontoons  were  calked  all  over  top,  bottom,  sides  and  ends  and  made  perfectly  water-tight, 
each  and  every  seam  and  joint  having  one  thread  of  cotton  and  three  threads  of  best  navy  oakum 
paved  with  pitch.  All  spikes  and  bolts  in  planking  having  a  yam  of  oakum  around  heads  before 
being  driven.  All  timber  used  on  pontoons  dressed  both  sides.  The  outside  and  inside  entirely 
covered  with  coal-tar  and  arsenic,  thoroughly  mixed  and  put  on  before  pontoons  were  launched. 
Anchors  and  chains  for  Battery,  East  Fifty -first  and  E^st  One  Hundred  and  Thirty-sixth  street 
baths  were  removed  from  storage  quarters  and  properly  fastened,  to  moor  above  baths  securely. 
Tie-rods,  with  necessary  turn-buckles,  nets,  washers,  clips,  eyebolts,  etc.,  were  placed  on  Baths 
Nos.  I,  2  and  10  as  directed.  New  galvanized-iron  framework  was  furnished  and  put  up  on  Bath 
No.  14.  The  defective  tin  was  removed  from  the  entire  15  baths  and  the  same  replaced  with  best 
quality  tin;  all  new  tin  received  two  coals  of  paint  and  old  material  one  coat.  The  outside  of  the 
baths  were  scraped  off  and  washed.  All  nail-holes  and  cracks  were  properly  puttied  up.  All  the 
woodwork  of  above-mentioned  baths  which  has  been  painted  to  receive  one  coat  of  paint  com- 
posed of  Atlantic  while  lead  and  linseed  oil.  The  portions  painted  were  the  sides  and  ends 
on  the  outside,  extending  one  foot  below  the  water-line  to  roof,  also  the  outside  of  the  upper 
house  on  roof,  including  the  flagpoles,  gangways,  bridges  and  all  other  woodwork  exposed 
to  the  weather.  The  interior  of  swimming-wells  and  stairways  connecting  same  received 
two  coats  of  metallic  paint  ground  in  linseed  oil,  extending  one  foot  below  water- 
line.  All  the  above-mentioned  baths  were  also  rclettered.  Oak  fenders,  dressed  on 
tliree  sides  were  placed  and  secured  on  Baths  Nos.  2,  3,  4,  6,  7,  9,  10,  11,  12,  13,  14,  15,  also  oak 
wearing  pieces  dressed  with  chambred  edge,  scarfed  joints,  securely  fastened  on  aforesaid  baths. 
Damaged  hackmatack  knee  removed  and  replaced  with  new  one  of  same  size  and  pattern  ;  also  I 
floating  fender,  68  feet  long,  7  feet  6  inches  wide,  furnished  and  built,  same  painted  one  coat  of 
coal-tar  oil.  Caps  and  badges  for  use  of  Attendants  were  furnished.  230  pumps  were  overhauled 
and  repaired,  new  parts  replacing  defective  and  worn  parts  ;  25  handles  also  repaired.  The 
usual  cleaning  supplies,  lumber,  hardware,  etc.,  for  repairing  were  furnished. 

The  following  supplies  were  furnished  :  2,250  pounds  6-inch,  1,080  pounds  3-incb,  90 pounds 
2}^-inch,  25  pounds  ^-inch  manila  rope ;  15  boxes  of  wax  tapers,  15  pieces  gas  hose,  50 
squilgees  with  handles,  30  fine  scup-net  handles  and  frames  complete,  2  dozen  fine  nets,  2  dozen 
coarse  nets,  i  ball  stout  flsh  line,  5  coal  scoops,  8  axes,  long  handles  ;  15  claw  hammers,  15  screw 
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;  drivers,  i  dozen  stable  lanterns,  i  dozen  stable-lanlern  globes,  i  gross  rubber  treads,  i  box 
^        sapolioy  I  gross  matches,  3  dozen  reflectors,  3  dozen  mop  handles,  3  boxes  small  carpel  tacks,  12 

pieces  of  I -inch  3 -ply  rubber  hose,  coupled,  each  piece  30  feet  long;  6  pieces  i^i^-inch  rubber 
r       hose,  coupled,  each  piece  6  feet  long,  with  strainers.     Bath  No.  11  removed  from  berth  at 

Eighteenth  street.  East  river,  to  Twentieth  street,  East  river.  The  baths  were  opened  to  the 
;       pablic  on  Jane  25,  1900. 

Public  Comfort  Stations,  City  Hall  Park — An  order  was  issued  to  clean  all  the  glass  in  the 
windows  and  doors  at  above  stations. 

Dewey  Arch — The  carpentering  and  plastering  work  on  above  arch  was  thoroughly  repaired 
and  put  in  good  condition. 

BOROUGH  OF  THE  BRONX. 

Municipal  Building. 

Four  dozen  fibre  fire-buckets,  with  one  dozen  brackets  ;  2  compound  switches,  50  feet  of  ^o. 
14  underwriters'  wire,  i  roll  of  tape,  20  feet  2-wire  moulding,  and  i  barrel  of  disinfectant  were 
furnished. 

Finance  Department. 

Deputy  Receiver  of  Taxes — Two  toilet  cabinets  with  a  supply  of  clean  towels  weekly  were 
furnished. 

Auditor's  Office— Two  toilet  cabinets  with  a  supply  of  clean  towels  weekly  were  furnished. 

Department  of  Taxes  and  Assessments. 
Two  toilet  cabinets  with  a  supply  of  clean  towels  weekly  were  furnished. 

President  of  Borough  of  The  Bronx. 
One  toilet  cabinet  with  a  supply  of  clean  towels  weekly  were  furnished. 

President  of  Board  of  Public  Improvements. 

Six  awnings  were  furnished  and  put  up  complete  in  above  office.  One  fire-proof  safe,  about 
36'iDches  by  52  inches,  18  inches  inside  measurements,  with  inside  doors,  combination  lock,  etc., 
was  furnished. 

Department  of  Highavays. 

Two  toilet  cabinets  with  a  supply  of  clean  towels  weekly  were  fumishetl. 

Department  of  Sewers. 

Two  toilet  cabinets  with  a  supply  of  clean  towels  weekly  were  furnished.  One  safe 
removed  from  frame  bailding  in  Crotona  to  branch  office  of  Department  of  Sewers  at  One  Hun- 
dred and  Sixty-seventh  street  and  Southern  Boulevard. 
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Pepartment  of  Bridges. 

I  toilet  cabinet  with  a  supply  of  clean  towels  weekly  were  furnished.  I  Boyd's  Resi- 
dence, Business  and  Copartnership  Directory  for  1900  was  also  furnished,  i  Remington  type- 
writer was  repaired. 

Coroner*  s  Office. 

I  toilet  cabinet  with  a  supply  of  clean  towels  weekly  were  furnished,  also  2  Boyd* s  Business, 
Residence  and  Copartnership  Directories  were  furnished. 

Department  of  Water  Supply. 
I  toilet  cabinet  with  a  supply  of  clean  towels  weekly  were  furnished. 

Department  of  Street  Cleaning. 
3  roll- top  desks,  3  chairs,  i  wardrobe,  and  I  eight-day  clock  were  furnished. 

Department  of  Public  Buildings,  Lighting  and  Supplies. 

I  toilet  cabinet  with  a  supply  of  clean  towels  weekly  were  furnished.    An  order  for  use  of 
horse  and  wagon  for  Deputy  Commissioner  was  issued.      Coal  for  heating  purposes,    etc.,  was 
furnished,  and  orders  to  make  necessary  repairs  to  plumbing,  steam  and  gas  fittings  were  renewed. 
Very  respectfully, 

BARTHOLOMEW  DONOVAN,  Superintendent  Repairs  and  Supplies. 


DOCUMENT  «'D." 

Department  of  Public  Buildings,  Lighting  and  Supplies,  J 
Bureau  of  Lamps  and  Gas,  Nos.  13  to  21  Park  Row,         v 
Room  1715,  July  13,  1900.      ) 
Hon,  Henry  S.  Kearny,  Commissioner ; 

Dear  Sir — In  compliance  with  the  directions  contained  in  your  letter  of  the  3d  instant,  I 
herein  submit  »  report  of  the  transactions  of  the  Bureau  of  Lamps  and  Gas  for  the  boroughs  of 
Manhattan  and  The  Bronx  for  the  quarter  ending  June  30,  1900. 

Exhibit  **  A  *'  is  a  statement  showing  the  amounts  drawn  on  vouchers  for  gas  and  electric 
currents  supplied  to  the  various  public  markets,  offices,  armories,  etc.,  and  for  lighting  and  main- 
taining public  lamps. 

Exhibit  "  B  "  is  a  summary  of  the  appropriation  for  **  Lamps  and  Lighting,"  1900,  showing 
the  vouchers  drawn  during  the  quarter  amounting  to  three  hundred  and  twenty-one  thousand 
eight  hundred  and  sixty  dollars  and  eighty-one  cents  ($321,860.81),  outstanding  liabilities  amount- 
ing to  eight  hundred  and  thirty-five  dollars  and  fifty  cents  ($835.50),  leaving  an  available  balance 
of  six  hundred  and  sixty-one  thousand  four  hundred  and  forty  dollars  and  sixty-six  cents  ($661,- 
440.66). 

Exhibit  **  C  *'  is  a  summary  of  the  lamp  account,  showing  the  number  of  new  lamps  lighted^ 
old  lamps  relighted  and  lamps  discontinued  during  the  quarter ;  128  new  gas  lamps,  22  new 
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naphtha  lamps,  2  new  Welsbach  naphtha  lamps  and  21  new  electric  lamps  have  been  lighted  ; 
64  gas  lamps  and  one  electric  lamp  have  been  relighted  ;  304  gas  lamps,  22  naphtha  lamps  and  21 
electric  lamps  have  been  discontinued.  Of  the  gas  lamps  discontinued  166  were  extinguished  on 
account  of  electric  lights.  The  total  number  of  lamps  lighted  June  30  was  24,174  gas  ;  1,587 
naphtha  ;  451  Welsbach  naphtha  and  4,558  electric  lamps,  making  a  total  of  30,770  lamps. 

Exhibit  "D"  is  a  statement  showing  the  candle-power  of  the  gases  supplied  to  the  City  by 
such  of  the  gas  companies  as  are  within  reach  of  our  Photometric  Stations. 

The  following  statement  will  show  the  average  amount  of  impurities  found  in  the  gases  of  the 
several  gas  companies  as  determined  by  £.  G.  Love,  Ph.  D.,  the  Gas  Examiner,  at  the  Laboratories 
of  the  Department : 


Of  What  Company. 


Consolidated  Gas  Company— 

Branch  z 

Branch  a 

Branch  3 

Branch  4 

Branch  6 

New  York  Mutual  Gas-light  Company. 

New  Amsterdam  Gas  Company 

Standard  Gas-light  Company 

East  River  Gas  Company 


Sulphur 
(Grains  m  too 
Cubic  Febt). 


8.64 
14.04 
6.76 
X0.06 
7.88 
6.80 
6.06 

S-Ai 
6.18 


Ammonia 
(Grains  in  100 
Cubic  Fret). 


.30 


.08 
.08 


.08 


SULPHURBTTRD 
HyI'ROCKN. 


Occasional  trace 


Occasional  trace 


The  following  will  show  the  specific  gravity  of  the  gases  : 

Consolidated  Gas  Company — 

Branch  1 679 

Branch  2 600 

Branch  3 698 

Branch  4 651 

Branch  6 670 

New  York  Mutual  Gas-light  Company 692 

New  Amsterdam  Gas  Company 689 

Standard  Gas-light  Company 680 

East  River  Gas  Company 641 


The  following  statement  will  show  the  average  maximum  and  minimum  pressure  on  the 
mains  of  such  companies  as  connect  with  our  Photometric  Stations,  as  recorded  in  the  pressure 
registers  during  the  quarter,  the  average  being  made  for  the  time  during  which  the  public  lamps 
are  required  to  be  kept  lighted  : 
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Of  What  Company. 


lit 

I  w 


.  Inches. 
1.89 


3.10 

2.  z6 


Consolidated  Gas  Company — 

Branch  z 

Branch  a |     1.95 

Branch  3 

Branch  4 

Branch  6 

New  York  Mutual  Gas-light  Company ■     3. 04 

New  Amsterdam  Gas  Company '    3.17 

Standard  Gas-light  Company !     z  .97 

East  River  Gas  Company 3.00 


< 


Inches. 
Z.89 

3.64     . 
4.09 

3.a6] 
3.7] 
3  49 
a. 53 

'•♦Ml 
a. 95  i 


Wmbrb  Taksn. 


Comer  Bowery  and  Grand  street 

i< 

Seventy-ninth  street,  between  S«:oad  I 
and  Third  avenues f 

Seventy-ninth  street,  between  Second  \ 
and  Third  avenues f 

Comer  Bowery  and  Grand  street 

« 

Seventy-ninth  street,  between  Secon  J  ) 
and  Third  avenues ) 

Seventy-ninth  street,  between  Second  I 
and  Third  avenues J 


^1 

U 


1.66 
1.66 

?.«4 
3*35 
1.05 

s.6t 
•  .18 
X.05 
«.3» 


Yours  respectfully, 

S.  Mccormick,  Superintendent,  Lamps  and  Gas. 


Exhibit  **A.'* 

Statement  showing  the  amounts  on  vouchers  drawn  for  gas,  electricity,  etc.,  to  the  various 
public  markets,  offices,  armories,  etc.,  and  for  fitting  up,  lighting  and  maintenance  of  public 
lamps,  second  quarter  of  year  1900  : 

Washington  Market $202  94 

Catharine  Country  Market 33  5^ 

Catharine  Meat  Market 7  86 

Fulton  Meat  Market 24  88 

Fulton  Country  Market 3^  35 

Centre  Market 6  11 

Clinton  Market 132  18 

Union  Market 9  9^ 

Tompkins  Market *$  36 

Jefferson  Market 66  41 

Examining  Board  of  Plumbers 3. 52 

First  District  Municipal  Court 1 1  75 

Second  District  Municipal  Court 17  57 

Second  District  Municipal  Court,  Borough  of  The  Bronx 19 

Fourth  District  Municipal  Court 92 

Fifth  District  Municipal  Court 20  35 

iBth  District  Municipal  Court 12  02 

I 

I 
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Tenth  District  MuDicipal  Coart 

Elerenth  District  Mtinicipal  Court 

Third  District  City  Magistates'  Court 

Fourth  District  Citj  Magistrates'  Court 

Sixth  District  City  Magistrates'  Court 

Serenth  District  City  Magistrates'  Court 

Criminal  Court  BuihHng 

Comity  Court-house 

Brown  Stone  Building 

Harlem  Court-house 

City  Hall,  gas 

City  Hall,  electric 

Corporation  Counsel 

Public  Administrator,  Store-room •. 

City  Record,  Bookbindery 

City  Register,  gas 

City  Register,  electric 

Water  Supply,  Repair  Shop,  No.  72  Elm  street 

Water  Supply,  Repair  Shop,  No.  214  West  Thirty-first  street 

Water  Supply,  Repair  Shop,  No.  3366  Third  avenue 

Water  Supply,  Chief  Engineer,  Highbridge 

Water  Supply,  Keeper's  House,  Highbridge 

Water  Supply,  Repair  Shop,  Third  avenue,  between  One  Hundred  and  Eighty-eighth 

and  One  Hundred  and  Eighty-ninth  streets 

High  Water  Service,  Engine-house,  West  Ninety-eighth  street 

High  Water  Service,  Engine-house,  Highbridge 

High  Water  Service,  Pump  Station,  One  Hundred  and  Seventy-ninth  street  and 

Tenth  avenue 

Ship  Canal,  Engine-house,  Kingsbridge 

South  Gate-house,  Central  Park 

Gate-house,  Convent  avenue 

Central  Bridge 

Madison  Avenue  Bridge 

Bridge  Tender's  House,  Central  Bridge 

Department  of  Highways,  Tool  Shop,  No.  186  Mulberry  street 

Department  of  Highways,  Repair  Shop,  No.  427  East  Eighty -seventh  street 

Department  of  Highways,  Repair  Shop,  One  Hundred  and  Twenty-third  street  and 

Columbus  avenue 

Pipe  Yard,  Rirington  street 

Pipe  Yard,  East  Twenty-fourth  street 

Corporation  Yard,  West  Fifty-sixth  street 

Bureau  of  Meter  Tests,  No.  214  East  Ninth  street 

Volunteer  Firemen's  AssociaUon,  No.  220  East  Fifty-ninth  street 


$73  27 

9  99 

41  25 

73  4S 

6  29 

10925 

213  87 

1,026  56 

118  31 

15891 

136  07 

267  66 

480 

34  31 

I  93 

87  79 

232  35 

33  03 

30  53 

II  28 

148 

II  84 

12  48 

317  27 

84  CO 

412  94 

13  13 

4606 

28  49 

24  04 

9  99 

5  18 

481 

17  12 

6  19 

2  04 

10  36 

15  45 

6  II 

2368 
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Volunteers  Seyenty-third  Regiment,  No.  128  We»t  Seventeenth  street 

County  Jail 

Clock  Tower,  Third  Wstrict  Court-house 

Department  of  Buildings,  Fourth  avenue  and  Eighteenth  street 

Branch  Department  of  Buildings  ga» 

Branch  Municipal  Building.  William*bridge,  electric 

Health  Department,  Sixth  avenue  and  Fifty-fifth  street 

City  Paymaster,  electric 

Municipal  Building,  Crotona  Park,  gas 

Municipal  Building,  Crotona  Park,  electric 

Photometric  Station,  Bowery  and  Grand 

Photometric  Station,  East  Seventy-ninth  street 

Appellate  Division,  Supreme  Court,  Madison  Square,  electric 

Law  Department,  electric 

Public  Comfort  Station,  City  Hall  Park,  electric 

ShcriflF,  electric 

Department  ot  Taxes  and  Assessments,  No.  49  Chambers  street,  electric 

Receiver  of  Taxes,  Stewart  Building,  electric 

Seventh  Regiment  Armory,  gas 

Seventh  Regiment  Armory,  electric / 

Eighth  Regiment  Armory,  gas 

Ninth  Regiment  Armory,  gas 

Ninth  Regiment  Armory,  electric ] 

Twelfth  Regiment  Armory,  gas 

Twenty-aecond  Regiment  Armory,  gas 

Twenty-second  Regiment  Armory,  electric 

Sixty-ninth  Regiment  Armory,  gas 

Seventy-first  Regiment  Armory,  gas 

First  Battery  Armory,  gas 

Squadron  *•  A  *'  Armory,  gas 

Armory  Ship  *•  New  Hampshire,''  electric 

Public  Bath,  the  Battery 

Public  Bath,  Duanc  street 

Public  Bath,  Twentieth  street.  North  m-er 

PnWic  Bath,  Fifty-first  si reet.  North  tIvct 

Public  Bath,  Third  street.  East  river 

Public  Bath,  Corlears  street.  East  river 

rublicBath,  Twentieth  street,  East  river 

^^lblic  Bath,  Fifty-first  street.  East  river 

Pay  roll,  Lalmplighters,  etc 

Gts  examinations 

Rents  Photometric  Stations 

Ctrttges 


41 

Repairing  street  lamps $62  50 

Street  lamps 325  5° 

Tin  foil 6  48 

Miners*  lamp  globes 30  00 

Lamp  irons 1 19  5® 

Class  street  signs 105  00 

Paint  supplies 6  83 

Lettering  Boulevard  globes , 35  00 

Postage 12  30 

Incidental  repairs  to  armory  lamps 8  75 

Lighting  gas  lamps  -Manhattan 89,859  44 

Lighting  gas  lamps— The  Bronx  35f756  7* 

Fitting  up  new  gas  lamps — Manhattan 280  co 

Fitting  up  new  gas  lamps — ^The  Bronx 1*064  00 

Repairing,  etc.,  gas  lamps — Manhattan XfOi9  00 

Repairing,  etc.,  gas  lamps — The  Bronx 840  00 

Lighting  naphtha  lamps— Manhattan i*5^  28 

Lighting  naphtha  lamps— The  Bronx 7, 155  28 

L^ing  Welsbach  naphtha  lamps — Manhattan 3.3^7  50 

Lighting  Welsbach  naphtha  lamps— The  Bronx 22  68 

Lighting  electric  lamps — Manhattan I03»3i9  69 

Lighting  electric  lamps— The  Bronx 62,143  78 

Total  $321,86081 

RECAPITULATION. 

^  to  public  markets,  offices,  etc $4,688  36 

®ectric  lighting  ot  public  offices     1,898  74 

^  to  armories 4,091  54 

^'^ctric  lighting  armories 2,762  11 

^""Pplies,  repairs,  etc.,  lamps 711  86 

^y-roll  of  lamplighters,  cartages,  rents,  gas  examination i»3io  84 

^hting  and  maintenance  gas  lamps ; 128,819  15 

^kting  naphtha  lamps 8,724  56 

^hting  Welsbach  naphtha  lamps 3.390  18 

*^hting  electric  lamps 165,463  47 

Total $321 ,860  81 


LIABILITIES. 

*^^hcll- Vance  Co.— Ornamental  lamps $360  00 

^  t*.  Gleason  Mfg.  Co.— Viaduct  lamps 54  00 

^^Ubach  Lighting  Co. — Lamps  at  Casino 36  00 

John  Early's  Sons— Boulevard  globes 3^5  50 

^35  50 
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Exhibit  **B.'* 

Summary  of  the  appropriation  for  "  L4unps  and  Lighting  for  1900,  boroughs  of  Manhattan 
and  The  Bronx/*  showing  the  amounts  drawn  on  vouchers  during  the  quarters  ending  March  31 
and  June  30,  with  outstanding  liabilities  and  balance  to  the  credit  of  the  appropriation: 
Amount  of  appropriation,    "  Lamps  and  Lighting,  boroughs  of  Manhattan  and 

The  Bronx,  1900  " $1,310,000  00 

Amount  of  vouchers  drawn  first  quarter $325,863  03 

Amount  of  vouchers  drawn  second  quarter 321,860  81 

Outstanding  liabilities 835  50 

648,559  34 

Balance  against  which  no  vouchers  have  been  drawn $661,440  66 


Exhibit  "C." 

Summary  of  the  Lump  Account,  showing  the  number  of  new-  lamps  lighted,  old  lamps 
relighted  and  lamps  discontinued  by  each  gas  and  electric  light  company  during  the  quarter  Gliding 
June  30,  1900 : 


Borough  of  Manhattan, 
Gas  Lamps. 
Consolidated  Gas  Company,  Branch  i — 

Number  of  lamps  lighted  March  31,  1900 

Number  of  new  lamps  lighted  during  the  quarter 

Number  of  old  lamps  relighted  during  the  quarter 

Less  lamps  discontinued  during  the  quarter 

Less  gas  lamps  discontinued  on  account  of  electric  lights 

Number  of  lamps  I  ghted  June  30,  1900 

Consolidated  Gas  Company,  Branch  a — 

Number  of  lamps  lighted  March  31,  1900 s 

Number  of  old  lamps  relighted  during  the  quarter 

Less  lamps  discontinued  during  the  quarter 

I^ss  lamps  discontinued  on  account  of  electric  lights.... 

Number  of  lamps  lighted  June  30,  1900. 


».758 


6 
•9 


966 

7 


1.763 
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973 


i.7a« 


9SS 
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Consolidated  Gas  Company,  Branch  3— 

Nnmber  of  lamps  lighted  March  31. 1900 

Number  of  old  lamps  relighted  during  the  quarter. , 


Less  lamps  discontinued  during  the  quarter 

Less  gas  lamps  discontinued  on  account  of  electric  lights. 


Number  of  lamps  lighted  June  30,  S90C. 


Consolidated  Gas  Comnany.  Branch  4 — 

Number  of  lamps  lighted  March  31.  1903 

Number  of  new  lamps  lighted  during  the  quarter... 
Number  ol  old  lamps  relighted  during  the  quarter. 


Less  lamps  discontinued  during  the  quarter 

Less  lamps  discontinued  on  account  of  electric  lighu.. 


Number  of  lamps  lighted  June  30,  1900. 


Consolidated  Gas  Company,  Branch  6— 

Number  of  bmps  lighted  March  31, 1900 

Number  of  new  lamps  lighted  during  the  quarter. . . 
Number  of  old  lamps  relighted  during  the  quarter. 
Error  in  count 


Less  lamps  discontinued  during  the  quarter 

Less  lamps  dncontinued  on  account  ol  electric  lights. 


Number  of  lamps  lighted  June  30,  1900 

Toul  number  of  lamps  lighted  by  Consolidated  Gins  Company. 

New  Amsterdam  Gas  Company — 

Niunber  of  lamps  lighted  March  3s,  1900 

Number  of  old  lamps  relighted  during  the  quarter 


Less  gas  lamps  discoDtinued  on  account  of  electric  lights. 
Number  of  bunps  lighted  June  30, 1900 


Standard  Gas-light  Company,  Madison  Square  Branch — 

Number  of  lamps  lighted  March  31, 1900 

Number  of  old  bunps  relighted  during  the  quarter. . . . 


Less  lamps  discontinued  on  account  of  electric  lights. 
Nnmber  of  lamps  lighted  June  30,  1900 


4 


36 


6,8i6 
39 
96 


60s 


3.338 


6,886 


»4     , 


3.a97 


I       6.87a 


X3.863 


3.  "99 
53 


3.m6^ 


606 

«3 


383 
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Standard  Gas-light  Company,  Harlem  Branch- 
Number  of  lamps  lighted  March  31, 1900 

Less  lamps  discontinued  during  the  quarter 

Less  lamps  discontinued  on  account  of  electric  lights. 
Number  of  lamps  lighted  June  30,  1900 


Total  number  of  lamps  lighted  by  Standard  Gas  Light  Company. , 

Borough  of  The  Bronx. 
Central  Union  Gas  Company — 

Number  of  lamps  lighted  March  31, 1900. ...   

Number  of  new  lamps  lighted  during  the  quarter 

Number  of  old  lamps  relighted  during  the  quarter 


3 


Less  lamps  discontinued  during  the  quarter 

Number  of  lamps  lighted  June  30.  1900 

Northern  Union  Gas  Company — 

Number  of  lamps  lighted  March  31,  1900 i       a,868 


Number  of  new  lamps  lighted  during  the  quarter. . 
Number  of  old  lamps  relighted  during  the  quarter. 


Less  lamps  discontinued  during  the  quarter 

Number  of  lamps  lighted  June  30,  1900 

Yonkers  Gas-light  Company — 

Number  of  lamps  lighted  March  31,  1900 

Less  lamps  discontinued  during  the  quarter 

Number  of  lamps  lighted  June  30,  1900 

Total  number  of  gas  lamps  lighted  June  30, 1900 

Naphtha  Lamps. 
Borough  0/  Manhattan. 
New  York  and  New  Jersey  Globe  Gas-light  Company,  Limited — 

Number  of  lamps  lighted  March  31,  1900.  Central  Park 

Number  of  lamps  lighted  March  -^x,  1900,  River>ide  drive 

Number  of  lamps  lighted  March  31,  19C0,  Momingside  avenue,  West.. 
Number  of  lamps  lighted  March  31,  1900,  Momingside  Park 
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4 


lai 

13a 

«5 


Number  of  new  lamps  lighted  in  quarter,  High  Bridge  Park. 
Number  of  lamps  lighted  June  30,  1900 


Borough  cf  The  Bronx. 
New  York  and  New  Jersey  Globe  Gas  light  Company,  Limited  — 
Number  of  lamps  lighted  March  31,  1900,  Woodlawn  Heights. 
Number  of  l.nmps  lighted  March  3?,  1900,  Wakefield 


36 
143 


z,4as 

6 


«.9«5 
81 


73« 
«4 


979 
«4 


t.TV 


i.«i 


Mj 


«4.»7 


a03 


45 


tw  York  and  New  Jersey  Globe  Gas-light  Company,  Limited— 

N  umber  of  lamps  lighted  March  31,  1900,  Eastchcster 

Number  of  lamps  lighted  March  31,  1900,  WilUamsbridge 

Number  of  lamps  lighted  March  31, 1900,  Bronx  and  Pelham  parkway. 

Number  of  lamps  lighted  March  31,  1900,  Bronx  Park , 

Number  of  lamps  lighted  March  31,  1900,  Cedar  Park 

Number  of  lamps  lighted  March  31, 1900,  Claremont  Park 

Number  of  lamps  lighted  March  31,  1900,  Crotona  Park 

Number  of  lamps  lighted  March  31,  1900,  Gun  Hill  road , 

Number  of  lamps  lighted  March  31,  1900,  Mosholu  parkway 

Number  of  bmps  lighted  Blarch  31,  1900,  Mosholu  avenue 

Nuiober  ol  lamps  lighted  March  3Z,  1900.  St.  Mary's  Park , 

Number  of  lamps  lighted  March  31,  1900,  Van  Conlandl  Park 

Number  of  lamps  lighted  March  31,  1900.  Washington  Bridge  Park. . . . 

Number  of  new  lamps  lighted  in  quarter,  Williamsbridge 

Number  of  new  lamps  lighted  in  quarter,  Wakefield , 


Less  discontinued  in  quarter,  Wakefield 

Less  discontinued  in  quarter,  Bronx  and  Pelham  parkway . 


95 
264 
»53 
«39 
18 
56 
94 
34 
tl 
7a 

59 
61 

24 


1.308 


i.3«6 


Total  number  of  lamps  lighted  June  30,  1900. 


Wblsbach  Naphtha  Lamps. 
Wr^elsbach  Street  Lighting  Company  of  America- 
Number  of  lamps  lighted  March  31, 1900,  Central  Park. . . . 
Number  of  lamps  lighted  March  31,  1900.  Riverside  drive. 


Number  of  lamps  lighted  March  31,  1900,  West  One  Hundred  and  Twenty, 
second  street 


Number  of  new  lamps  lighted  in  quarter,  Wakefield 

Total  number  of  Welsbach  naphtha  lamps  June  30,  1900. 

Elhctric  Lamps. 
Borough  0/  Manhattan. 
Bmsh  Electric  Illuminating  Company — 

Number  of  lamps  lighted  March  ^x,  1900 

Number  of  new  lamps  lighted  during  the  quarter 

Ntunber  of  lamps  lighted  June  30,  Z900 

Cdison  Electric  Illuminating  Company — 

Number  of  lamps  lighted  March  31,  1900 

Number  of  new  lamps  lighted  during  the  quarter 


433 
8 


Less  lamps  discontinued  during  the  qiurter. 
Number  of  lamps  lighted  June  30,  Z900 


879 
16 


453 
3 


X.S87 


449 


456 


«9S 


455 


46 


Harlen  Lighting  Company- 
Number  of  lamps  lighted  March  31,  1900., 
Number  of  lamps  lighted  June  30, 1900. . . 


Manhattan  Electric-light  Company- 
Number  of  lamps  lighted  March  31,  1900  . 
Number  of  lamps  lighted  June  30,  1900. . . 


7«« 


Mount  Morris  Electric-light  Company- 
Number  of  lamps  lighted  March  31, 1903 

Number  of  incandescent  lamps  lighted  March  31, 1900. 
Number  of  old  lamps  relighted  during  the  quarter 


Less  lamps  discontinued  during  the  quarter. 
Number  of  lamps  lighted  June  30,  1900 


d.3 
4« 


666 

I 


Borough  0/  Tk*  Bronx. 
North  River  Electric  Light  and  Power  Company- 
Number  of  lamps  lighted  March  31, 1900 

Number  of  new  lamps  lighted  during  the  quarte**.. . . 
Number  of  lamps  lighted  June  30,  1900 


980 


9i» 


Bronx  Gas  and  Electric  Company- 
Number  of  lamps  lighted  March  31,  1903.  . 
Number  of  lamps  lighttd  June  30,  19CO. . . . 


593 


593 


Pclham  Electric  Light  and  Power  Company — 
Number  of  lamps  lighted  March  31,  1900..... 
Number  of  lamps  lighted  June  30,  1900 


86 


Eastchcster  Electric  Company- 
Number  of  incandescent  lamps  lighted  March  31,  1900 

Number  of  arc  lamps  lij^htcd  March  31,  Z900 

Number  of  lamps  lighted  June  30,  1900 

Total  number  of  electric  lamps  lighted  June  30, 1900.. 


68 


4.55> 


47 


RECAPITULATION. 


er  of  gas  lamps  lighted  March  31,  1900 

•er  of  naphtha  lamps  lighted  March  31,  1900 

»er  of  electric  lamps  lighted  March  31,  1903 

>er  of  Welsbach  naphtha  lamps  lighted  March  31,  1900. . 


3er  of  new  gas  lamps  lighted  during  the  quarter 

ber  of  new  naphtha  lamps  lighted  during  the  quarter 

ber  of  new  electric  lamps  lighted  during  the  quarter 

ber  of  new  Welsbach  naphtha  lamps  lighted  during  quarter.. 


ber  of  old  gas  lamps  relighted  during  the  quarter 

ber  of  old  electric  lamps  relighted  during  the  quarter. . 


gas  lamps  discontinued  during  the  quarter 

naphtha  lamps  discontinued  during  the  quarter 

gas  lamps  discontinued  on  account  of  electric  lights  . 
electric  lamps  discontinued  in  quarter 


34,a86 

1.587 

4.538 

449 


30,860 


138 


z66 


31.098 


328 


Total  number  of  lamps  lighted  June  30,  1900. 
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Volunteers  Seventy-third  Regiment,  No.  128  West  Seventeenth  street ^^3  ^ 

County  Jail 259  93 

Clock  Tower,  Third  District  Court-house loi  00 

Department  of  Buildings,  Fourth  avenue  and  Eighteenth  street 88  99 

Branch  Department  of  Buildings  gas I  02 

Branch  Municipal  Building,  VViIliamsbridge,  electric 2  80 

Health  Department,  Sixth  avenue  and  Fifty-fifth  street 308  66 

City  Paymaster,  electric 3^5  34 

Municipal  Building,  Crotona  Park,  gas 68  35 

Municipal  Building,  Crotona  Park,  electric 13a  00 

Photometric  Station,  Bowery  and  Grand 5  46 

Photometric  Station,  East  Seventy-ninth  street 46 

Appellate  Division,  Supreme  Court,  Madison  Square,  electric 67194 

Law  Department,  electric 140  44 

Public  Comfort  Station,  City  Hall  Park,  electric 100  27 

Sheriff,  electric 21  59 

Department  of  Taxes  and  Assessments,  No.  49  Chambers  street,  electric 14  3^ 

Receiver  of  Taxes,  Stewart  Building,  electric 9  99 

Seventh  Regiment  Armory,  gas 185  18 

Seventh  Regiment  Armory,  electric / i»050  07 

Eighth  Regiment  Armory,  gas 52a  27 

Ninth  Regiment  Armory,  gas 562  96 

Ninth  Regiment  Armory,  electric 1*254  59 

Twelfth  Regiment  Armory,  gas S41  19 

Twenty-second  Regiment  Armory,  gas 717  60 

Twenty-second  Regiment  Armory,  electric 209  48 

Sixty-ninth  Regiment  Armory,  gas 131  36 

Seventy-first  Regiment  Armory,  gas 598  28 

First  Battery  Armory,  gas 114  32 

Squadron  **  A  **  Armory,  gas 418  38 

Armory  Ship  **  New  Hampshire,*'  electric 247  97 

Public  Bath,  the  Battery 18 

Public  Bath,  Duanc  street 46 

Public  Bath,  Twentieth  street,  North  river 92 

Public  Bath,  Fifty-first  street,  North  river I  39 

Public  Bath,  Third  street,  East  river 65 

Public  Bath,  Corlears  street.  East  river 83 

Public  Bath,  Twentieth  street.  East  river 37 

Public  Bath,  Fifty-first  street.  East  river 56 

Pay-roll,  Lamplighters,  etc 214  84 

Gas  examinations 324  00 

Rents  Photometric  Stations 240  00 

Cartages 532  00 


Repairing  street  lamps 

Street  lamps 

Tin  foil 

Miners'  lamp  globes 

L4unp  irons  

Class  street  signs 

Paint  supplies 

Lettering  Boulevard  globes 

Postage 

Incidental  repairs  to  armory  lamps 

Lighting  gas  lamps  -Manhattan 89,859  44 

Lighting  gas  lamps — The  Bronx 

Fitting  up  new  gas  lamps — Manhattan 

Fitting  up  new  gas  lamps — ^The  Bronx 

Repairing,  etc.,  gas  lamps — Manhattan 

Repairing,  etc.,  gas  lamps — The  Bronx 

Lighting  naphtha  lamps— Manhattan 

Lighting  naphtha  lamps — The  Bronx 

Lighting  Welsbach  naphtha  lamps — Manhattan 

Lighting  Welsbach  naphtha  lamps — The  Bronx 

Lighting  electric  lamps — Manhattan I03t3i9  69 

Lighting  electric  lamps — The  Bronx 62,143  7^ 

Total  $321,86081 


$62  so 

325  50 

6  48 

30  00 

119  50 

105  00 

6  83 

35  00 

12  30 

875 

89,859  44 

35»756  71 

280  CO 

1,064  00 

1,019  00 

840  00 

1,569  28 

7,155  28 

3.367  50 

22  68 

RECAPITULATION. 

Oas  to  public  markets,  offices,  etc $4,688  36 

Electric  lighting  ot  public  offices     1,898  74 

Oas  to  armories 4*091  54 

Electric  lighting  armories 2,762  11 

Supplies,  repairs,  etc.,  lamps 711  86 

Pay-roll  of  lamplighters,  cartages,  rents,  gas  examination i»3io  84 

Lighting  and  maintenance  gas  lamps 128,819  '5 

Lighting  naphtha  lamps 8,724  56 

Lighting  Welsbach  naphtha  lamps 3, 390  18 

Lighting  electric  lamps 165,463  47 


Total $32 1 ,860  8 1 


LIABILITIES. 

Mitchell-Vance  Co. — Ornamental  lamps $360  00 

E.  P.  Gleason  Mfg.  Co. — Viaduct  lamps 54  00 

Welsbach  Lighting  Co. — Lamps  at  Casino 36  00 

John  Early*s  Sons — Boulevard  globes 385  50 

$835  50 
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Exhibit  *«B.'* 

Summary  of  the  appropriation  for  "  L4unps  and  Lighting  for  1900,   boroughs  of  ManihattaB 
and  The  Bronx/'  showing  the  amounts  drawn  on  voachers  during  the  quarters  ending  March  31 
and  June  30,  with  outstanding  liabilities  and  balance  to  the  credit  of  the  appropriation: 
Amount  of  appropriation,    "  Lamps  and  Lighting,  boroughs  of  Manhattan  and 

The  Bronx,  1900  " $1,310,000  00 

Amount  of  vouchers  drawn  first  quarter $325,863  03 

Amount  of  vouchers  drawn  second  quarter 321,860  81 

OutsUnding  liabilities 835  50 

648,559  34 

Balance  against  which  no  vouchers  have  been  drawn $661,440  66 


Exhibit  "C." 

Summary  of  the  Lamp  Account,  showing  the  number  of  new-  lamps  lighted,  old  lamps 
relighted  and  lamps  discontinued  by  each  gas  and  electric  light  company  daring  the  quarter  ei>ding 
June  30,  1900 : 


Borough  0/  Manhattan. 
Gas  Lamps. 
Consolidated  Gas  Company,  Branch  i — 

Number  of  lamps  lighted  March  31,  1900 

Number  of  new  lamps  lighted  during  the  quarter , 

Number  of  old  lamps  relighted  during  the  quarter 

Less  lamps  discontinued  during  the  quarter 

Less  gas  lamps  discontinued  on  account  of  electric  lights 

N  umber  of  lamps  I'ghted  June  30,  1900 

Consolidated  Gas  Company,  Branch  2 — 

Number  of  lamps  lighted  March  31,  1900 ^ 

Number  of  old  lamps  relighted  during  the  quarter 

Less  lamps  discontinued  during  the  quarter 

Less  lamps  discontinued  on  account  of  electiic  lights.... 

Number  of  lamps  lighted  June  30.  X9oa 


1.758 


6 
•9 


966 

7 


a 
«3 


i»7fi3 


973 


i,r«8 


9SS 


43 


^cmsolidated  Gas  Company,  Branch  3 — 

Nnmber  of  lamps  lighted  March  31,  1900 

Number  of  old  lamps  relighted  during  the  quarter. 

L«ss  lamps  discontinued  during  the  qturter 

LiCss  gas  lamps  discontinued  on  account  of  electric  lights 

Number  of  lamps  lighted  June  30,  190c 

onsolidated  Gas  Company.  Branch  4 — 

Number  of  lamps  lighted  March  31.  1903 

Number  of  new  lamps  lighted  during  the  quarter 

Number  ol  old  lamps  relighted  during  the  quarter 

Less  hunps  discontinued  during  the  quarter 

Less  lamps  disconiinued  on  account  of  electric  lights 

Number  of  lamps  lighted  June  30,  1900 

loosolidated  Gas  Company,  Branch  6 — 

Number  of  bmps  lighted  March  3c,  1900 

Number  of  new  lamps  lighted  during  the  quarter 

Number  of  old  lamps  relighted  during  the  quarter 

Error  in  count 

Less  lamps  discontinued  during  the  quarter 

Less  lamps  ducontinued  on  account  of  electric  lights 

Number  of  lamps  lighted  June  30, 1900 

Toul  number  of  lamps  lighted  by  Consolidated  Gas  Company 

New  Amsterdam  Gas  Company — 

Number  of  lamps  lighted  March  31,  1900 

Number  ofold  lamps  relighted  during  the  quarter 

Less  gas  lamps  discontinued  on  account  of  electric  lights 

Number  of  lamps  lighted  June  30, 1900 

Scaadard  Gas-light  Company,  Madison  Sqiure  Branch — 

Number  of  lamps  lighted  March  31, 1900 

Number  ofold  lamps  relighted  during  the  quarter 

Less  bmps  discontinued  on  account  of  electric  lights 

Number  oi  lamps  lighted  Jtme  30,  1900 


i.3«3 

4 

II 

3.538 

»5 

36 

41 

6,8i6 

a6 
5 


605 


6,886 


3.»99 
53 


606 

•3 


i.ooS 


3.a97 


6,87s 


13.861 


3.Mfr 


383 


44 


Standard  Gaslight  Company,  Harlem  Branch- 
Number  of  lamps  lighted  March  31, 1900 

Less  lamps  discontmued  during  the  quarter 

Less  lamps  discontinued  on  account  of  electric  lights , 

Number  of  lamps  lighted  June  30,  1900 

Total  number  of  lamps  lighted  by  Standard  Gas  Light  Company., 

Borough  0/  The  Bronx. 
Central  Union  Gas  Company — 

Number  of  lamps  lighted  March  31, 1900 

Number  of  new  lamps  lighted  during  the  quarter 

Number  of  old  lamps  relighted  during  the  quarter , 


Less  lamps  discontinued  during  the  quarter 

Number  of  lamps  lighted  J  une  30,  1900 

Northern  Union  Gas  Company — 

Number  of  lamps  lighted  March  31,  1900 , 

Number  of  new  lamps  lighted  during  the  quarter. . 
Number  of  old  lamps  relighted  during  the  quarter. 


SO 
3 


9,86B 
43 

4 


Less  lamps  discontinued  during  the  quarter 

Number  of  lamps  lighted  June  30,  1900 

Yonkers  Gas-light  Company- 
Number  of  lamps  lighted  March  31 ,  1900W 

I^ss  lamps  discontinued  during  the  quarter 

Number  of  lamps  lighted  June  30,  1900 

Total  number  of  gas  lamps  lighted  June  30, 1900 

Naphtha  Lamps. 
Borough  0/  Manhattan. 
New  York  and  New  Jersey  Globe  Gas- light  Company,  Limited— 

Number  of  lamps  lighted  March  31,  1900.  Central  Park 

Number  of  lamps  lighted  March  -;i.  1900,  Riverside  drive 

Number  of  lamps  lighted  March  31,  19C0,  Momingside  avenue.  West.. 
Number  of  lamps  lighted  March  31,  1900,  Momingside  Park 


«3a 
«5 


Number  of  new  lamps  lighted  in  quarter.  High  Bridge  Park. 
Number  of  lamps  lighted  June  30,  1900 


Borough  fi/  The  Bronx. 
Hew  York  and  New  Jersey  Globe  Gas  light  Company,  Limited  — 
Number  of  lamps  lighted  March  31,  1900,  Woodlawn  Heights. 
Number  of  lamps  lighted  March  3?,  1900.  Wake6eld 


36 
143 


».793 


i,4aa 

6 


i.«i 


«.9«S 
81 


73« 
«4 


Ml 


71I 

«4.«7 


979 
«4 


45 


ew  York  and  New  Jersey  Globe  Gas-light  Company,  Limited— 

N  umber  of  lamps  lighted  March  31,  1900,  Eastcheater 

95 
264 
'53 
«39 
18 
^ 
94 
34 
^7 
7a 
59 
61 

84 

a 
6 

X.308 
8 

Namber  of  lamps  lighted  March  31,  1900,  Williamsbridge 

Kumbcr  of  lamps  lighted  March  31, 1900,  Bronx  and  Pelham  parkway 

Number  of  lamps  lighted  March  31,  1900,  Bronx  Park 

Number  of  lamps  lighted  March  31,  1900,  Cedar  Park 

Number  of  lamps  lighted  March  31, 1900,  Claremont  Park 

Number  of  lamps  lighted  March  31,  X900,  Crotona  Park 

Number  of  lamps  lighted  March  31,  1900,  Gun  Hill  road 

Number  of  lamps  lighted  March  31,  1900,  Mosholu  parkway 

Number  of  lamps  lighted  March  31,  1900,  Mosholu  avenue 

Number  ol  lamps  lighted  March  31, 1900,  St.  Mary's  Park 

Number  of  lamps  lighted  March  31,  1900,  Van  Conlandt  Park 

Number  of  lamps  lighted  March  31,  1900,  Washington  Bridge  Park 

Number  of  new  lamps  lighted  in  quarter,  Williamsbndgc 

Number  of  new  lamps  lighted  in  quarter.  Wakefield 

ao 

3 

Less  discontinued  in  quarter,  Wakefield 

x,3i6 

Less  discontinued  in  quarter,  Bronx  and  Pelham  parkway 

,,     1 

433 
8 
8 

..^« 

ToUl  number  of  lamps  lighted  June  30.  xooo 

Wbijbach  Naphtha  Lamps. 
Welsbach  Street  Lighting  Company  of  America- 
Number  of  bmps  lighted  March  31, 1900,  Central  Park 

I       1.507 

i 

Number  of  lamps  lighted  March  31,  1900,  Riverside  drive 

1 
1 

Number  of  lamps  lighted  March  31,  1900,  West  One  Hundred  and  Twenty- 1 
second  street ( 

Number  of  new  lamps  lighted  in  quarter,  Wakefield 

879 
16 

449 

Total  number  of  Welsbach  naphtha  lamps  June  30,  1900 

Elbctric  Lamps. 
Borough  0/  Manhattan. 
Brash  Electric  Illuminating  Company- 
Number  of  lamps  lighted  March  31. 1900 

45r 

Number  of  new  lamps  lighted  during  the  quarter 

Niunber  ol  lamps  lighted  June  30,  1900 

453 
3 

Edison  Electric  Illuminating  Company- 
Number  0!  lamps  lighted  March  31, 1900 

«9$ 

Number  of  new  lamps  lighted  during  the  quarter 

456 

Less  lamps  discoodoued  during  the  quarter 

Number  of  lamps  lighted  June  30, 1900 

45S 

46 


Hnrlen  Lighting  Company— 

Number  of  lamps  lighted  March  31, 1900 

Number  of  lamps  lighted  June  30,  igco 

Manhattan  Electric-light  Company- 
Number  of  lamps  bghted  March  31,  1900 

Number  of  lamps  lighted  June  30,  1900 

Mount  Morris  Electric-light  Company- 
Number  of  lamps  lighted  March  31, 1900 

Number  of  incandescent  lamps  lighted  March  31, 1900 

Number  of  old  lamps  relighted  during  the  quarter 

Less  lamps  discontinued  during  the  quarter 

Number  of  lamps  lighted  June  30,  1900 

Borough  0/  Tkt  Bronx. 
North  River  Electric  Light  and  Power  Company- 
Number  of  lamps  lighted  March  31, 19C0 

Number  of  new  lamps  lighted  during  the  quarte- 

Number  of  lamps  lighted  June  30,  1900 

Bronx  Gas  and  Electric  Company- 
Number  of  lamps  lighted  March  31,  1900. 

Number  of  lamps  lightf  d  June  30,  1900 

Pclham  Electric  Light  and  Power  Company- 
Number  of  lamps  lighted  March  31,  1900 

Number  of  lamps  lighted  June  30,  1900 

Eastchcster  Electric  Company- 
Number  of  incandescent  lamps  lighted  March  31,  1900 

Number  of  arc  lamps  lijihied  March  31,  1900 

Number  of  lamps  lighted  June  30,  1900 

Total  number  of  electric  lamps  lighted  June  30, 1900. 


9» 


7IX 


6t3 
4« 


^t6 


980 


593 


86 


68 


9«* 


S9J 


«9 

4.558 
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RECAPITULATION. 


er  of  gas  lamps  lighted  March  31,  1900 

>er  of  naphtha  lamps  lighted  March  31,  1900 

»er  of  electric  lamps  lighted  March  31,  1900 

»cr  of  Welsbach  naphtha  lamps  lighted  March  31,  1900.. 


)er  of  new  gas  lamps  lighted  during  the  quaner 

t>er  of  new  naphtha  lamps  lighted  during  the  quarter 

ber  of  new  electric  lamps  lighted  during  the  quarter 

ber  of  new  Welsbach  naphtha  lamps  lighted  during  quarter. . 


ber  of  old  gas  lamps  relighted  during  the  quarter  . . . . , 
ber  of  old  electric  lamps  relighted  during  the  quarter. . 


gas  lamps  discontinued  during  the  quarter 

naphtha  lamps  discontinued  during  the  quarter 

gas  lamps  discontinued  on  account  of  electric  lights  . 
electric  lamps  discontinued  in  quarter 


Total  number  of  lamps  lighted  June  30,  1900. 


a4,a86 

1,587 

4.538 

449 


128 


,38 


z66 


30,860 


65 


31.098 


338 

30,770 
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Exhibit 


Statement,  giving  the  illuminating  power,  in  candles,  of  the  gases  supplied  to  the  City  hy 
observations  at  the  Photometrical  Rooms  of  the  Department  of  Public  Buildings,  Lighting  and 


April . 
May.. 
June.. 


East   Rivbr  Gas 
Company. 


CONSOUDATBD    GaS    |    CoNSOLIDATBO  GaS 

Company,  Company. 

Branch  i.     i     Branch  a. 


in  Candles. 


llluminarinf;  Power 
in  Candles. 


i  ! 


■I- 


if 

2 


I     X 


"1" 


o 


•    a8.3o  ,  31.58      30.59  ;  25.71  I  98.66 

!       I        '       I  I 

.    a8.54  ■  29.72      28.98     24.48  25.56 

.'  25.52  :  28.04      36.77  '  23.20  j  26.12 


I- 


I 


26.58 
25.19 
23.78 


Distance      from  (  1 


Gai   Works,  r  I  i.39  miles. 

Union 


Testingbumer..]!     ^^^'^jf^j'^.^ 


X.86  miles. 

Bray's  Slit  Union 
No.  7. 


IlIuminatiDg  Power 
in  Candles. 


CoNSOLXxxATn)  Gas 
CoMrAinr, 
Bkamcu  3. 


lUuminatiiic  Power 
in  Candles. 


«i 

M 

V 

,e 

M 

^ 

X 

23.61 

97. CO 

23.26 

•7.36 

33-44 

95.0a 

2 


95.06  95.81 
94.79  I  »6.34 
94.09  j  a6.i6 


98.96 


97.63 

»7.49 
96.90 


1.60  miles. 

Bray's  Slit  Unio 
No.  7. 


3.84  miles. 

Bray's  Slit  Unioo 
No.  7 
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several  gas-light  companies  during  the  quarter  ending  June  30,   1900,  as  shown  by  the   daily 
^lies. 


:.?<soui  D ATKD  Gas 
Company, 
Bkanch  4. 


luminatins;   Power 
in   Candles. 


Consolidated  Gas 
Company, 
Branch  6. 


Equhable  !  Standard 

Gas-light  Company.    Gas-ught  Company. 


Illuminating  Power 
in  Candles. 


2 

V 

> 

< 


lUumi-iating  Power 
in  Candles. 


o 


I     -^ 


a^.96  38.60  '  33.36 
29.48  ,  78.80  aa.a2 
27.44      36.66      22.64 


34.84 

=5-54 

34.00  i  33.38 


c 

> 
< 

34.  13 
34.39 


3.79  miles. 

Bray'j  Slit  Union 
No.  7. 


1.05  miles. 

Bray's  Slit  Union 
No.  7. 


■} 


so 


DOCUMENT  «'  E." 

Department  of  Public  Buildings,  Lighting  and  Supplies, 

Electrical  Bureau — Boroughs  of  Manhattan  and  The  Bronx 

Nos.  13  to  21  Park  Row, 

New  York,  July  2,  1900, 
Hon.  Henry  S.  Kearny,  Commissioner  : 

Sir — I  submit  herewith  a  report  of  work  done  by  the  Electrical  Bureau  of  this  Department 
for  the  second  quarter  ending  June  30,  1900  : 

Applications  received  for  inspection  of  interior  wiring 3.9i8 

Applications  closed 3>774 

Balance  open 1,395 

Certificates  issued  for  interior  wiring 3f 5^9 

Permits  issued  for  signal  wires 696 

Permits  issued  for  electric  lighting 180 

Permits  issued  to  reset  poles 6 

Permits  issued  for  pole  lines 16 

Permits  issued  for  cables 858 

Permits  issued  for  city  lamp-posts 10 

Permits  issued  for  subsidiary  connections 996 

Total  number  of  permits  issued  for  outside  electrical  work 2,762 

Complaint  notices  issued 798 

Complaint  notices  attended  to 810 

Balance  receiving  attention 564 

Number  of  incandescent  lamps  covered  by  certificates 106,350 

Number  of  arc  lamps  covered  by  certificates 976 

Number  of  generators  covered  by  certificates 25 

Killowatt  capacity  of  generators  covered  by  certificates Ii94i 

Number  of  motors  covered  by  certificates I>457 

Horse-power  capacity  of  motors  covered  by  certificates 3«734A 

Total  number  of  inspections  made  by  16  men 16,613 

The  inspectors  have  removed  75,950  feet  or  14.384  miles  of  overhead  wires  without  any  addi- 
tional expense  to  the  City. 

Respectfully  submitted, 

FRANK  E.  BROWN,  Chief  Inspector. 


SI 


DOCUMENT  "F; 

City  of  New  York, 
Department  of  Public  Buildings, 
Office  of  Assistant  Engineer- 
New 
Iloft.  Henry  S.  Kearny,  Commissioner  : 


►RK,  ) 

s,  Lighting  and  Supplies,  f 
:— Nos.  13-21  Park  Row,  ( 
EW  York,  July  27,  1900.         J 


Sir — In  accordance  with  your  instructions,  I  submit  herewith  a  report  of  the  transactions  of 
this  ofHce  for  the  quarter  ending  June  30,  1900. 

Kour  men  have  been  employed  in  office,  laboratory,  draughting  room  and  general  outside 
inspection. 

In  the  lalx>ratory  additional  apparatus  has  been  installed  for  the  analysis  of  coal,  and  daily 
tests  of  cement  have  been  in  progress — Brst  of  samples  secured  from  16  car-load  shipments,  and 
later  of  the  same  cement  as  delivered  in  small  lots  for  use  by  the  Department.  A  summary  of 
the  average  results  obtained  follows  in  tables  marked  "  A,"  **  B  **  and  «*C.'* 

The  work  of  the  draughting  room  has  included  checking  up  the  detail  maps  of  the  city  street 
lamps  and  making  up  of  special*  plans  sh  iwing  proposed  changes  and  improvements  in  street 
lighting  of  Manhattan  and  The  Bronx. 

Maps  of  the  several  boroughs  have  been  corrected  up  to  June  30,  1900,  and  show  the  light- 
ing system  of  the  City  as  follows  : 


Manhattan. 

Thb  Bronx. 

1.669 

68 
5.368 

'.304 

9 

Brcx)klvn. 

QUBENS. 

Richmond. 

TOTAl- 

a,8a8 

4a 

14,901 

3.905 

279' 

449 

4.613 

10,987 

9,506 

304 

3,033 
X40 

3,810 
143 
673 
305 

454 
3.4^0 

100 

".538 

3.7«o 
35.066 

6553 

3,559 

756 

Incandescent  electric 

Gas 

Welsbach  sas 

Naphtha 

Welsbach  naphtha 

Kerosene .  ..-T.t---tT.TT.T 

Total 

39,363 

8.404 

18,410 

7.093 

4.014 

60,389 

In  the  lighting  of  the  principal  public  buildings  using  only  gas,  the  following  table,  marked 
*«  D,"  shows  a  saving  daring  the  quarter  of  over  2,000,000  cubic  feet  or  39  per  cent. 

General  outside  inspection  has  resulted  in  discontinuing  118  gas  lamps  near  arc  lights  and 
saving  about  $2,000  per  year. 


Very  respectfully, 

FRANK  D.  LEFFINGWELL. 
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Table  **A." 
Sho7ving  Results  of  Neat  Cement  Tests, 


Ultimate  Tensile  Strength  in  Pounds  per  Square  Inxh. 

Trmperatukb. 

Pkr  Cent. 

OF 

Water. 

KBAT. 

Air.          1       Water. 

24  hours.     .       7  days. 

28  days. 

2  months.    '     3  months. 

70.2                   70.4 

23.5 

390 

.... 

.... 

69.8 

67.3 

93 

675 

.... 

.... 

67.4 

68 

22.5 

.... 

800 



.... 

66.2 

66. a 

2X.6 

....         i 

821.7 

.... 

65.4        i          6s 

21.4 

....         1 

796 

Tahle  **B." 
Showing  Results  of  i  to  '^  Sand  Mortar  Tests, 


Temi'erature. 


Air. 


71.6 
70 


Water. 

71-5 

6y 


Pek  Cent. 

OK 

Water. 


Ultimate  Te.ssile  Strength  in  Pounds  per  Square  Inch. 


I    to    3   STANDARD  QUARTZ   SAND. 


7  days. 
»65 


Table  "C." 
Sho^oing  General  Results, 

Average  time  of  initial  set,  in  minutes 124 

Average  time  of  hard  set,  in  minutes 252 

Average  per  cent,  passing  No.  50  sieve ^^,  i 

Average  per  cent,  passing  No.  74  sieve ^^  6 

Average  per  cent,  passing  No.  icx)  sieve ^2.1 

Pats  tested  showed  no  signs  of  checking  or  disintegration. 


S3 


Table  "D/* 

Comparative  Statement^  Showing  Consumption  of  Gas  in  Principal  Public  Buildings  Lighted 

Only  by  Gas  during  Second  Quarter, 


Building. 


Brown  Stone  Building 

Harlem  Court  house 

County  Court-house 

Clock  Tower.Third  District  I 
Court-house. | 

Eftgin-'-houses. 

Hi^^h-water  Service  Pump-  i 
iiic  SiatioD.One  Hundred  |- 
aod  Seventy-ninth  "Street.  \ 

Hij;h-vB-ater  Service  En- 1 
ginc-oouse,Nmciy-eighih  > 
street ) 

Ju'L 
County  Jail 

Afarkets. 

C.itharinc 

Centre 

Clinton 

Fulton 

Jefferson 

Tompkins 

Union 

Washington 

Totals 

A  total  saving  of. . . . 


1894. 


Cu.  Ft. 
216,500 
117,600 

1,822,100 
943,600 


3,199,800 


4x3,800 


354,600 


46,000 
107,300 
169,800 

542.900 
71,300 

163,400 
17.000 

708,900 


1,835.500 


1895. 

Cu.  Ft. 
97,100 

124.600 
1,585.100 

300,600 


2,107  4C0 


1896. 


Cu.  Ft. 
68,400 

145.000 
1,657,000 

1 10.300 


1,980.600 


1897. 


AVBRAGB. 


Cu.  Ft. 
315,100 

163,100 

1,533.700 

147,300 


Cu.  Ft. 

149.300 

137,600 

X. 647, 000 

200,400 


1900. 

Cu.  Ft. 
137,900 
171,800 

z, 109,800 
109,200 


11 
CO  2 

Per 
Cent. 


J- 


3,049,200  !     3.134,300        1.5x8,700      38.9 


333,300 


46,000 

76,400 
i5T,8oo 
509,300 

97,200 
173.400 

13,900 
682,000 


x,74u,coo 


398,6^0 


51,300 
1 40,600 
154.500 
522,100 

99.400 

213,OCO 

2,300 
647,700 


536,xoo  !    536,100  ;    446,400 
399,70-«     4i6,foo  i    343.0-0 


952,100  .    789,400  I  17.1 


463,800     337. too 


1,830.900 


53.300  I 
x8x,6oo 
129,900  I 
524,800 

88.800  I 
243,800  ' 

644. coo 


49,200 
136,500 

I5».500 
524.800 

8^,200 
198,300 

15,000 
670,800 


44,800 
6,6o3 

142,900 
66,300 
7X,8oo 
37,400 
10.700 

219,400 


1,85c, 700  ;      1,825,200 


589,800 


i6.6 


67.6 


5,248,703  I      3,178,900 


2,06^,800  cubic  feet. 


DOCUMENT   "G." 


City  of  New  York— Borough  of  Brooklyn,  ^ 

Department  of  Public  Buildings,  Lighting   and   Suppubs,  ?■ 

July  12,  1900.  y 

If.  Henry  S.  Kearny,  Commissioner  of  Public  Buildings^  Lighting  and  SuppHet »        ^^ 

hattan,  New  York,  N.  Y.  : 

Dear  Sir — I  send  here^%ith  a  report  of  the  operations  of  the  Department  of  Public  ^^^' 

igS  Lighting  and  Supplies,  Borough  of  Brooklyn,  for  the  quarter  ending  June  30,  190^^ 

6II0WS : 

V^ery  respecl fully, 

JAMES  J.  KIRWIN,  Deputy  Commissioner. 


Statement,  Showing  the  Amount  of  Requisitions  Forwarded  to  the  General  Of^''^'^ 
for  Transmission  to  the  Finance  Department. 

Salaries — Deputy,  Clerks,  Laborers,  Cleaners,  Janitors  and  Employees $41,680^ 

Supplies  and  Repairs SOjlT^- 

Lamps  and  Lighting 243,558 

Contingencies    I17 

Total $315*527 


%^ 


None. 
None. 


Contracts  Entered  Into. 
Contracts  Completed. 


Supplies  and  Repairs. 
Statement  ot  repairs  to  and  supplies  for  the  various  public  buildings,   for  which  orders 
been  issued  during  the  quarter : 


Borough  Hall — 

Plumbing 

Rental  of  watchmen^s  registers. 

Shades 

Steam  fitting 


Borough  Hall- 
Awnings  S8  00 

Carpenter  work 537  00 

Clocks,  winding  and  repairing, . .  12  50 

Disinfectants 20  00 

Electrical  work  and  supplies.  ...  120  co 

Engineers'  supplies 48  15 

Furniture,  carpets,  etc 771  35 

Gas  fixtures 3  50 

(blazing 28  14 

Ice 109  50     Municipal  Building — 


$94  ^^ 
2000 

SI  75 
21 50 


Telephone  service 450  00 


Tiling. . 
Towels. 


30  CO 
12  24 


♦2,549  17 


Ironwork 

Locksmithing.. . 
Moving  pictures. 


8  00  '■  Awnings 

17  CO  Boiler 

5  00  Books,  Directories,  etc 

I  25  !  Carpenter  work 

180  00  I  Clocks,  winding  and  repairing  , 
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AL^ici|)tl  Building— 

^oaLl,   75  tons 

disinfectants 

draughtsmen's  materials 

^^ectrical  work  and  supplies 

Elevator  repairs 

^ttginccrs*  supplies 

Furniture,  carpets,  etc 

Gas  fixtures 

Glazing 

Hardware 

Ice 

^'^^nwork 

Janitor's  supplies 

^-^Jc  smithing 

Lumber 

Mason  work 

^^oulaing 

Movi^gs^fe 

^^c^  supplies 

^^^'^ting 

^*^'^ts,oils,  etc 

^^•^tering 

^^^^Ling 

^^tal  of  watchmen's  registers  . . . 

'^^Puiring  bicycles 

^^fing 

Shades 

Steam  fitting 

Telephone  service 

Testing  tools 

Tiling 

Transportation 

Typewriting  machines 

Water  coolers 

Kings  County  Court-house — 

Awnings 

Books 

Carpenter  work 

Clocks,  winding  and  repairing. . . 


♦319  50 

4  00 

165  60 

147  00 

22  00  j 

4805  j 

125  28 

2  50  I 
29  04  I 

53  25  i 
164  25 
44  12  ; 
6  00 

11  «5o  \ 

39  75  ; 
35  00  ■ 

26  00  : 
10  00 

93  43  ' 

47  28  , 

4  00  , 

20  CO  , 

92  74  ' 
15  00 

21  25  I 

131  19 

12  75  j 
225  62  I 
550  00  I 

27  00  ; 

40  CO  ! 

I 
264  CO 

294  50  I 

16  50 1 

i4.095  72  I 


$12   CO 

35  25 
27  24 


Kings  County  Court-house — 

Coal,  250  tons $1, 152  50 

Disinfectants 35  «> 

Electrical  work  and  supplies 28  50 

Engineers'  supplies. 150  91 

Furniture,  carpets,  etc 161  63 

Gas  fixtures 2  30 

Hardware 580 

Ice ...  187  50 

Ironwork 15  15 

Janitor's  supplies 202  65 

Locksmithing 10  50 

Mason  work 140  cx> 

Office  supplies 22  75 

Painting 38  10 

Plumbing 13  57 

Removing  rubbish 45  00 

Rental  of  Watchmen's  registers. . .  20  00 

Roofing 163  40 

Shades 6  00 

Signs I  CO 

Steam-fittins: 754  53 

Telephone  service 500  00 

Typewriting  machines 132  75 

Water  coolers 10  50 

Wood 21  25 


I 
iOc«;o  I 


Hall  of  Records- 
Awnings 

Books , 

Carpenter  work 

Clocks,  winding  and  repairing.  , 

Coal,  150  tons 

Disinfectants 

Electrical  work  and  supplies. . . 

Engineers'  supplies 

Flags 

Furniture,  carpets,  etc 

Gardening 

Glazing 

Hardware 


$3,908  28 


♦15  25 
4  00 

195  50 
12  50 

695  50 
40  80 
30  cx> 

31 70 

59  a> 
178  22 
127  00 

3  00 

4  00 


Hall  of  Records- 
Ice 

Janitor's  supplies 

Locksmithing 

•Office  supplies 

Plumbing 

Rental  of  Watchmen's  registers 

Steam-fitting   

Telephones 

^Vater  coolers 

Kings  County  Jail — 

Awnings , 

Carpenter  work 

Coal,  no  tons 

Disinfectants , 

Gas  fixtures , 

General  supplies 

Insecticides 

Ironwork 

Locksmithing 

Mason  work 

Oils 

Painters'  supplies 

Plumbing 

Roofing 

Rubber  hose,  etc 

Soft  soap 

Steam-fitting 

Straw 

Telephones 


Disciplinary    Training    School    for 
Boys — 

Carpenter  work 

Coal,  60  tons 

Electrical  work 

Engineers'  supplies 

Glazing 

Grading 
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!  Disciplinary    Training    School    for 

J93  75  ■.  Boys- 

97  85  Mason  work 

o  00  Plumbing 

108  00  Repairs  to  ranges  

6220  Roofing 

20  00  I  Steam-fitting 

154  00  i  Telephones 

175  00  !  ^ 

7  45  ^ 

%2  1 2  '^   7  2 

,  '  Storehouse     Department,     Public     Bi 

Lighting  and  Supplies — 

$32  25  ;      ^'locks 

'^64  14  '      Copper  sheets,  rivets,  etc 

511   10        Drugs 

41  60         Electrical  work 

25  67         Hardware  . . . . , 

84  85         Ice  

300  CO  Ladders 

993  00  Painters'  supplies 

36  00  Rental  of  Watchmen's  registers. . 

477  75  Removing  manure 

2  CO  Telephone 

139  00  • 

762    15  :^ 

172   01 

Administration  Buildmc,  Wallabout  M; 
53  00  ** 

105  CO        ^^*^'  3  tons 

4S9  31         Electric  work 

7072         ^^^ 

70  00         Telei^liunes 

$4,741  45  

Board  of  Public  Improvements — 

,       Ice 

Teleplioiies 

$35  ^  

376  So  ^^ 

26  CO 

27  74     Wallabout  Market.  Street  Cleaning — 
72  36         Brooms 

740  00         Oils,  etc 
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Wallabout  Market,  Street  Cleaning- 
Repairs  to  sprinkler $50  00 

Repairs  to  sweeper 38  00 


Department  of  Bridges- 
Copying  presses 

Electric  supplies 

Furniture 


Free  Public  Baths- 
Awnings  

^Ih  supplies 

Brooms 

^*n^nter  work.   . . 


Calki 


ing. 


Chains  . 

^^Ivanizcd  iron  buckets. 
Ice 

Oil.."*  ***    *^  '*y^  *' 

Pai 


*"ting.. 
^^mbing  . 


Stoi 


Tow; 


rage. 


^Vh; 


mg. 


arfage  , 


$105  60  I 

$82  40 

24  00 
159  00 

$265  40 

S50  00 
III  80 

31  50 

312  00 

1,521  00 

21  00 

16  00 

66  87 

3  80 

587  00 

141  38 

410  00 

125  00 

25  00 

$3»422  35 


Horse  Keep,  Wagons,  etc. — 

Board  of  horses $420  00 

Feed,  oats,  hay,  etc 73  42 

f lamess '....,.  1 68  00 

Shoeing i<X)  00 

Transportation,  Deputy  Commis- 
sioner   150  00 

Wagou  repairs,  etc 45  00 

S956  42 
Public  Libraries — 
Central  Branch,  No.  26  Brevoort  place  : 

Carpenter  work $107  95 

Electrical  work 4  00 


Public  Libraries — 
Central  Branch,  No.  26  Brevoort  place  : 

Furniture 

Garden  tools 

Glazing 

Ice 

Janitor's  supplies 

Office  supplies 

Oil 

Water  coolers 


$19  25 

8  50 

12  29 

825 

7  05 

I   50 

3  00 

6  30 

$178  09 

Prospect  Park  Branch,  Litchfield  Mansion  : 

Furniture $126  co 

Water  cooler 8  00 


$13    00 


Eastern   District   Branch,   No.    380  Bedford 
avenue  : 

Carpenter  work S3  5° 

Furniture 7  ^3 

Ice 8  25 

Janitor's  supplies 7  ^5 

Screens 17  cx) 

Step-ladder 4  «> 

Water  cooler 6  30 


553  13 

East  New  York  Branch,  No.  29  Pennsylvania 
avenue  : 

Carpenter  work $2  40 

Furniture 12  co 

Ice 8  25 

Janitor's  supplies 7  05 

Office  supplies 30 

Screens 1700 

Water  cooler 6  30 


S53  30 
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Public  Libraries- 
South    Brooklyn    Branch,    northeast  comer 
Fourth  avenue  and  Forty-eighth  street : 


Carpenter  work.. . 

Furniture 

Ice 

Janitor's  supplies. 

Screens 

Water  cooler 


$8  oo  I 

7  92 
825: 
7  OS  , 
17  00 

6  30', 

♦54  52  I 


Flatbush  Branch,  Caton  avenue  : 

Furniture 

Ice 

Janitor's  supplies 

Lawn  mower 

Rubber  tips 

Signs 

Water  cooler 


♦24  55  ' 
825 

7  05 

6  50 
I  80 

7  00 
6  30 


$61  45 


Bedford  Park  Branch,  Brooklyn  avenue  : 


Furniture 

Janitor's  supplies. 
Office  supplies. . . . 

Signs  

Water  cooler 


$50  00 
7  05 

30 

23  CX) 

6  30 

$86  65 


City  Magistrates'  Courts— 
First  Distrxt  : 

Awnings 

Clocks  

Dibinfeclants 

Electrical  supplies  .  . . . 
Furniture,   carpets,  etc. 

Ice 

Janitor's  supplies 

Locksmithing 

Roofing 

Rubber  mats 


$2  00 
2  50 

20  00 
4  CO 

4  CO 

825 
3856 

5  00 
107  30  I 

18  00  i 


City  Magistrates*  Cottrts— 
First  District : 
Telephone  senrice,  comt-room . 
Telephone  service,  residence. . . 

Second  District : 

Awnings 

Carpenter  work 

Coal,  32  tons 

Disinfectants 

Ice 

Janitor's  supplies 

Telephone  service,  court- room. 
Telephone  service,  residence. . 
Wafer  cooler 


Third  District  : 

Awnings 

Books 

Disinfectants 

Electrical  work 

Ice 

Janitor's  supplies 

Plumbing 

Telephone,  court-room. 
Telephone,  residence. . 


Fourth  District  : 

Awnings 

Books 

Carpenter  work 

Ice 

Janitor's  supplies 

Mason  work 

Plumbing 

Telephone,  court-room. 
Telephone,  residence. . 


♦4360 

25  10 

♦27831 


$2  00 
500 

147  P 

8  00 

S25 

39  5» 

39  15 

25  00 

7  00 

$281  50 


$17  00 

4  00 

40  80 

4  <» 

825 

36  II 

36  75 

3990 

25  cx> 

$211  81 


$2  00 

4  50 

15   OD 
825 

46  99 

30  00 

243  31 

56  95 

25  y> 


U32  y> 


rity  Magistrates'  Coarts — 
Fiftli  Oistrict  : 

A^'Tiings $2  cx) 

Carpenter  work 75  oo 

Disinfectants 4  oo 

Furniture 124  75 

Ice 8  25 

Janitor's  supplies 27  91 

LocksmithiDg 7  00 

Telephone,  court-room 39  90 

Telephone,  residence 12  50 

Sixth  District  : 

Awnings $2  00 

Disinfectants 4  00 

Ice 8  25 

Janitor's  supplies 64  50 

Rubber  mats 18  co 

Telephone,  court-room 40  75 

Telephone,  residence 26  30 

$163  80 

Seventh  District : 

Awnings $2  00 

Disinfectants 8  00 

Ice 8  25 

Janitor's  supplies 38  94 

Telephone,  court-room 37  50 

Telephone,  residence 25  00 

$119  69 

Eighth  District : 

Awnings $2  00 

Carpenter  work 35  00 

Drinking  cups i  35 

Electrical  supplies 24  co 

Furniture,  carpets,  etc 48  00 

Ice 8  25 

Janitor's  supplies 27  32 

Locksmithiog 10  00 
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City  Magistrates'  Courts — 
Eighth  District  : 

Plastering $162  50 

Plumbing 1 75  00 

Telephone,  court-room 43  60 

1^537  02 

Municipal  Courts — 
First  District : 

Awnings $77  50 

Disinfectants. 4  00 

Ice 8  25 

Janitor's  supplies 53  '7 

Wood 4  50 

$'47  42 
Second  District  : 

Awnings $2  50 

Books 950 

Carpenter  work 70  00 

Clocks 5  00 

Coal,  3  tons '3  83 

Furniture,  carpets,  etc 8  00 

Ice : 8  25 

Ironwork 30  00 

Janitor's  supplies $i8  15 

Telephone  service 60  60 

Wood 9  00 

$234  83 
Third  District  : 

Awnings $2  50 

Carpenter  work 50  00 

Coal,  25  tons '  '5  25 

Furniture m  50 

Ice 8  25 

Janitor's  supplies 50  16 

Steam  fitting 16  05 

Telephone  service 5 1  60 

$405  31 
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Municipal  Courts — 
Fourth  District  : 

Awnings 

Furniture 

Ice 

Janitor's  supplies. . 
Telephone  service. 

Fifth  District  : 

Awnings 

Carpenter  work 

Coal,  30  tons 

Ice 

Janitor's  supplies.  . 
Telephone  service. 
Welsbach  burners  . 


$2  50 

42  75 

825 

15  69 

29  80 


Armories — 
Twenty-third  Regiment : 

Plastering 

Roofing 

Telephone  service 


$98  99 


$2  50 

10  00 

138  30 
825 

31  38 
22  65 

11  CO 


$224  08 

Armories — 
Thirteenth  Regiment : 

Carpenter  work $415  cx) 

Coal,  125  tons 576  25 

Mason  work 35  00 

Teleplione  >c^^'ice 50  00 

$1,076  25 

Fourteenth  Regiment  : 

Armorer's  supplies $199  65 

Coal,  50  tons 230  50 

Knj^ineer's  supplies 53  00 

Telephone  service 20  00 

WcKbach  burners 155  45 

$658  60 


Twenty-third  Regiment  : 

Armorer's  supplies S107  20 

Carpenter  work 80  cx) 

Coal,  125  tons 576  25 

Engineer's  supplies 16  21 

Mason  work 25  00 

Oil>,  etc. 23  42 


S60  00 

14400 

45  a> 

$1,077  <* 


Forty-seventh  Regiment : 

Armorer's  supplies $206  35 

Electrical  work ,.  . . .  50  00 

Engineer's  supplies >8  34 

Furniture,  carpets,  etc 253  90 

Paints,  oils,  etc ^33 

Steam-fitting 8  00 

Telephone  service 30  00 


Troop  "C"  : 

Armorer's  supplies $419  27 

Coal,  20  tons '. .  92  20 

Engmeer's  supplies 58  86 

Ironwork 23  65 

Rooting 75  25 

Telephone  service 49  7© 


»7i8  93 


Second  Signal  Corps  : 
Carpenter  work  . . . . 

Coal,  50  tons 

Plastering 

Telephone  service  . . 


»75  oo 

234  50 

60  00 

55  30 

1424  80 

Telephone  service . 


Second  Naval  Battalion  : 

Armorer's  stores 

Boat  tenders 


Third  Battery  : 

Tanbark ^937  50 


S957  50 

♦25   15 

8  40 
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lories — 

econd  Naval  Battalion  : 

Boatswain's  stores 

Coal,  47  tons 

Emergency  tools 

Engineer's  stores 

Furniture,  carpets,  etc  . . 

Galvanized-iron  buckets  . 

Paints,  oils,  etc 

Plumbing , 


S126  21  I 

218  67  ! 
190  00  I 
589  00^ 
565  15  , 
550, 
445  »4  i 
37  00  ' 


Armories- 
Second  Naval  Battalion  : 

Safe 

Telephone  service 

Typewriting  machine  . . 


Headquarters  Second  Brigade  : 
Telephone  service  


SUPPLIES   AND   REPAIRS.— RECAPITULATION. 


rough  Hall 

rpartment  of  Bridges 

sciplinary  Training  School  for  Boys 

all  of  Records 

ings  County  Court-house 

ings  County  Jail 

unicipal  Building 

torehouse,  Department  of  Public  Buildings,  Lighting  and  Supplies. 

ree  Public  Baths 

card  of  Public  Improvements 

ublic  Libraries,  Central  Branch 

•'  Eastern  District  Branch 

"  East  New  York  Branch  

•*  South  Brooklyn  Branch 

Flatbush  Branch 

'  *  Prospect  Park  Branch 

Bedford  Park  Branch 

Vallabout  Market,  Administration  Building 

Vallabout  Market,  Street  Cleaning 

lorse  Keep,  Wagons,  etc 

jmories.  Thirteenth  Regiment 

'-        Fourteenth  Regiment 

* '        Twenty-third  Regiment 

"        Forty-seventh  Regiment 

**        Troop  **  C  *' 

*'        Second  Signal  Corps 

Third  Battery 

'•        Second  Naval  Battalion 

ead quarters  Second  Brigade 

ity  Magistrate's  Court,  First  District 

••  *'  Second  District 


S95  50 
38  90 
130  50 

$2,475  12 


$20  00 


$2,549  «7 

265  40 

1,725  50 

2,123  72 

3,908  28 

4,741  45 

4,09s  72 

229  62 

3,422  35 

54  20 

178  09 

53  13 

53  30 

54  52 
61  45 

134  00 
86  65 
84  98 

105  60 

956  42 

1.076  25 
658  60 

1.077  08 
655  92 

718  93 
424  80 

957  50 
2,475  12 

20  00 
278  31 
281  50 
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City  Magistrate's  Court,  Third  District . . 

"  Fourth  District.. 

Fifth  District... 

"  *'  Sixth  District... 

"  "  Seventh  District. 

"  "  Eighth  District  . 

Municipal  Court,  First  District 

*'  Second  District 

"  Third  District 

"  Fourth  District 

"  Fifth  District 


Total $36,384  " 


$211  81 

43230 

301 31 

16380 

119  69 

537  « 

1474a 

23483 

40531 

9899 

22408 

$36,384  " 

Changes  in  the  number  of  lamps  of  all  and  each  kind  made  during  the  quarter  ending  yutuy^  1900. 


Electric  lights  . . . 

Gas  lamps 

Welsbach  lamps. . 
Naphtha  lamps.. 


Burning 

April   z, 

1900. 


4.603 

11,015 

2,327 

304 


New  Lamps. 


87 
181 


EXTINGUISHSD. 


"5 


BUKNIKC 

JUN«  30^ 

I9OOU 


4.6«3 

10,987 

3,506 

304 


Exterior  Conductors  and  Subway  Construction. 


Overhead  wires 

Underground  conductors  . 
Subway  construction 


Total  . 


Api'Licatioks     j         Permits 

RPCBIVRD.  I  GrANTBD. 


Number  of  miles  of  overhead  wire  removed. 


Poles. 


Iron. 


Number  of  poles  erected. . . 
Number  of  poles  removed . 

Increase 


72 


Wood. 


813 
394 

4x9 
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Permits  Granted  to  Companies. 


Brooklyn  Heights  Railroad  Company 

Omey  Island  and  Brooklyn  Railroad  Compiny 

JEdison  Ellectric  Illuminating  Company 

Flatbuah  Gas  Company 

New  York  and  New  Jersey  Telephone  Company.  . . . 

Police  Department 

Postal  Telegraph  and  Cable  Company 

Stock  Quotation 

Western  Union 

Total 


ovbrhbad 
Wires. 


55 

a 

384 

38 

1. 04  4 


^558 


Subway  Con- 
si  ruction. 


MI 

5 

43 


189 


Undbr- 

GROUND 

Conductors. 

MiLBS  OF 

Wire 
Removrd. 

7.70 

None 

»3 

6.95 

5 

X.X3 

30 

3a. 60 

I 

None 

''  None 

.... 

.xo 

5 

83.6,6 

72.096 


Number  of  applications  received  (interior  wiring) i»304 

Number  of  certificates  granted  (interior  wiring) I»i85 

Covering  incandescent  lamps 28,764 

Covering  arc  lamps i»330 

Covering  horse  power  motors 8,209^^ 

Covering  K.  W.  generators 263 

Covering  K.  W.  (miscellaneous  appliances) 150 

Number  of  inspections  made  (interior  wiring) 2,869 

Number  of  meters  certified,  routine 1,886 

Number  of  meters  proved  (on  complaint)  and  sealed 26 

Number  of  meters  proved  (on  complaint)  and  rejected 11 

Number  of  photometric  tests  of  illuminating  gas 4 


DOCUMENT   "H.*' 

Department  of  Public  Buildings,  Lighting  and  Supplies,        j 
Deputy  Commissioner's  Office— Borough  of  Queens,  >- 

Jamaica,  July  2,  1900.         ) 

JF/ifn,  Henry  S.Kearny,  Commissioner,  Ptiblic  Buildings,  Lighting  and  Supplies,  No. 21  Park 
Row,  New  York  City  : 

Dear  Sir— Herewith  attached   I  have   the   honor   to   submit   the  quarterly  report  of  the 
I>epartment  of  Public   Buildings,  Lighting  and  Supplies,  Borough  of  Queens,  for  the  quarter 

ending  June  30,  1900. 

Respectfully  submitted, 

JOEL  FOWLER,  Deputy  Commissioner. 
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Quarterly  Report — Department  of  Public  Buildings,  Lighting  and  Supplies,  Borough 
OF  Queens,  for  the  Quarter  ending  June  30,  1900. 

accounting  department. 
Through  the  general  office,  requisitions  were  made  on  the  Finance  Department,  during  the 
quarter,  chargeable  against  the  several  appropriations,  as  follows  : 

"Salaries  of  Deputy  and  Employees,'*  1900 — 

April $3»330  64 

May 3,134  30 

June 3,11830 

$9,583  24 

"Supplies  and  Repairs,**  1900 — 

April $1*864  63 

May 5,658  19 

June 2,566  48 


'*  Lamps  and  Lighting,"    1900 — 

'      April $23,731  90 

May 33.553  71 

June 19,896  1 1 


10,089  30 


77,iSi  72 


'  Contingencies,  *  *   1 900 — 

April 192  72 

Total '. $97,040  98 


Okdkrs  Issued. 
Orders  were  issued  for  supplies  and  repairs  to  the  various  departments,  offices  and  buildings 
during  the  (juarter  ending  June  30,  1900,  showing  the  estimated  expenditures,  as  follows  : 

Coa/  and  Wood — Fuel, 
Apr.    2.  Village  Hall,  Far  Rockaway $28  00 

Carpets   {LinoUum^   ^"gs^  cU.). 
May      2.  Municipal  Court,  Newtown 

Copying  Presses. 

Apr.  27.  Department  of  Street  Cleaning,  Long  Island  City 

June    14.   Board  of  Public  Improvements,  Long  Island  City 


Fitting   Up  Offices. 
Apr.    2.  Department  of  Assessments  and  Arrears,   Long  Island  City. 

"       2.  Department  of  Finance,  Long  Island  City 

**       2.  Department  of  Sewers,  Long  Island  City 


$96 

00 

$39 

00 

39 

00 

$78 

00 

$125 

00 

300 

00 

174 

00 
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Apr.     2.   Department  of  Water  Supply,  Long  Island  City $350  00 

May   16.   Department  of  Health,  Jamaica ^ 20  00 

I969  00 

Furniture^ 

Apr.     2.   Municipal  Court,  Jamaica $15  cx> 

*  •        2.    Department  of  Sewers,  Long  Island  City 70  00 

2.  Commissioner  of  Jurors,  Long  Island  City 175  00 

* '         2.   Department  of  Sewers,  Long  Island  City 90  00 

" '        2.   Bureau  of  Licenses,  Long  Island  City 20  00 

'*      10.   Health  Department,  Jamaica 7  00 

•  *      10.  Finance  Department,  Long  Island  City 70  00 

**      17.  Municipal  Court,  Jamaica 47  00 

**      17.  Municipal  Court,  Newtown 47  00 

'*      17.  Department  of  Highways,  Long  Island  City 13  00 

'*      17.   Department  of  Finance,  I^ng  Island  City 13  00 

*•      27.   Department  of  Street  Cleaning,  Long  Island  City 65  00 

May     I.  Surrogate's  OflBce,  Jamaica 37  80 

**        I.  Municipal  Court,  Jamaica 40  00 

**       2.  Municipal  Court,  Long  Island  City 86  00 

**     29.   Department  of  Street  Cleaning,  Long  Island  City 1900 

**     29.  Department  ot  Highways,  Far  Rockaway 60  cx> 

"     29.  Finance  Department,  Long  Island  City. . ., 12  00 

June   2.   Finance  Department,  Long  Island  City 78  00 

**       8.  Department  of  Street  Cleaning,  Long  Island  City 85  00 

**       8.  Department  of  Sewers,  Long  Island  City 12  00 

*•     14.  Board  of  Public  Improvements,  Long  Island  City 115  00 

**     14.  Finance  Department,  Long  Island  City 12  00 

**     20.  Office  of  President  of  Borough,  Long  Island  City 5  00 

**     20.  Department  of  Assessments  and  Arrears,  Long  Island  City 5  00 

••     21.  Municipal  Court,  Newtown,  Long  Island  City 50  00 

$1,248  80 
Janitor* s  Supplies, 

Apr.     2.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica $20  00 

"        2.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica 50  c» 

**      17.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica 25  c» 

May     2.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica 60  00 

**        2.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica 4  20 

"      29.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica 38  25 

June  14.  Department  of  PubUc  Buildings,  Lighting  and  Supplies,  Jamaica 10  00 

$207  45 
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Law  Bocks, 

Apr.     2.  Municipal  Court,  Jamaica $421  00 

"       2.  Municipal  Court,  Newtown 421  00 

*•       County  Court,  Long  Island  City 63  00 

$905  00 
Plumbing^  etc. 

June    2.  Town  Hall,  Jamaica $165  00 

Repairs  to  Buildings. 

Apr.     2.  Municipal  Court,  Jamaica $50  00 

•*       2.  Town  Hall,  Newtown 100  00 

**       2.  Town  Hall,  Flushing 25  00 

"       2.  Municipal  Buildings,  Long  Island  City 100  00 

"       2.  Town  Hall,  Jamaica 35  00 

**       2.  Town  Hall,  Jamaica 150  oa 

'*       2.  Hackett  Building,  Long  Island  City 35  00 

"       2.  Village  Hall,  Far  Rockaway 164  50 

"       2.  County  Building,  Long  Island  City 100  00 

*'     30.  County  Building,  Long  Island  City 475  00 

"     30.  Armory,  Flushing 75  00 

May    2.  County  Building,  Long  Island  City 890  co 

**       2.  Town  Hall 18850 

**       2.  Armory,  Flushing 159  25 

'*       2.  Town  Hall,  Newtown 70  00 

"       2.  Village  Hall,  Far  Rockaway 25  00 

'*        2.  Town  Hall,  Flushing 50  00 

''      II.  Village  Hall,  Far  Rockaway 93  00 

*'      II.  Town  Hall,  Jamaica 205  00 

**      II.  Bernhavd  Building,  Jamaica 4^  00 

*'     24.  Town  Hall,  Jamaica 44  00 

**      29.  Hackett  Building,  Long  Island  City v 35  co 

**     29.  Village  Hall,  Far  Rockaway too  00 

June    8.  Hackett  Building,  Long  Island  City 75  00 

"       8.  Health  Department,  Jamaica 2000 

"      19.  Town  Hall,  Newtown 48  50 

>3»357  75 

Safes. 

Apr.     2.  Highway  Department,  Long  Island  City $287  50 

**       2.  Surrogate's  Office,  Jamaica 320  00 
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fane  19.    Building  Department,  Jamaica $250  00 

**       19.    Finance  Department,  Long  Island  City 36800 

$1,225  50 
Typewriters^  etc, 

Apr.      2.   department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica $15  00 

May    29.   Department  of  Street  Cleaning,  Long  Island  City 87  75 

$102  75 
Telephone  Service. 

Apr.       2.   Board  of  Public  Improvements,  Long  Island  City $5000 

**  2.   Office  of  President  of  Borough,  Long  Island  City 50  00 

**  2.   Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica 80  00- 

$180  00 


Miscellaneous — (F/agSy     Disinfectants^     Lumber^     Repairs^     Ice,     Livery,     Laundry     Work, 

Water,   etc.) 

Apr.  2.   Hackett  Building,  Long  Island  City $5  00 

'•  2.  Town  Hall,  Jamaica 50  00 

*•  2.   Health  Department,  Jamaica 20  00 

•'  2.  Coumy  Buildings,  Jamaica 20  00 

*•  2.  Town  Hall,  Newtown 8  00 

"  2.  Municipal  Buildings,  Long  Island  City 85  00 

**  2.  Town  Hall,  Flushing 13  00 

"  2.  Town  Hall,  Jamaica 15  00 

**  2.  Health  Department,  Jamaica 15  00 

•*  2.  Magistrate's  Court,  Long  Island  City 8  00 

*'  2.  Hackett  Building,  Long  Island  City 25  00 

*•  2.  Village  Hall,  Far  Rockaway 10  00 

**  2.  Town  Hall,  Flushing 10  00 

**  2.  Town  Hall,  Newtown 10  00 

**  2.  Department  of  Public  Buildings,  Lightmg  and  Supplies,  Jamaica 50  co 

•*  2.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica 50  00 

••  2.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica 80  00 

•••  2.  Town  Hall,  Jamaica  7  65 

••  2.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica 25  00 

**  2.  County  Building,  Long  Island  City 70  00 

*•  2.  County  Building,  Long  Island  City 125  00 

*•  2.  County  Building,  Long  Island  City 40  oo 

*'  2.  Department  of  Public  Buildings,  Lighiing  and  Supplies,  Jamaica 30  00 

**  2.  Finance  Department,  Long  Island  City 12  co 

'*  2.  Town  Hall,  Jamaica 8  00 

"  2.  County  Building,  Jamaica 30  i6 


68 

Apr.  17.  Town  HalJ,  Jamaica $ic 

**      17.  Hackett  Building,  Long  Island  City 2: 

*'      17.  Town  Hall,  Flushing K 

"      17.  County  Court-house,  Long  Island  City 5< 

"      17.  Armor>',  Flushing 2| 

**      17.  County  Building,  Jamaica 2j 

May      I.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica & 

"        I.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica 51 

"        2.  County  Building,  Long  Island  City 6 

*'        2.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica i< 

"        2.  Hackett  Building,  Long  Island  City i 

"        2.  Health  Department,  Jamaica la 

"        2.  Town  Hall,  Newtown n 

*'        8.  Office  of  President  of  Borough,  Long  Island  City » 

*'        8.  Sewer  Department,  Long  Inland  City » 

"      II.  Finance  Department,  Long  Island  City 1 

**      24.  Armory,  Flushing I 

'*      29.  Office  of  President  of  Borough,  Long  Island  City 2< 

"      29.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica i: 

June     2.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica iJ 

**        8.  County  Building,  Jamaica 4< 

*'       14.  Hackett  Building,  Long  Island  City < 

'*      19,  City  Magistrate's  Court,  I^ng  Island  City il 

'*      21.  Town  Hall,  Jamaica 3 

'*      21.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica 8( 

Total $i,S7i 

Orders  were  issued  for  public  lighting  during  the  quarter,  showing  estimated  cost  of  sam< 
follows  : 
Newtown  Gas  Company,  Elmhurst,  L.  I. — Removal  of  20  naphtha  lamps,  Second 

Ward $3C 

East  River  Gas  Company,  Long  Island  City — Lighting  the  Municipal  Buildings, 

First  Ward 15c 

Newtown  Gas  Company,  Elmhurst,  L.    I.  —  Public  lighting  in  Newtown   Lighting 

District,  Second  Ward 225 

Jamaica  Gas-light  Company,  Jamaica— Public  lighting  in  Jamaica  Lighting  District, 

Fourth  Ward   200 

Richmond  Hill  and  Queens  County  Gas-light  Company,  Jamaica — Public  lighting 

in  Richmond  Hill  Lighting  District,  Fourth  Ward 200 

Newtown  Gas  Company,  Elmhurst,  L.  I. — Removing  and  replacing  naphtha  or  gas 

lamps.  Second  Ward     80 

Total $885 
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LAMPS  AND  LIGHTING. 
Additional  Lamps, 
ing  the  quarter  ending  June  30,  1900,  the  following  additional  lamps  have  been  ordered 
1  service : 

/elsbach  naphtha  lamps,  Bell  avenue,  Bayside 52 

[>s,  between  Central  avenue  and  Wicks  street,  Richmond  Hill 2 

ps.  Union  street,  Seagirt  avenue,  Jarvis  lane.  Sea  View  avenue  and  Cleveland 

et.  Far  Rockaway ; 8 

p.  Liberty  avenue,  Richmond  Hill 

p.  Central  and  Nostrand  avenues.  Far  Rockaway 

ps.  Central  avenue  and  South  street,  Far  Rockaway 

p,  Fulton  avenue  and  Munson  street,  Long  Islp.nd  City 

ips,  Shore  road,  Bayside / 

p,  Bayside  avenue,  Bayside 

p,  Douglaston 

:h  gas  lamp,  Union  street.  Flushing 

ip.  Park  Crescent,  Jamaica 

ip.  Eastern  and  Triton  avenues,  Rockaway  Beach 

ip,  Woodhaven  avenue,  Jamaica 

ip,  Mertens  place,  Rockaway  Beach 

ch  gas  lamps,  Shelton  avenue,   Bandman  avenue,   Rockaway  road,  Herriman 

rnue  and  Orchard  street,  Jamaica 

np,  Johnson  avenue,  Morris  Park 

la  Welsbach  lamps,  Arverne 

nps,  Green  avenue,  Ridgewood  Heights 

np,  Morris  avenue,  Douglaston 

up,  Fulton  and  Thomas  streets,  Jamaica 

up,  Twenty-second  street  and  (Queens  avenue.  Flushing 

ich  gas  lamps.  Fourteenth  and  State  streets.  Flushing 

Tips,  Fourteenth  street,  between  Eleventh  street  and  village  line,  Whitestone. ...  10 

lips,  Jackson  avenue,  between  Shell  road  and  Flushing  bridge 8 

ich  gas  lamps,  former  Village  of  Flushing   25 

ich  naphtha  lamps,  Fulton  street,  Jamaica 3 

ich  gas  lamp,  Fulton  street,  Richmond  Hill I 

mps,  Triton  avenue,  Rockaway  Beach 3 

mp,  Holland  avenue,  Rockaway  Beach , i 

mp,  Oceanus  avenue,  Rockaway  Beach i 

ach  naphtha  lamps,  Eldert  avenue,  Rockaway  Beach 2 

ich  naphtha  lamps.  King  Park,  Jamaica 12 

ach  gas  lamp,  Union  Hall  street,  Jamaica i 

mp,  Remsen  avenue,  Rockaway  Beach I 
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Arc  lamps,  Whitney  avenue  and  Sixth  street,   Whitney  avenue  and  Eighth  street  and 
Elmhurst  avenue  and  Sixth  street,  Elmhurst 


Toial  additional  lamps 174 


Change  in  Location  of  Lamps, 

The  following  changes  in  the  location  of  lamps  have  been  made  during  the  quarter  ending 
June  30,  1900 : 
Arc  lamps  removed  from  Ilolliswood,  Hollis  and  Queens,  in  undesirable  locations  to 

Hillside    avenue.  Black   Stump   road,   Columbus  avenue  and   Highview  avenue. 

Fourth  Ward 17 

Arc  lamps,  at  Ingleside 5 

Arc  lamps,  at  Springfield  and  Rosedale 2 

Naphtha  lamps,  from  vacant  lots  Newtown  to  Hoffman  Boulevard,  Newtown 20 

Arc  lamp,  from  Freeman  street  to  Rapelje  and  Freeman  streets.  Long  Island  City i 

Gas  lamp  removed  25  feet  from  former  location.  Union  avenue,  Jamaica i 

Gas  lamp  removed  25  feet  north  of  former  location  on  Sagamore  avenue.  Corona i 

Gas  lamps  in  undesirable  locations,  Newtown*  were  ordered  removed  to  other  places. . .  48 

Arc  lamp  removed  from  Belmont  and  Clinton  avenues  to  Belmont  and  Wyckoflf  avenues. 

Ozone  Park I 

Arc  lamp  removed  from  Twenty-second  street,  between  Franconia  and  Queens  avenues, 

to  comer  of  Franconia  avenue  and  Twenty-second  street i 

Gas  lamp  removed  from  corner  Pine  street  and  Collins  place  to  corner  of  Fourteenth 

street  and  Broadway,  Flushing i 

Gas  lamp  removed  from  opposite  No.  143   Locust  street  to  the  rear  entrance  to  the 

Armory,  Flushing , I 

Total  changes  in  location g^ 


Gas  lamp-posts  comer  of  Union  and  Locust  streets  and   Union  and  Jamaica  avenues,  were 
straightened. 

Total  number  of  petitions  for  street  lamps  received  during  the  quarter,  26. 

During  the  quarter  75  gas  lamps  have  been  equipped  with  Welsbach  fixtures. 

Total  Number  of  Lamps  Burning  during  the  Quarter. 

Arc 2,02^ 

Incandescent 14^ 

Welsbach  naphtha 

Welsbach  gas 

Naphtha 6; 

Gas 3,8- 

Total 


!    « 


7*' 

There  were  no  contracts  entered  into  and  none  completed  during  the  quarter. 


71 

Buildings. 
During  the  quarter  the  tin  roofs  of  the  Town   Hall  and  Armory,  both  in  Flushing,  Third 
Ward,  have  been  thoroughly  repaired  and  painted  ;  also  necessary  repairs  to  all  other  Municipal 
buildings  have  been  made. 

The  building  at  No.  46  Jackson  avenue,  Long  Island  City,  leased  by  the  City,  was  assigned 
to  the  Street  Cleaning  Department.  On  requisition  from  the  same,  furniture  and  the  necessary 
alterations  were  ordered. 

The  rooms  at  No.  85  Borden  avenue.  Long  Island  City,  were  leased  by  the  proper  City 
authorities  and  assigned  to  the  Topographical  Bureau,  Board  of  Public  Improvements,  who 
made  requisition  on  this  Department  for  furniture,  etc.,  which  was  given  prompt  attention. 

The  Supervisors*  term  of  office  having  expired  April  i,  the  care  of  the  County  Buildings 
came  under  the  jurisdiction  of  this  Department. 

Steps  were  taken  to  put  new  tin  roof  on  the  County  Court-house,  Long  Island  City,  and  the 
County  Clerk's  Office,  Jamaica,  and  overhaul  plumbing,  etc. 

On  requisition  from  the  County  Judge  for  the  rearrangement  of  the  Judge's  bench,  Jury 
box,  etc.,  of  one  of  the  Court-rooms,  official  orders  were  issued. 

All  County  work  was  stopped  by  an  injunction  being  served  on  this  Department  by  the 
Board  of  Supervisors,  which  was  referred  to  the  Corporation  Counsel  and  argued  in  May  before 
Judge  Gaynor,  whose  decision  was  reserved  and  has  not  been  rendered  at  this  date,  July  2. 


Report  of  Electrical  Transactions. 
Exttrior  Wiring  Permits  issued  during  Quarter  ending  fune  30,  1900. 


Company. 


New  York  and  New  Jersey  Telephone  Company 

New  York  and  Queens  Gas  and  Electric  Company  . . . . 

Etectric  Illuminating  and  Power  Company 

^nidcerbocker  Telegraph  and  Telephone  Company  . . 

Wel$bach  Street  Lighting  Company  of  America 

^'■ooklyn  Heights  Railroad  Company 

^^'***n$  Borough  Electric  Light  and  Power  Company 

"'*'  I>epartment 

Jai*,, 


^*ica  Electnc-light  Company  . 


^^»y  Bay  Electric  Light  and  Power  Company. 


^^'"  York  and  North  Shore  Railway  Company 

^*^kattan  Fire  Alarm  Company 

Of 

^^n  Electric  Railway  Company 

^ctmood  Hill  and  Queens  County  Gas-light  Company. 

^*"*aica  Gas-light  Company 

^^«^l  Meyer 


April. 


93 


24 
3 


May. 


98 

»9 
a5 


27 
3 


JUNB. 


X4 
>3 


48 

13 
7 


Total. 

a8o 
42 
53 
6a 
zi 

3 
99 

6 


Toul. 


ai8 


60. 


i 
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For  what  Purpose, 


Erect  poles 

Erect  poles  and  wires 

Erect  poles  and  wires  and  City  lamps. 

Replace  poles  and  wires 

Reset  poles 

Transfer  poles  and  wires 

Transfer  poles,  wires  and  City  lamps  . . , 

String  wires 

Remove  poles  and  wires 

String  wires  and  hang  lamps 

Subway 

Erect  guy  stubs 

Erect  City  gas  lamps 

Total 


6 
33 


May. 


«9 
3« 

6 
i6 

6 


Junk. 

TOTM- 

15 

40 

33 

97 

6 

20 

X3 

34 

3 
138 


a 

» 

z 

5 

.. 

6 

•  • 

9 

4 

t6 

213 

ai8 

604 

350 


Permits  granted  for  telegraph,  telephone  and  signal  wires 351 

Permits  granted  for  electric  light  and  power  wires 237 

Permits  granted  for  City  gas  lamps 16 


Total 604 


List  of   Complaints    Issued  for    Exterior  and  Interior    IVinng  during   the    Quarter    endinj^ 

June  30,  1900. 


Company. 


J.  H.Rusby 

New  York  and  New  Jersey  Telephone  Company. . 

Auxiliary  Fire  Alarm  Company 

New  York  and  North  Shore  Railway  Com:  any . 

T.  F.  Attix  Elccirical  En;;incering  Company 

Electric  Illrmin.iting  and  Puwrr  Company 

A .  Pollack 

Bowery  15ay  Elccric:  Li>;ht  and  Power  t!ompany. . 

M.  Quiltcr 

J.  Metmer 

Jamaica  Kit  ctrlc  Light  Ccmpyny , 

C.  A.  Lindcr 


Akril. 


May. 


JUNB. 


Total. 

3 
29 
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Company. 


April. 


May. 


Junk. 


Total. 


K.  J.  SchctDoha. 

Queens  BorouKh  Electric  Light  and  Power  Company. 

>V.  Klobutscheck 

New  York  and  Queens  Gas  and  Electric  Company.  . 

B radley  &  Hnbbard ....   

O.C.Hogan 

Mitchell  A  Vance  Company 

R.P.  Buckland , 

Brooklyn  Heights  Railroad  Company. 

Cissidy  &  Sons  Manufacturing  Company 

E.G.Spilsbuiy 

Cook  Electric  Company 

New  York  and  Queens  County  Railway  Company 

F  E.  Andrews 

J.  Scimmel 

B.O.Ellis 

R.j.Rcid 

Knickerbocker  Telephone  and  Telegraph  Company. . . 

Posial  Telegraph  and  Cable  Company 

Department  ol  Highways 

Neuss  Brothers 

A.  FranVel   

Minnis  &  Minnis 

New  York  Electric  Construction  Company 

Citizens  Water  Supply  Company 

A.J.  Bushman 

F    Russell 

J  .  M .  F-ilkinburg 

Nicbols  Gas  Fixture  Company 

R.  E.  Jonei 

Ha*Ml  &  Buehler 

'E.M.  Anderson 

Black  &  Boyd 

American  Automitic  Music  Company 

Holmes  Burglar  Alarm  Company 

J.  Moii^ette 

M-   Moses 

J.  T.  Watts 
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J.  Lorenz , 

McLaughlin,  Greene  &  Co. 

Total 


May. 


29 


I 


to 


JUNS. 


83 


Total. 


«7a 


Total  number  of  complaints 173 

Totkl  number  of  complaints  attended  to 130 

There  are  194  complaints  left  over  which  are  now  being  attended  to. 

Interior   Wiring  Applications   Received  and   Certificates   Granted  during   the    Quarter    ending 

June  30,  1900. 


'  Applica-    Cbrtifi- 
tions.        gate'*. 


ISCAN- 
DESCBNT 

Lights. 


April.. 
May. . 
June.. 


Total. 


68 
118 
13a 

318 


48 
100 
136 


1.493 
a,3»8 
3.662 


Arc 


Outlets. 


3 

«5 
28 


284         I      7,183 


I 
Service.       Motors.         i 


7.t3K   HP. 
a  8.04  i!  HP. 


15.18/^    HP. 


Applications  for  interior  wiring  left  over 187 

Total  number  of  inspections  made  by  Inspectors  for  exterior  and  interior  wires,  etc 3«So4 


Poles  ana  Wires  Removed  by  the  different  Compames  during  the  Quarter. 

_  .    ._  ^ 

April.  May. 


June. 


Total. 


Compass'. 


New    York    and     New   Jersey   Telephone  \ 


Pole.  I    ^l      Pole. 


Company. 


.045 

Electric  Illumin.iting  and  Power  Company. . .        27  .200 

Department  of    Public  HuilJings,   Lighting  \  ^^^ 

and  Supplici S  ^ 

Department  of  Highways zo  .... 

Queens  Borough  Electric  and   Power  Com- ) 
pany I 

Jamaica  Elcctnc-ligbt  Company 

New  York  and  North  Sh  ^re  Railw.iy  Com- )  j 

pany )  *  *     | 


Total  . 


Miles  ; 
Wire.   I 


Poles. 


27 

4 


I  •. 

I  8 

I  a3 

I  10 


.500     I       72 


Miles 
Wire. 


036 


Poles. 

Miles 
Wire. 





9 

.c8t 

58 

.aco 

3 

.010 

x8 



24 

.... 

37 

.... 

4 

.... 

,     «53 

1 

.791 

75 

DOCUMENT    "I." 

Department  of  Public  Buildings,  Lighting  and  Supplies,  j 

Borough  of  Richmond,  ; 

New  Brighton,  July  13,  1900.         1 

//<?M.  Henry  S.    Kearny,  Commissioner  of  Public  Buildings,  Lighting  and   Supplies^   New 

York  City  : 

Dear  Sir — I  respectfully  submit  the  following  report  of  the  transactions  of  this  Department, 

in  the  Borough  of  Richmond,  for  the  quarter  ending  June  30,  iqoo. 

Very  respectfully, 

EDWARD  I.  MILLER,  Deputy  Commissioner. 

Statement  of  Vouchers  Transmitted  to  General  Office,  Quarter  ending  June  30,   1 900. 


Date. 


Dec.  39, 

"      30. 

"      30. 

"      30. 

••      30. 

"      30. 

••      30, 

"      30. 

'•      30. 

••  30. 
Feb.  38, 
June  25, 


Dec.     I, 
Tan.     a. 


1899 


1900 


1899 
1900 


Jan.  17,  19C0 
"      3»»     " 

Feb.     8.     " 
*•      16,     " 

Mar.  10,     •• 
••      84.     •• 


In  Favok  of 


"  Supplies  and  Repairs^  z899-' 

G.  R.  Mersereau 

New  York  and  New  Jersey  Telephone  Company 


Kinsey,  Rainer  8l  Thompson  . 

James  Snyder 

Total , 


"  Lamps  and  Lightings  1899  * 
New  York  and  Staten  Island  Electric  Company 


Total. 


"  Supplies  and  Rf pairs,  1900." 

Elliott  8l  Hatch  Book  Typewriter  Comp.iny 

Thomas  F.  Quinlan 

J.  Warren  Mead 

G.  R.  Mersereau 

D.S.  MelviUe 

G.  R.  Mersereau 


Amount. 


I^a  00 
50  as 
3»  75 
a?  50 
27  so 
40  as 
a?  50 
3667 
3a  ^ 
9  17 

397  50 
3,100  00 

^a.8i3  78 


isn  19 

513  19 


.  I       $i,oa6  38 


5ii  3S 
88  00 
ao  60 
2C  00 
43  o^ 

199  50 


76 


Datr. 


Mar. 

»7. 

«• 

87. 

«« 

27. 

4t 

31. 

•• 

31. 

«« 

31. 

•* 

3«. 

•* 

31. 

«• 

3«. 

l« 

3«. 

Apr. 

9. 

•• 

M. 

" 

23. 

«• 

a6. 

" 

.30, 

May 

17. 

" 

ai 

" 

23 

" 

25 

June    2 

•« 

*• 

" 

•* 

•• 

1900 


In  Favor  of 


;    Amount. 


D.J.  Roach., 


Standard  Time  Stamp  Company 

New  York  and  New  Jersey  Telephone  Company. 


William  O'Brien 

Morey  &  La  Rue 

George  Heinman 

Elliott  &  Hatch  Book  Typewriter  Company. 

G.  R.Mcirereau 

Thomas  F.  Quinlan 

Phillip  Wolf  &  Son 

Wyckoff ,  Seamans  &  Benedict 

Fred  Deppe.  Jr 

William  O'Brien 

Dwyer  Sullivan 


Patrick  Chi!d, 

John  Pfuhler 

Fred  Deppe,  Jr.  . . 
William  H.  Lynch.. 


Total. 


M.ir. 

3X. 

Apr. 

•2, 

•• 

30, 

•' 

.lo- 

May 

I, 

•• 

31. 

June 

1, 

! 

I  "  Ijimps  and  Lii^hting,  1900." 

1 9C0  Alexander  Van  Pelt 

"  New  York  and  Sutcn  Island  Electric  Company 

"  Alexander  Van  Pelt 1 . 

"  Richmond  County  Gas-light  Company 

•♦  New  York  and  Staien  Island  Electric  Company 

••  Alexander  Van  Pelt 

••  New  Yoik  and  Staten  Island  Electric  Cotnpany 


io8 

00 

24 

48 

19 

35 

65 

00 

47 

00 

«7 

50 

•7  50 

37 

00 

»7 

50 

27  50 

75 

00 

3  25 

2C8 

CO 

«75 

00 

eco 

70 

9« 

00 

35 

00 

130 

50 

9 

85 

'95 

00 

5 

00 

5 

00 

49 

00 

la 

54 

8  60 

161 

10 

|»,348  87 


f ICO   CO 

10,561  63 
100  00 
71  40 

10,429  33 
100  00 

'0.565  53 


Total I      i3s.9.27  86 


n 


DATm. 


Apr.     9,  1900 


2. 

a. 

•*         XI. 

June    3, 


In  Favor  of 


'  ComtingencitSf  Z900." 


Amount. 


J.  L. Garretson... 

J.  A.DriscoU 

H.  Van  Vechten... 
George  Sheridan.. 
Morey  &  La  Rue.  < 
Dwyer  Sullivan.  . . 
Edward  1.  Miller.. 


Total. 


«7  80 

15  00 

ai  55 

97  10 

3  as 

5  00 

10  CO 

$89  70 


RECAPITULATION. 

'« Supplies  and  Repairs,  1899  '* $2,812  78 

•*  Lamps  and  Lighting,  1899  *' *»026  38 

"  Supplies  and  Repairs,  1900  " 2,348  87 

«•  Lamps  and  Lighting,  1900  '* 31,927  89 

*•  Contingencies,  1900" 89  70 


Total $38,205  62 

Orders  Issued  during  Quarter  nuiing  June  30,   1900. 


Date. 


Apr.     6, 
6, 


1900 


Dkscriftion. 


••      a  7. 

••      a8, 

••      a8, 

May     1, 


"  Supplies  and  R flairs." 

Typewriter 

«« 

Mason  work 

Typewriter  chairs 

Typewriter  chair 

Water  cooler 

Partition,  metal  wicker  and  liber  ( 
case f 

Painting,  etc 

Mason  work 

Carpenter  work 

Locks  and  keys 

Ice 


Wherb  Furnished. 


County  Clerk 

Surrogate's  Office 

Edgcwater  Village  Hall 

Department  of  Highways , 

Surrogate's  Office 

Receiver  of  Taxes 

Public  Buildings,  Lighting  and  Supplies 

County  Clerk 

Edgewatcr  Village  Hull 

Surrogate's  Office 

Public  Buildings,  Lighting  and  Supplies 

Taxes  and  Assessments 

Receiver  of  Taxes 


Amount 

ins 

00 

175 

00 

35 

00 

«3 

00 

6 

50 

17 

00 

»7 

00 

550 

CO 

»95 

00 

49 

00 

161 

CO 

6 

00 

20 

00 

ao 

00 

78 


Date. 


May  IX,  Z900 

••       23,      " 

"     29,     " 

"     29,     " 

June    8,     " 


Apr.  a,  1900 

•«  5,      •• 

May  I,     •* 

June  I,     *• 


May    I,  X900 


Description. 


Carpenter  work. 
Plumbing  work . . 
Carpenter  work. 
Painting  work . . . 

Directories 

Safe 

Totol . . 


'•  Lamps  and  Lighting.^* 

Oil  lighting 

Gas 

Oil  lighting 


Where  FuRrasHSD. 


Magistrate's  Court 

New  Brighton  Village  Hall. 


Surrogate's  Office 

Commissioner  of  Jurors 

Municipal  Court,  First  Division  . 


Total 

•'  Ccntingenciesy 


Ice. 


Public  buildings 

New  Brighton  and  Edgewater  Village  Halls. 
Public  buildings 


Public  buildings. 


Permits  Issued  during  Quarter. 

New  York  and  Staten  Island  Electric  Company 

New  York  and  New  Jersey  Telephone  Company 

Staten  Island  Electric  Railroad  Company 

Staten  Island  Midland  Railroad  Company , . 

Western  Union  Telegraph  Company 

American  Telephone  and  Telegraph  Company 

Richmond  County  Gas-light  Company 


Total 

Interior  Wiring. 

Applications  received  for  interior  wiring 

Certificates  issued  for  interior  wiring   

Number  of  motors  installed  — One  2  H.  P.,  five  J4  H.  P, 


Private   Lighting. 


Incandescent  lights  installed  . 
Arc  lights  installed 


Amouitt. 


la  54 

8  60 
35  00 
4  <» 

3»o  00 


$1,839  49 


$xoo  00 
30  00 

TOO  00 

100  00 


$330  <» 


iao  CO 


Number  of 
Permits. 

183 

124 

II 

8 

3 
2 

47 


378 


97 
65 


929 
3 


79 

Number  of  Lamps  Burning  at  end  of  Quarter. 
Public  Lighting. 


Arc 

Incandescent 
on   lamps . 


454 
3»46o 

ICO 


Complaints  Issued  during  Quarter. 


Name  of  Company. 


New  York  and  Statcn  Island  Electric  Company  . . 
New  York  and  New  Jersey  Telephone  Company  . 
Suiten  Island  Electric  Railroad  Company 


Total. 


Number 
Rbcbivbd. 

Attrndbd 

TO. 

66 

5« 

5 

5 

4 

4 

75 

€o 

Statements  of  Contrbcts. 


Electric  Lighting. 
Kew  York  and  Staten  Island  Electric  Company 


Gas  Lighting. 
Xew  York  and  New  Jersey  Globe  Gas-light  Company,  Limited. 
VITcisbach  Street  Lighting  Company  of  America 


Estimated 

CoST. 


$175,000  CO 


Total  paid. 


z  00 
X  00 


Amount 
Paid. 


*5a.3»7  4t 


*52.3i7  41 


Contracts  Completed  during  Quarter, 


TiTLB. 

Contractor. 

Amount. 

MiscelUneout. 
Sr^«m  Heatinff  AnMiratas  New  Brtflrhton  ViUfisre  Hftll 

$?,ioo  00 

>  : 


R  K  PC)  RT 


Commissioner  of  Public  Buildings, 
Lighting  and  Supplies 


THR  CITY  OF  NFW  YORK, 


QUARTER  ENDING  SEPTEMBER  30.  1900. 


MA  RUN   I;.   Hk'fW 


V 


•< 


1  ' 

i 


\t 


REPORT 


OK  THE 


Commissioner  of  Public  Buildings, 
Lighting  and  Supplies 


OF 


THE  CITY  OF  NEW  YORK, 


CUARTER  ENDING  SEPTEMBER  30,  1900. 


New   York  : 

MARTIN  B.  BROWN  CO..  PRINTERS  AND  STATIONERS. 

Nos.  49  TO  57  Park  Place. 

1900.-  - 


^Ji    >:-  \V  V)!-:K 

.PUBLIC  LIBRARY 

A-'TO^.    LfNOX    AND 


INDEX 


Summary  of  Quarterly  Reports. 

requisitions  drawn  on  comptroller  during  quarter. 
Chargeable  to^ 

PACK 

General  Administration,  Appropriation,  1900 6 

Boroughs — 

Manhattan  and  The  Bronx,  Appropriation,  1898 5 

1899 5 

1900 6 

"                     (Trust  and  Special  Accounts) 6 

Brooklyn,  Appropriation,  1899 5 

**            190a 6 

Queens,    Appropriation,    1900. 6 

Richmond,  Appropriation,  1899 5 

'*                    **            190a 6 

CONTRACTS. 

Boroughs- 
Manhattan  and  The  Bronx,  entered  into  during  quarter 6 

*•                    completed  during  quarter 6 

Brooklyn,  entered  into  during  quarter 9 

**         completed  during  quarter 9 

Queens,  entered  into  during  quarter 12 

DEPARTMENTAL  ORDERS. 

Boroughs — 

Manhattan  and  The  Bronx 7,  8 

Brooklyn 10,11 

Queens. 12 

Richmond 13 

FREE  FLOATING  BATHS. 

Manhattan  and  The  Bronx 8 


IV  INDEX. 

'^  BUREAU  OF  LAMPS  AND  GAS. 

fioroughs — 

rACB 

Manhattan  and  The  Bronx 8 

Brooklyn  (Tamps  and  lighting) II 

Queens  (lamps  and  lighting) 12 

Richmond 14 

ELECTRICAL   BUREAU. 

Boroughs  — 

Manhattan  and  The  Bronx 9 

Brooklyn  (electricity  and  gas) ii 

Queens 14 

Richmond 14. 

OFFICE  OF  ASSISTANT  ENGINEER. 

Boroughs- 
Manhattan  and  The  Bronx 9 

QUARTERLY   REPORTS   IN  DETAIL. 

Document  *' A '* — Statement  of  Appropriations,  Trust  and  Special  Accounts,  showing 
the  total  expenditures  during  the  quarter  ending  September  30,  1900,  and  the  bal- 
ances on  October  i,  1900,  for  the  boroughs  of  Manhattan  and  The  Bronx,  Brooklyn, 
Queens  and  Richmond 16-18 

Boroughs  of  Manhattan  and  The  Bronx — 

Document  **  B  " — Statement  in  Detail  of  Contracts 18,  19 

Document  "  C  " — Report  of  Bureau  of  Repairs  and  Supplies 20-36 

Document  **  D  " — Report  of  Bureau  of  Lamps  and  Gas 3^-49 

Document  "  E  " — Report  of  Electrical  Bureau ^o 

Document  **  F  " — Report  of  Office  of  Assistant  Engineer $1-53 

Borough  of  Brooklyn — 

Document  **G  "—Contracts,  Orders,  Departmental;   Lamps  and  Lighting,   Bureau 

of  ;  Electricity  and  Gas,  Bureau  of S4-63 

Borough  of  (Queens* — 

Document  **  II  "—Contracts,  Orders,  Departmental  ;   Lamps  and  Lighting,  Bureau 

of ;  Electrical  Bureau 63-73 

Borough^ot  Richmond- 
Document  *' I  "—Orders,  Departmental;    Lamps  and   Gas,  Bureau  of;    Electrical 

Bureau 74-78 


)EPARTMENT  OF  PUBLIC   BUILDINGS,   LIGHTING 

AND  Supplies. 


REPORT  FOR  THE  QUARTER  ENDING  SEPTEMBER  30,  1900. 


City  of  New  York, 

Department  op  Public  Buildings,  Lighting  and  Supplies, 

Commissioner's  Office,  Nos.  13  to  21  Park  Row, 

November  10, 


Supplies,  ( 
Low,  r 
o,  1900.     ) 


m.  Robert  A.  Van  Wyck,  Mayor,  The  City  oj  New  York  : 


DSAR  Sir — In  accordance  with  the  provisions  of  section  1544  of  chapter  378,  Laws  of  1897,  I 
ve  the  honor  to  present  the  following  report  of  the  transactions  of  the  Department  of  Public 
lildings,  Lighting  and  Supplies,  for  the  quarter  ending  September  30,  1900. 

Statement  of  Requisitions  Drawn  on  the  Comffroller  during  the  Quarter. 
Chargeable  to  Appropriation  of  1898. 
orougbs  of  Manhattan  and  The  Bronx — 

Salaries  of  Deputies,  Clerks  and  Employees $78  77 

Chatgeable  to  Appropriation  of  1899. 
orooghs  of  Manhattan  and  The  Bronx — 
'  Supplies  and  Repairs $216  35 

oxough  of  Brooklyn — 

Supplies  an,d  Repairs $942  69 

Lamps  and  Lighting 975  «> 

1,917  69 

;oxx>cigh  of  Richmond — 

Lamps  and  Lighting $200  co 

Ccmtingencies 29  00 

229  00 


Chargeable  to  Appropriations  of  1900. 
General  Administration — 

Salaries  of  Officers,  etc $5f924  94 

Boroughs  of  Manhattan  and  The  Bronx — 

Sularies  of  Deputies,  Clerks  and  Employees $111,318  60 

Supplies  and  Repairs 62,803  62 

Lamps  and  Lighting 321,52565 

Contingencies 473  55 

496,1204a 

Borough  of  Brooklyn — 

Salaries  of  Deputy,  Clerks  and  Employees l44>936  14 

Supplies  and  Repairs 3<^759  I4 

Lamps  and  Lighting 210,999  49 

Contingencies 355  00 

286,149  77 

Borough  of  Queens — 

Salaries  of  Deputy  and  Employees $8,863  74 

Supplies  and  Repairs 7f  5^4  30 

Lamps  and  Lighting 47>58l  74 

Contingencies 286  64 

64,256  42 

Borough  of  Richmond — 

Salaries  of  Deputy  and  Employees $3f 324  99 

Supplies  and  Repairs 2,382  45 

Lamps  and  Lighting 26,615  18 

Contingencies 105  80 

32,428  42 

Total $887,321  78 

Chargeable  to  Trust  and  Special  Accounts. 

Gouvemeur  Slip  Hospital  Building  Fund $9»^3  <x> 

Fund  for  Public  Bath  house  on  Rivington  street 98  85 

Fund  for  Construction  of  New  Hall  of  Records 73,O30  13 

Total ...      $82,771  98 


BOROUGHS   OF  MANHATTAN  AND  THE  BRONX. 

Contracts  Entered  into  During  Quarter, 
Title.                                                                                                                                                 Estimated  Coit. 
Coal  to  Public  Buildings,  etc  .... .'    $14,260  39 

Contracts  Completed  During  Quarter. 
Coal  to  Public  Buildings,  etc $9>7ll  68 
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Orders  aggregating  $60,253.57  were  issued  fdr  furnishing  supplies  and  making  repairs  to  the 

▼arious  public    buildings,  courts  and  offices  under  the  jurisdiction  of  this  Department  during  the 

qaarter,  as  follows : 

For  carpenter  work,  etc.,  in  Armories  of  Eighth,  Twenty-second  and  Sixty-ninth  Regi- 
ments, Finance  Department  (Typewriters'  Office,  Office  of  Chief  Bookkeeper, 
Room  3,  Branch  of  City  Paymaster's  Office,  Bronx),  Department  of  Taxes  and 
Assessments,  and  Highways,  Commissioners  of  Accounts,  various  public  build- 
ings, etc $5,774  29 

For  books,  including  law  books  and  directories,  to  Third,  Fifth  and  Sixth  District 
Mank:ipal  Courts,  Court  of  General  Sessions,  Court  of  Special  Sessions  (First 
Division),  Corporation  Counsel's  Office,  Board  of  Public  Improvements,  Depart- 
ment of  Buildings,  Commissioners  of  Accounts,  Municipal  Civil  Service  Com  mis- 
sion^ Board  of  Assessors,  Register's  Office,  City  Chamberlain,  Presidents 
of  Boroughs  of  Manhattan  and  The  Bronx,  City  Hall  (Reporters'  Room), 
Bureaus  of  Repairs  and  Supplies  and  Lamps  and  Gas,  Mayor's  Office,  etc 698  50 

For  cleaning  windows,  glass  doors,  skylights,  etc.,  in  Criminal  Court  Building, 
City  Hall,  County  Court-house,  Brownstone  Building,  Hall  of  Records  and 
Department  of  Health 1,255  00 

For  carpets,  linoleum,  rugs,  etc.,  to  various  public  buildings,  courts,  etc.,  including 
Mayor's  Office,  Office  of  Corporation  Counsel,  Department  of  Sewers,  Depart- 
ment of  Street  Cleaning  (branch  office,  Bronx),  Coroners'  Office,  Second  Dis- 
trict Municipal  Court  (Bronx),  Twelfth  Regiment  Armory,  Municipal  Building 
(Bronx),  etc 737  50 

For  furniture  and  repairs  to  same  in  Civil  Service  Bureau,  Mayor's  Office  (Bureau 
of  Licenses),  Register's  Office,  Department  of  Water  Supply,  Headquarters  of 
Naval  Militia  (United  Sutes  Ship  "New  Hampshire"),  Eighth  Regiment 
Armory,  Corporation  Counsel's  Office,  Finance  Department  (Auditing  Bureau, 
Bureau  for  Collection  of  Assessments  and  Arrears,  Bureau  of  Claims,  Bureau  of 
Street  Openings,  and  Office  of  Chief  Inspector),  Department  of  Public  Build- 
ings, Lighting  and  Supplies  (General  Bookkeeper's  Office,  Bureau  of  Repairs 
and  Supplies,  and  Electrical  Bureau),  New  York  County  Jail,  and  Commissioner 
of  Jurors. 3.737  7© 

For  beating  (steam)  in  County  Court-house  and  City  Hall  Building 2,599  98 

For  ironwork  in  Finance  Department  (Office  of  City  Paymaster,  Bronx),  Depart- 
ment of  Water  Supply,  City  Hail  Building,  County  Court-house,  Criminal 
Court  Building,  Municipal  Building  (Bronx),  Armory  of  Squadron  **  A "  and 
Eighth  Regiment,  West  Washington  Market,  etc 5.239  33 

For  painting,  etc.,  in  Armories  of  Eighth  Regiment,  Squadron  "  A  "  and  Twenty- 
second  Regiment,   First  District  City  Magistrates'    Court,   Seventh   District 

Municipal  Court,  Court  of  Special  Sessions,  New  York  County  Jail,  etc 61313  04 

For  plumbing,  steam  and  gas-fitting  in  various  public  buildings,  courts  and  offices, 

including  armories,  markets,  etc 5.232  58 
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For  roofing,  etc.,  in  Washington  and  West  Washington  Markets,  City  Hall  Build- 
ing, Criminal  Court  Building,  Sixty-ninth  Regiment  Armory,  Jefferson  Market 
Court-house,  etc l4f ^53  62 

For  supplies,  etc.,  to  various  public  buildings,  courts  and  offices  under  the  care  of 

this  Department i,5M  ^ 

For  telephones  to  Finance  Department,   Surrogates*  Office,  and   Department  of 

Public  Buildings,  Lighting  and  Supplies 878  50 

For  miscellaneous  orders,  such  as  awnings,  coal,  cartage,  elevator  repairs,  etc.,  flags, 
glaring,  hardware,  ice,  kindling  wood,  lumber,  mason  work,  plastering,  oils, 
safes,  and  repau-ing  and  removing  same,  towing  baths,  furnishing  window 
shades,  Welsbach  lights  and  repairs  to  same,  typewriters  and  repairs  to  same . .        22,018  8^ 


FREE  FLOATING   BATHS. 


'  The  bathing  season  opened  on  June  23  ;  between  this  date  and  the  date  of  closing,  Septem* 
ber  22,  5,929,117  persons — male  and  female — availed  themselves  of  the  bathing  facilities. 

The  following  is  a  comparative  table  showing  the  number  of  bathers  in  1899  and  in  1900  : 


Year. 

Males. 

Females. 

Total. 

IQOO ..•■•• 

4.305*488 
9.9»4.4fi9 

i,6a3,699 
958,0x7 

1800 

Increase. 

«,056,63i 

BUREAU   OF   LAMPS   AND   GAS. 

Number  of  lamps  lighted  June  30,  1900 — 

Gas 24,174 

Naphtha 1,587 

Welsbach  naphtha 451 

Electric  4,558 


New  lamps  added  during  quarter — 

Gas 

Naphtha 

Welsbach  naphtha 

Electric 


30.770 


163 

"5 
279 
366 


Old  lamps  relighted  — 
Gas 


923 

20 


Lamps  discontinued— 

Gas 

Gas,  on  account  of  electric-lights. 


31,713 


224 
404 
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Lamps  diseontinued — 

Naphtha 31 1 

Electric 69 

i,oog 

Total  number  of  lamps  burning  September  30,  1900 30,705 


ELECTRICAL   BUREAU. 

Permits  were  issued  during  the  quarter  for  electric-lighting,  telephone  and  telegraph  aerial 
line?,  etc.,  as  follows  : 

For  signal  wires 579 

For  electric-lighting 221 

For  pole  lines 6 

For  resetting  poles 8 

For  cables. 806 

For  subsidiary  connections 690 

Total 2,310 

Certificates  were  issued  for  the  installation  of  99,447  incandescent  and  1,168  arc  lamps,  38 
generators  of  a  total  of  686^  kilo-watts  capacity  and  1,514  motors  of  a  total  of  4,724}^  horse 
power  capacity  ;  2,925  certificates  were  issued  for  interior  wiring. 

10^562  miles  of  overhead  wires  were  removed  from  the  streets,  and  15,271  inspections  were 
made  by  the  Inspectors  daring  the  quarter. 

OFFICE  OF  ASSISTANT  ENGINEER. 

The  experiment  of  using  a  cheaper  grade  of  coal  (buckwheat)  at  the  light  and  power  plant  of 
the  Criminal  Court-house  has  been  continued,  and  results  show  a  saving  of  about  $650.  This 
result  has  been  so  far  satisfactory  that  the  same  experiment  is  being  tried  at  the  Harlem  Court- 
house. 

An  annual  saving  of  $3,000  has  been  accomplished  by  the  adoption  of  improved  methods 
of  lighting  Boulevard  Lafiiyette,  Depot  lane,  Washington  Bridge,  Fort  Washington  Park  and 
High  Bridge  Park ;  and  a  saving  of  $1,476  has  been  accomplished  during  the  quarter  in  the 
consumption  of  gas  in  the  various  public  buildings  using  gas  only. 


BOI^OUGH   OF  BI\pOKLYN. 

Contracts  Entered  Into  during  Quarter, 
Title.  Estimated  Cost. 

Coal  to  public  buildings,  etc $6,525  00 

Ice  to  public  buildings,  etc 433  80 


Contracts  Completed  during  Quarter, 
Coal  to  public  buildings,  etc $9, 150  75 
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Orders  aggregating  $26,779.82  were  issued  during  the  quarter  for  awmogs,  books,  including 
law  books,  directories,  etc. ;  carpenter  work,  clocks,  winding  and  zep«iring  ;  coAly  distnSectants, 
electrical  work  and  supplies,  furniture,  glazing,  hardware,  horse  keep,  wagom,  etc.,  iasarmnoe. 
Iron  work,  mason  work,  painting,  plumbing  and  steamfitting,  roofing,  street  signs,  telephones, 
typewriting  machines,  wood,  etc.,  as  follows  : 

Borough  Hall $1,912  39 

Municipal  Building 4,91661 

County  Court-house 5«P52  75 

Hall  of  Records 454  15 

County  Jail 3*314  22 

Disciplinary  Training  School  for  Boys *»453  99 

Storehouse,  Department  Public  Buildings,  Lighting  and  Supplies 320  40 

Public  baths 1,012  31 

Department  of  Bridges 137  00 

Board  of  Public  Improvements 44  00 

City  Magistrate's  Court,  First  District S8  70 

Second  District ^3  30 

Third  District 168  00 

Fourth  District 16304 

Fifth  District 24890 

Sixth  District 94^5 

Seventh  District 8725 

Eighth  District 162  45 

Municipal  Court,  First  District 14  00 

"              Second  District 84  50 

"               Third  District 137  25 

**               Fourth  District 52  50 

Fifth  District 32  50 

Public  Library,  Central  Branch 258  00 

**             Eastern  District  Branch 47  16 

'  *             East  New  York  Branch 32  87 

South  Brooklyn  Branch 30  00 

Flatbush  Branch 44  65 

'*             Prospect  Park  Branch 78  31 

*'             Bedford  Park  Branch 49  60 

Armories,  Thirteenth  Regiment 250  50 

*'         Fourteenth  Regiment 92300 

* '         Twenty-third  Regiment 103  00 

**         Forty-seventh  Regiment 492  62 

Troop  C 1,49725 

'*         Second  Signal  Corps 354  19 

Third  Battery 491  67 

**         Second  Naval  Battalion 502  52 


II 

Wallabom  Market  Admioistcation  Building $57  00 

Wallabont  Market  street  cleaning 458  88 

Hone  keep,  wagons,  etc 886  34 

Street  signs 17280 

Insarance 105  00 

BUREAU  OF  LAMPS  AND  LIGHTING. 

Nnmber  of  lamps  lighted  June  30,  1900 — 

Gas 10,986 

Welsbach 2,507 

Naphtha 304 

Electric 4,613 

18,410 

New  lamps  added  during  quarter — 

Gas 109 

Welsbach 213 

Naphtha 7 

Electric 1 16 

445 

18,855 

JL^amps  discontinued  during  quarter — 

Gas 181 

Welsbach ' 27 

Naphtha 10 

Electric 72 

290 

Total  number  of  lamps  burning  September  30,  1900 18,565 


BUREAU  OF  ELECTRICITY  AND  GAS. 

Permits  were  granted  during  the  quarter  for  overhead  wires,  subway  construction  and  under- 
ground conductors  as  follows  : 

Brooklyn  Heights  Railroad  Company 16 

Coney  Island  and  Brookl3m  Railroad i 

Fire  Department 3 

Flalbush  Gas  Company 25 

Edison  Electric  Illuminating  Company 387 

New  York  and  New  Jersey  Telephone  Company. 976 

Postal  Telegraph  and  Cable  Company i 

Union  District  Meaienger  Company 6 

Western  Union  Telegraph  Company 7 
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Stock  Quotation  Telegraph  Company 4 

II.  Stewart  (proprietor  **  Argyle  ") I 

Total  number  of  permits  issued I»427 

Certificates  were  issued  for  the  installation  of  26,331  incandescent  and  483  arc  lamps,  1,331 
^-horse-power  motors,  551  kilo- watts  generators  and  85  kilo-watts  miscellaneous  appliances  ;  IbI35 
new  poles  have  been  erected  and  477  have  been  removed. 


BOI\pUGH  OF  QUEENS. 

Contracts  Entered  into  during  Quarter, 
Title.                                                                                                                                      Esrimated  Cost. 
Coal  to  public  buildings S5>Oi9  48 

Ice  to  public  buildings,  etc 295  ao 

Orders  aggregating  $8,604.72  were  issued  for  furnishing  supplies  and  making  repairs  to  the 
various  public  buildings,  offices,  etc.,  as  follows  : 

Electrical  work,  etc $414  oa 

Fitting  up  offices 160  oo 

Furniture 1*528  76 

Hardware,  etc 125  00 

Plumbing,  repairs,  etc 535  64 

Repairs  to  buildings 2,396  25 

Telephone  service 180  00 

Typewriting  machines,  etc 250  00 

Gas  for  public  lighting 1,803  9* 

Miscellaneous  supplies,  including  law  books,  janitor*s  supplies,  repairs  to  safes, 

laundry  work,  ice,  disinfectants,  small  repairs,  etc 1,2 11  15 

BUREAU   OF  LAMPS   AND   LIGHTING. 

Number  of  lamps  lighted  June  30,  1900 — 

Gas 3,846 

Electric,  arc 2,020 

Electric,  incandescent 140 

Naphtha 672 

Wclsbach 439 

7,117 

Number  of  lamps  added  : 

Gas 65 

Electric,  arc 47 

Welsbach 79 

,91        7,308 
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I^Ainps  discontinued  : 

Naphtha 27 

'Welsbach i 

28 

Total  number  of  lamps  lighted  September  30,  1900 7*280 
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ELECTRICAL  BUREAU. 

Permits  were  issued  during  the  quarter  for  stringing  wires,  erecting,  replacing  and  resetting 
poles,  etc.,  as  follows  : 

Ne'w  York  and  New  Jersey  Telephone  Company 226 

Jamaica  Electric-light  Company 13 

£lectric  Illuminating  and  Power  Company 16 

Queens  Borough  Electric  Light  and  Power  Company 24 

Jamaica  Gas-light  Company 2 

Bowery  Bay  Electric  Light  and  Power  Company 14 

Brooklyn  Heights  Railroad  Company 3 

New  York  and  Queens  Gas  and  Electnc  Company 18 

Knickerbocker  Telephone  and  Telegraph  Company 23 

Jameson  &  Bond i 

LaLance  &  Grosjeao i 

I>^ew  York  and  Queens  County  Railway  Company 8 

l^ew  York  and  Queens  Electric  Light  and  Power  Company 65 

Richmond  Hill  and  Queens  County  Gas  Company 2 

l^ewtown  Gas  Company 6 

Total  permits  issued 422 

Certificates  were  issued  for  the  installation  of  4,828  incandescent  and  21  arc  lights,  5  service 
connections,  61  motors,  with  a  total  h.  p.  capacity  of  92^  and  5  generators  with  a  capacity  of 
617  k.  w. 

One  hundred  and  eleven  poles  were  removed  and  8.75  miles  of  overhead  wire  were  removed 
from  the  streets.  • 


BOROUGH  OF  I\^ICHMOND. 
Orders  aggr^ating  $2,204.62  were  issued  as  follows  : 

For  oflfice  furniture,  indndiog  file  cases,  revolving  chairs,  table,  desk,  oak  cabinet, 
etc.,  to  County  Clerk's  Office,  District  Attorney's  Office,  Department  of  Taxes 
and  Assessments,  Department  of  Highways,  Health  Department,  Department 
of  Buildings  and  President  of  Borough $1,703  12 
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For  plumbing  work  in  New  Brighton  Village  Hall $loo  oo 

For  carpenter  work  in  New  Brighton  Village  Hall,  Office  of  Receiver  of  Taxes  and 

in  the  various  public  buildings ^7  50 

For  miscellaneous  repairs  and  supplies,  such  as  furnishing  law  books,  water-cooler 

and  stand  and  repairing  typewriter,  etc 59  00 

For  oil  and  gas  lighting  in  Village  of  Tottenville,  and  Edgewater  and  New  Brighton 

Village  Halls 275  00 

BUREAU  OF  LAMPS  AND  GAS. 

Number  of  lamps  lighted  September  30,  1900— 

Incandescent 3*460 

Arc 454 

Oil 100 

Total  number  of  lamps  burning  September  30 4»oi4 

ELECTRICAL  BUREAU. 

Permits  were  issued  during  the  quarter  for  stringing  telephone  and  telegraph  wires  and 
resetting  poles,  etc.,  as  follows  : 

New  York  and  Staten  Island  Electric  Company j^ 

Staten  Island  Midland  Railroad  Company 12 

Western  Union  Telegraph  Company i 

American  Telephone  and  Telegraph  Company ^     i 

Staten  Island  Electric  Railroad  Company 12 

New  York  and  New  Jersey  Telephone  Company S2 

Richmond  County  Gas-light  Company 3^    ^ 

Total  number  of  permits  issued 224     ' 

Certificates  were  issued  for  the  installation  of  535  incandescent  and  2  arc  lights,  i  jl^-h.  p. 
motor,  I  ^-h.  p.  motor  and  I  2-h.  p.  motor. 

Further  and  detailed  information  in  regard  to  the  operations  and  transactions  of  the  Depart*    , 
ment  will  be  found  in  the  following  documents  attached  hereto  :  ' 

Document  **  A  *' — Statement  of  appropriations  and  expenditures. 

Document  "  B  "—Statement  in  detail  of  contracts,  boroughs  of  Manhattan  and  The  Bronx. 

Document  **C  '*— Report  of  Bureau  of  Repairs  and  Supplies,  boroughs  of  ManbatUn  and 
The  Bronx. 

Document  **  D  "—Report  of  Bureau  of  Lamps  and  Gas,  boroughs  of  Manhattan  and  The 
Bronx. 
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Document  "E  "—Report  of  Electrical  Bureau,  boroughs  of  Manhattan  and  The  Bronx. 

Document  "F  "—Report  of  Office  of  Assistant  Engineer,  boroughs  of  Manhattan  and  The 
Brooz. 

Document  '*  G  " — Report  of  Borough  of  Brooklyn. 

Document  **  H  " — Report  of  Borough  of  Queens. 

Document  *'  I  " — Report  of  Borough  of  Richmond. 

Very  respectfully,  . 

HENRY  S.  KEARNY,  Commissioner. 
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DOCUME 

Statement  of  Appropriations ,  Trust  and  Special  Accounts,  shewing  the  Total  Exptndit 


Titles  of  ArrttorttiATiONs. 


S«luiei — General  AdminiftrBlioD  . 


Bi^TAUfikt  of  Mankaiittm  amd  Tkt  Bramjr. 

SftlMict  ol   Drputiei,  Clei^>  and  £aipkiyers%  - . . « ^ , , ,  ^ .  -  - .  h  * .  * 

Supplies  ftod  Repairs. . ..,..,....,..  h ^ . . .> . .., 

Lanipi  aod  Ugbiin£.. . , , . , . 

Cofttlngencifis  <■ ,  ,•«<.* ..,,.,.,...,.,...... 


S»kiJH  of  Depuiy,  Clerlti  and  Employees 

Supplies  apd  Repain, ,,  ^ ,...,.,...,... 

L^mpt  and  Lisbttn^ ^  .....,....*>,......... . 

ComingeflCt^A 


SaLariei  a(  Deputy  ^nd  Kmployf en. . ....  ^ ........ . 

Supplies  and  Repair*.,.... 

LacnpiAnd  Lighting ^,,,. ,....,,.,, , , 

ContinEenclc^ 


Bffrffttg-A  §^f  RichHt^md. 

Salaries  of  Depaiy  and  Eitiployces 

5\ippljes  and  Repairi  ..-.■.    ....  s , 

Limps  and  Lighting 

COLitinieiicies  ,...*. 


Totsds. 


BjLLAKcn  or  li^ 

DM  jANUArV    1, 


l5Si  54 

i,055#»W  T4 
Mi  4r 

1,9140  66 
4i-aS9  ^ 


Sn  OS 

3«r« 


» 19 

»a.M3  M 
•*4  « 


|i*9»9iS43  16  11,850^^5 


Ra^uisiTioiii 

LlABIUTtfl 

tSm  DVKDf' 

Fitter  Snc  Mo) 
or  1900. 


5J,S4<? 
341 


1 19,905 
150 


»5 


Note.— Requisitions  during  Third  Quarter  of  1900,  on  Liabilities  of  1898—"  Salaries  of  Deputies,  Clerk: 
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-XMg  the  Quarter  ending  September  30,  1900,  and  the  Balances  on  October  i,  iqocx 


BQtUlSmOKS  ON 
^TASILITIKS   OP 
X^99    DURING 
RtliD  QUAKTBR 

OV     «900. 


i2x6  35 


94a  69 
975  00 


Balanxbs  op  1899 
ok  octobbr  i, 

1900. 


300  00 
29  00 


la,363  04 


f55t  54 


95"  53 

5.8»9  »3 

5,367  oa 

06 


1,940  66 

17,917  18 

8.340  47 

04 


510  05 

74 

34,726  aa 

136  31 

10  19 

"3  30 

1,440  01 

150  10 


APPROPKIATtONS 

WITH  TRANSPBKS. 

X90P. 


|a5,3JO  00 

392,569  00 
379,520  00 

1,310,000  CO 

1,50:}  00 


174,310  88 

Z48.o£9  xa 

9i4,oco  00 

1,000  00 


37.J40  00 

35.000  00 

354.400  00 

1,100  00 


14,180  00 

X3.900  00 

"8,528  75 

500  00 


RRQlTISmON.S 

DURING  First  Six 
Months  OP  1900. 


*77.»74  45  13.830,937  75  11,541,584  20 


lti.641  41 

184.984  96 

'".447  »7 

540.' 56  77 

285  00 

84.094  4» 

38,175  26 

358.950  04 

417  82 

19,616  14 
12,862  61 

XX^,r<j$   88 

19a  71 

6,649  98 

5.225  5a 

52,788  8x 

89  70 


Requisitions 

CURING  Third 

Quarter  op  1900 


55.924  94 


111,318  60 
63,802  62 

321,525  65 
473  55 

44,036  14 

30.759  "4 

210,999  49 

355  00 

8,863  74 

7.524  30 

47.581  74 

286  64 


3.324  99 

2,382  45 

26,6  r  5  18 

105  80 

$884,879  97 


Balancrs  op 
1900  ON  Octo- 
ber X,  190a 


$7,633  fis 

96.265  44 

105,370  ar 

448,3»7  58 

741  4S 

46,180  33 

79»»54  7» 

344,050  47 

227  iS 

8,660    X3 

14,613   09 

192.812   38 

620   64 


4.205  CJ 
6.^*92  03 

39,124  76 
304  50 

$1,394,473  58 


laipJoyees,  Boroughs  of  Manhattan  and  The  Bronx,  1898, "  ^$78. 77. 


i8 


Titles  or  Trust  and  Special  Accolnts. 


I  Rbquisiiioms 
Balances  during 

ON  January  i.       First  Six 
1900.  ;  Months  op 

190a 


Construction  of  Seventh  District  Police  Court  and  I 

Prisons,  etc I" 

(iouvemeur  Slip  Hospital  Building  Fund 

Public  Building.  Twenty-third  and  Twenty-fourth ! 

Wards,  Crotona  Park I 

Public  Building.  Twenty-third  and  Twenty- founh  I 

Wards,  Crotona  Park,  Addition  to ( 

Revenue  Bond  Fund— Alterations  and  Changes  in  \ 

the  City  Hall J 

Revenue   Bond   Fund — Altering   and    Fitting  up  I 

Brown  Stone  Building ) 

Fund  for  Public  Comfort  Station  

Fund  for  Public    Bath-house  in  Rivington  Street. .. 

Fund  for  Construction  of  the  new  Hall  of  Record^. 

Revenue    Bond   Fund — For  Preservation  of  the  1 
Dewey  Arch,  May  18, 19C0 f 


*«^47  5" 


94-74«  85  j 

7.488  25  I 

a.x«3  75 

893  96 

463  75 

602  ao 

I 

a3.643  81  I 

a.044.037  81  I 

3,000  00  I 


$t,740  00 


I 


iao.oa6  00 
886  78 


RBQUUinONS 

iiUKiNG       I  Balances  OH 

ThIKD  j     OCTOBBR  I. 

QVAXTMM   OP  I  1900. 

1900.         I 


I  i«.047  51 

19,643  00  I  83.361  Is 

:  7-4M»5 

a."37S 

I  893  rf 

4^n 

'  60a  Si 

98  85  I  a3,544  ^ 

73>030  S3  •  i,8tx,oo<  <l 

j  i.ii3n 


DOCUMENT  "  B." 

HoRoicHs  OF  Manhattan  and  The  Bronx. 
Cofttracts  Entered  Into  during  the  Quarter. 


Title.                                                                Contractor. 
Coal  to  Public  Buildings,  etc '  J*mes  C.  Wynn 

Contracts  Completed  during  the  Quarter, 
Titlf.                                                               Contractors. 
Ccal  to  Public  BuiUlings.  etc Wynn  Bros 


Estimatrd 
Cost. 


#i4.s6o  39 


0»T. 


•9.7"  «« 


Contracts  in  Progress  and  Xot  Completed, 


Title. 


Contractors. 


Estimated 
Cost. 


Ml«iCELLANKOt:S. 

/-                    ci:     u<«.^:»oi3  Mapcs  -  Reeve      Construction!  m.,,f,,^^  ^^ 

Ercciinp  Gouverneur  Slip  Hospital  ^^          Company )  Si  16,000  00 

Erecting  Rivington  Street  Bath John  F.  Johnfon 95.7<»  «> 


AiiotTKr 
Paid. 


Toial 
Paid. 


1 


i97.«64  15 
73.8«3  »5 
337.39«  08 
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TllLB. 


Contractors. 


tent  of  GouTcneur  Slip  Hos-  ( 
1 J 


Cavanagh  Bros,  and  Krapp . 


Public  Bniidinga,  etc 

>St  c^c.t  Seveotli  Raiment 
nory 


James  C.Wynn. 


y  '  Christopher  Nally  Company.. 
Total  miscellaneous  paid 


Public  Lighting. 
Electru: 

lias  and  Electric  Company 

tan  Electric-light  Company 

ush  Electric  1  lluminating  Company  of  New  York . . 
lison  Electric  Illuminating  Company  of  New  York . 

Morris  Electric-light  Company 

arlem  Lighting  Company 

nited  Electric  Light  and  Power  Company 

I  Electric  Light  and  Power  Company 

River  Electric  Light  and  Power  Company 


Total  paid  for  electric  lighting. 


Cos. 

few  Yoikaad  New  Jersey  Globe  Gas-light    Company,  Limited! 

rfanhattan) I 

few  York  and  New  Jersey  Globe  Gas-light  Company,  Limited  i 
ironx). f 

Consolidated  Gas  Company  of  New  York. ..  


Mtch  Street  Lighting  Company  oi  America  (Manhattan).. 

Mch  Street  Lighting  Company  of  America  (Bronx) 

Amsterdam  Gas  Company 

tcandard  Gas-light  Company  of  The  City  of  New  York  . 

lem  Union  Gas  Company 

al  Union  Gas  Company 

•rs  Gas-light  Company 


Estimated 
Cos^ 


f6x.(85  8i 
14,260  39 
M.747  00 


$77,000  00 
105,600  00 
130,000  00 

88,800  CO 

92,700  00 
14. too  00 
3,600  00 
12,500  00 

160,965  CO 


$6,138  o:; 

38.680  00 

33«,900  00 

13,930  00 

30I  00 

63,000  00 
35,700  00 
85,800  00 
45,460  00 

31,000  00 


Amount 
Paid. 


«9.313  00 


9,314  90 


iSS.635  89 
78,234  30 

97.a«8  95 
67.659  89 
68,973  95 
10,456  50 
1,132  13 
9,370  00 
131,338  98 


Total  paid  for  gas  lighting. 


«3.946  83 
axi654  49 
238,5*2  75 
11,150  39 
3768 
44.919  88 
18.015  97 
64,089  85 
34,073  86 
14,176  16 


Total 
Paio. 


<527i52t  38 


5C9,97o  49 


Total  public  lighting  . 


Total  paid.. 


450,577  85 


$960,548  34 


11,488,069  7« 
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DOCUMENT  "C." 

Department  of  Public  Buildings,  Lighting  and  Supplies,  1 

Bureau  of  Repairs  and  Supplies,  Nos.  13  to  21  Park  Row,  j. 

New  York,  October  15,  1900.  ) 

Hon.  Henry  S.  Kearny,  Commissioner  of  Public  Buildings,  Lighting  and  Supplies  : 

Dear  Sir— In  accordance  with  your  instructions,  I  have  the  honor  to  submit  the  following 

report  of  the  transactions  of  ihe  Bureau  for  ihe  quarter  ending  September  30,  1900. 

Criminal  Court  Building. 

The  usual  orders  were  renewed  for  cleaning  glass  in  doors  and  windows.  Plumbers'  and 
carpenters'  supplies,  supplies  lor  cleaning  purposes  and  engineer's  and  electrical  supplies  were 
furnished.  2  barrels  of  soap  powder  and  I  barrel  of  cylinder  oil,  12  carboys  of  1,300"  elcctrolytet 
I  refrigerator  No.  6  with  2  refrigerator  pans,  1  Ncpple  life  discharge  and  test  pump,  100  feet 
^-inch  rubber  hose  with  nozzle  and  reel  furnished.  3  sets  of  halyards  furnished  and  reeved  oo 
flagpole  on  roof  of  above  building.  35  shades  made  of  Nonpareil  shade  cloth  hung  on  old  rollen 
put  up  complete  on  windows  of  above  building  ;  205  shades  were  repaired  and  new  tin  rolleis 
furnished  where  necessary.  A  galvanized  iron  blower  pipe  30  inches  by  14  inches  by  34  inches 
with  elbows,  etc.,  complete,  properly  connecte<l  with  window  on  Elm  street  side  of  engine-room, 
furnished  and  put  up  complete  in  engine-room.  The  steam  and  electric  plants  in  above  building 
were  thoroughly  repaired  and  overhauled.  Old  material  used  where  practicable,  new  material 
where  necessary.  The  main  roof  and  ventilators  of  above  building  were  thoroughly  repaiied. 
The  following  repairs  were  made  to  elevate  rs  No^.  i,  2,  3,  4,  5  and  €,  stops  adjusted  and  regu- 
lated. 

No.  2.  New  operating  cable  furnished  and  put  in  place  at  the  bottom  of  shaft. 

No.  3.  New  bushings  furnished  and  put  in  place  in  the  hand  rope  pulleys  and  new  packing 
put  in  place  in  the  pistons. 

No.  4.  Piston  and  valve  repacked,  operating  rope  renewed  ;  operating  lever  and  lead  leading 
sheaves  under  the  valve  wheel  repaired,  and  same  raised  to  allow  clearance  for  rope. 

The  hinges  in  fan  shaft,  also  plates  in  floor  of  boiler-room,  repaired. 

The  plastering  was  repaired  in  four  rooms  on  Centre  street  side  and  eight  rooms  on  While 
street  side  «m  top  floor  of  above  building.  The  brickwork  cut  down  to  enable  steamfitters  to 
work  around  air-ducts  and  same  rebuilt.  The  plastering  was  also  repaired  in  twelve  rooms  of 
above  building  on  Franklin  street  side. 

Cloth  covered  screens  taken  out,  also  recovered  and  replaced. 

Matrons'  room— Toilet  cabinet  with  a  supply  of  clean  towels  weekly  furnished. 

Supreme  Court,  Criminal  Term,  Judges'  Chambers — Two  toilet  cabinets  with  a  supply  of 
clean  towels  weekly  furnished. 

Court  of  Special  Sessions — Three  toilet  cabinets  with  a  supply  of  clean  towels  weekly  were 
furnished.  2  City  Directories  were  furnished.  Si<le  walls  were  prepared  and  washed  off. 
Ceilings  were  decorated.  The  side  walls  were  painted  four  coats  of  paint  composed  of  Atlantic 
White  Lead  and  Linseed  Oil.     All  necessary  repairs  made  to  the  plastering.     Walls  and  ceilings 
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Tirere  decorated  the  same  as  in  Part  II.  of  General  Sessions,  in  same  building,  colors  changed  were 
iiecessa.ry.  All  stains  in  plaster  work  received  a  coat  of  shellac  before  calcimine  or  paint  was 
applied.  All  woodwork  was  thoroughly  washed  off  and  sandpapered.  All  bare  spots  of  wood- 
Tirork  bleached  and  touched  up  to  correspond  in  color  with  other  wookwork,  and  all  received  one 
coat  of  cabinet  rubbing  varnish. 

Court  of  General  Sessions— 7  copies  of  Cook's  Criminal  and  Penal  Codes  (annotated)  for  the 
year  1900  and  2  copies  of  Trow's  Directory  for  Manhattan  and  The  Bronx  for  the  year  1900  were 
furnished. 

Judges'  Chambers — 5  toilet  cabinets  with  a  supply  of  clean  towels  weekly  were  furnished. 
Clerks'  Office—I  toilet  cabinet  with  a  supply  of  clean  towels  weekly  was  furnished. 
Coroners*  Office — I  toilet  cabinet  with  a  supply  of  clean  towels  weekly  was  furnished. 
Civil  Service  Commission — 4  New  York  City  Directories,  4  Brooklyn  Directories,  for  1900  ;  2 
M'o.  18  quartered  oak  standard  desks,  6  feet  ;  2  quartered  oak  revolving  chairs,  Bank  of  England 
stylr  ;   I  quartered  oak  8-foot  library  tabic  ;  I  quartered  oak  4-foot  library  table  ;  I  quartered  oak 
3-fbol   office  table  ;    I  dozen  small  tables ;    6  quartered  oak   armchairs,  spindle  back.  Bank  of 
England  style  ;  i  roller  bookshelf  cabinet,  containing  12  metal  roller  bookshelves  ;  I  special  quar- 
tered oak  cabinet  containing  96  drawers  ;  i  roll-top  typewriter  desk  ;  i  Edison  oscillating  mimeo- 
l^rapb,   and  46,cxx>  index  cards  were  furnished.     2  safes  were  removed  from  the  Criminal  Court 
Building  to  new  offices  of  above  Commission  on  fifth  floor  of  No.  346  Broadway  ;  I  large  Marvin's 
safe  removed  from  room  531  to  540  in  above  office.     2  large  metallic  cases  were  boxed  and  removed 
to  new  offices  of  above  Commission  ;  18  awnings,   wiih  double  galvanized  iron  frame,   properly 
secured   to  stonework  with  patent  bolts,  etc.,  covered   with  best  Crown  strii)ed  canvas,  furnished 
and  put  up. 

District  Attorncy*s  Office — One  Underwood  typewriting  machine  furnished. 

CouNTV  Court-house. 

The  usual  orders  for  steam  supply  were  renewed,  5  toilets  and  4  urinals  were  furnished  and 

\        installed  in  above  building  in  accordance  with  plans   on   file   in   this  office.     Cleaning  supplies, 

1^        including  soap  powder,  5  dozeu  feather  dusters  and    i    barrel  of  Til linghast's  disinfectant  were 

furnished.     The  orders  for  cleaning  glass  in  windows  and  doors  of  above  building  were  renewed. 

'       The  curtains,  draperies,  portieres,  etc.,  in  the  various  court  rooms  and  officer  in  above   building 

were  taken  down,  cleaned,  repaired   and   rchung.     The  steel   roof  on  the  above  building  was 

repaired  and  painted,  I  large  McBride  &  Davidson  safe   shifted   and  raised,  and  platforms  made 

for  same.     1 1  window  shades  hung  on  Hartshorn   rollers,  made  of  best   Nonpareil  shade  cloth, 

furnished  and  put  up  complete.     Old  and  woni-out   parts  of  Welsbuch  lights  replaced  with  new 

parts.     Arches  and  halls  in  above  building   were   bricked   up,  and   new   tiling   furnished  where 

necessary  in  various  closets,  also  step  platform  of  stoop  recut. 

Supreme  Court — In  Special  Term,  Paits  I.  and   II.,  two   15-inch  Lundell  motor  fans,  with 
all  necessary  fixtures  complete,  furnished  and  installed. 

Surrogate's  Office — One  dozen  cane-seat   bentwood  chairs  furnished,  23  yards  of  tile-pattern 
linoleum  furnished  and  laid.     Order  for  i  set  of  telephone  instruments  connected  with  Exchange, 
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and  2    Kxchange  stations  connected  with  telephone  in  above  office  during  remainder  of  year 
issued. 

County  Clerk's  Oftice — 2  New  York  City  Directories  f<>r  1900,  and  2  steel  seals  were 
furnished  and  i  i6.inch  Dei  hi  motor  fan  repaire<I. 

City  Hall. 
The  usual  orders  for  supplying  steam  to  above  build'ng  and  cleaning  glass  in  windows  and 
doors  were  renewed.  The  iron  water  tanks  on  roof  on  the  west  side  of  above  building  were 
repaired,  lieaned  and  painted.  The  roof,  ventilators,  gutters,  etc.,  of  the  westerly  and  centre 
wings  of  above  building,  including  tower,  were  re|  aired  and  painted.  Skylights  with  ventilators 
on  roof  over  spiral  stairs  made  and  put  up. 

President  of  Borough  of  Manhattan — I  toilet  cabinet  with  a  supply  of  clean  towels 
weekly  was  furnished,  i  Trow's  Business  Directory  was  furnished,  i  16-inch  l^ndell  motorto 
was  repaired  and  call  bell  wires  run  from  Vice-President's  office  to  the  President's  oflfice. 

City  Clerk's  Office — I   toilet  cabinet  with  a  supply  of  clean  towels  weekly  was  furnished. 

Mayor's  Office— 2  toilet  cabinets  with  supply  of  clean  towels  weekly  were  furnished. 
Old  and  worn-out  parts  of  Welsbach  lamps  were  replaced  with  new  parts.  One  copy  of  Annota- 
tions of  the  Constitution  and  General  Laws  of  New  York,  i  New  York  Court  of  Appeals  Report, 
volume  162  ;  3  Manhattan  and  Bronx,  3  Brooklyn,  Directories  ;  2  7-foot  quartered  €>ak  standing 
desks,  I  6-foot  desk,  I  8-foot  desk  ;  I  7-foot  desk  with  pedestal,  and  i  bookcase  with  glass  doors 
about  44  inches  wide  furnished.     About  17  yards  of  linoleum  were  furnished  and  laid. 

City  Record  Office  -i  toilet  cabinet  with  a  supply  of  clean  towels  weekly  was  furnished. 

Clerks — Board  of  Aldermen— 2  16-inch  Lundell  electric  fans  were  furnished  and  installed  in 
above  office. 

Aldermanic  Chamler — i  toilet  cabinet  with  a  supply  of  clean  towels  weekly  was  furnished. 

Library,  Board  of  AId«rmrn— i  toilet  cabinet  with  a  supply  of  clean  towels  weekly  wa^ 
furnished. 

Clerk's  Office- 2  loiiel  cabinets  with  a  su]>i)ly  of  clean  towels  weekly  were  furntsheii. 

Councilnianic  Chamber — I  toilet  cabinet  with  a  supply  of  clean  towels  weekly  was  iuniished. 

Mayor's  Marshal  (Bureau  of  Licenses) — I  16-inch  Lundell  motor  fan  was  furnished  and 
installed  in  above  office;  i  half  do/en  oak  bent  wood  cane  seat  chairs,  I  4-foot  settee,  I  quanered 
oak  roll-top  typewriter  desk,  i  No.  32  letter  press  and  quartered  oak  stand,  I  6o-drawer  quartered 
oak  cabinet,  with  sliding  shelves  and  cupboard  base;  also  60,000  cards,  5  by  3  inches,  and  60  sets 
of  A  to  Z  guides  and  I  eight-day  clock  with  oak  cabinet,  were  furnished  ;  six  window  shades,. 
made  ot  Nonpareil  shade  cloth  hung  on  Hartshorn  tin  rollers,  were  furnished  and  put  in  above 
office  ;  the  westeily.  southerly  and  northerly  side  walls  in  above  building  were  prepared,,  covered 
with  embossed  sheet  steel  previously  painted  both  sides  i  coat,  and  painted  two  additional  coats 
when  in  position. 

,  ■       Reporters*  Room,  City  Hall — One  Trow's  City  Directory  was  furnished. 
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Browj«  Stone  Blmlding. 
Order  'wss  renewed  for  cleaning  glass  in  windows  and  doors  of  above  building  ;   2  barrels  of 
cylinder  oil  and  2CO  lubricating  candles  were  furnished. 

City  Court — 6  toilet  cabinets,  with  a  supply  of  clean  towels,  were  furnished. 
Clerka*  Office — i  toilet  cabinet,  wjth  a  supply  of  clean  towels,  was  furnished. 

Hall  of  Records. 
Orders  were  renewed  for  cleaning  glass  in  windows  and  doors  of  above  building  and  the 
usual  cleaning  supplier,  2  New  York  City  Directories,  2  Brooklyn,  2  Business  Directories  for 
igco  ;  I  Gould's  Lawyer's  Directory  for  1900,  2  metal  document  file  cabinets,  containing  18 
docnment  files  with  oak  base,  and  i  quartered  oak  portable  sanitiry  washstand  were  furnished. 
3  window  exhaust  fans,  and  3  sixteen-inch  Lundell  motor  fans  repaired.  Old  and  worn-out  parts 
of  Welsbach  burners  were  replaced  with  new  parts.  6  dozen  bottles  Lion  brand  typewriter  oil, 
for  use  of  above  office,  were  furnished. 

New  Hall  of  Records. 
A  well  was  built  in  cellar,  on  Centre  street  side  of  new  building,  in  accordance  with  plans 
and  specifications  on  file  in  this  office. 

Harlem  Court-hoise. 
*^  The  usual  cleaning  supplies  were  furnished.     Orders  were  renewed  to  clean  glass  in  windows 

and  doors  in  above  building.  All  worn-out  parts  of  WVlsbach  burners  were  replaced  with  new 
I  parts.  4  six-inch  leaders  were  taken  down,  repaired  and  painled  and  replaced,  and  new  parts 
\        furnished  where  necessary. 

West  Fifty-fourth  street  Coirt-hoi'se. 
Orders  were  renewed   for  cleaning  glas^s  in  windows  and   doors  of  above  building.      i 
barrel  of  cylinder  oil,  and  50  feet  of  three-quarter-inch  five-ply  steam  hose,  with  nozrle,  was 
furnished.     All  worn  parts  of  Wtlsbach  burners  were  replaced  with  new  parts. 

Sevfnih  District  Court-house. 
Orders  for  cleaning  glass  in  windows  and  door>  in  above  building  were  renewed.  Tiic  usual 
cleaning  supplies  were  furnished.  All  old  and  worn  parts  of  Welsbach  burners  were  replaced 
with  new  parts.  All  of  the  main  hallway  in  above-mentioned  buildinjr  inside  of  main  entrance 
np  (o  door  leading  into  Police  Court  on  one  side,  and  the  door  leading  to  Municipal  Court  on 
the  other  side  were  painted  as  follows:  All  the  wails  and  ceilings  were  pi operly  washed  oflf^ 
prepared  and  painted,  walls  were  painted  three  coats  of  paint,  all  the  woodwork  was  washed  off* 
well  sandpapered  and  painted  three  coals  in  parti  colors  as  directed.  Old  plaster  was  cut  out 
from  ceiling  and  side  walls  and  same  repaired. 

Third  District  Court-house. 
The  usual  cleasing  supplies  were  furnished.     Old  return   steani-pipcs  in  basement  of  above 
building  were  replaced  as  directed  at  a  sufficient  distance  from  the  floor  to  allow  proper  pitch  to 
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the  boiler,  and  necessary  repairs  were   made   to  valves,    radiators  and  steam   plant   generally. 
Orders  for  cleaning  glass  in  windoi^'s  and  doors  of  above  buildings  were  renewed. 

Markets. 

Fulton — All  old  and  worn  parts  of  VVelsbach  lights  were  replaced  with  new  parts. 

Centre — All  worn-out  parts  of  Welsbach  burners  were  replaced  with  new  parts. 

Tompkins— All  old  and  worn-out  parts  cf  Welsbach  lights  were  replaced  with  new  parts. 

Washington — All  worn-out  parts  of  Welsbach  burners  were  replaced  with  new  parts.  The 
tinwork  on  the  outside  lanterns  on  Washington,  Kulton,  West  and  Ve&ey  streeti^,  on  roof  of  above 
Market,  was  repaired  and  painted. 

We>l  Washington — The  steel  rolling  shutters  were  repaired,  painted  and  scraped  at  the 
Hollowing  stands  of  above  Market:  Nos.  i8,  20,  22,  24,  27,  38.  40,  42,  49,  51  and  53  Thompson 
avenue ;  Nos.  25,  27,  29,  47  and  49  Loew  avenue;  Nos.  26,  28,  44,  46  and  48  Bloomfield  avenue ; 
TJos.  34,  ^^,  40,  42,  44,  46  and  48  Lawton  avenue  ;  Nos.  17  and  18  Thirteenth  avenue  ;  Nos.  23, 
24,  25,  30,  32  and  33  Hewitt  avenue.  The  old  skylights  over  stand  No.  309,  in  above  Market, 
remo\'eH,  frame  repaired  where  necessary,  and  new  galvanized-irdn  skylight,  about  6  feet  8  inches 
square,  2  feet  6  inches  hi^h,  with  louvers  all  around  and  hip  skylight  on  top,  glazed  with  ^-inch 
glasF,  put  in  place.  All  damaged  tin  on  roofs,  gutters,  lanterns,  etc.,  on  the  roofs  of  above 
Market  removed  and  replaced  with  new  tin.  All  damaged  leaders  or  parts  thereof  removed  and 
all  replaced  with  same  size  and  quality  leaders  at  present  in  use.  All  new  tin  received  one  coat 
of  paint  on  under  side  l^fore  being  applied  and  two  coats  of  paint  on  top.  All  old  tin  received 
one  coat  of  paint  al>o.  Qualiiy  of  paint  used.  Princess  metallic,  ground  in  linseed  01),  and 
Atlantic  white  lead,  in  equal  portions.  All  >eams  and  joints  were  carefully  examined  and 
properly  soldered  where  necessary.  All  rlashings  were  properly  secured  with  paint  skins.  All 
old  rubbish  va>  removed  from  premises  and  same  left  broom  clean.  Old  plaster  cut  out  of 
ceilings  an<l  side  walls  at  stands  Nos.  20,  22  and  24,  and  same  repaired. 

Clmton — All  worn  out  parts  of  Welsbach  lights   replaced  with  new  parts;  6  dozen  street 
brooms  and  6  dozen  corn  brooms  were  furnished. 

Catharine — Defective  tin  was  cut  out  of  roof  of  above  market  and  replaced  with  tin  of  best, 
quality. 

Armoriks. 

Seventh  Re^imrnt — All  worn-out  parts  of  Welsbach  lights  were  replaced  with  new  parts  . 
The  following  supplies  were  furnished  :  3  dozen  turkey  dusters  (No.  16),  3  dozen  mops  (15  lbs.'), 
3  dozen  mop  handles,  i  hogshead  of  soda  (about  375  Ib^.),  I  box  of  pearline,   i  box  sapolio,  r  t>ox 
«ilican,  .'i  <Iozen  mop  wringers,  100  scrub  cloths,   2  boxes  Habbitt's  soap,    i  barrel  of  linsee<i  o^^ 
and  2  barrels  of  turpentine.     An  order  was  issued  to  supply  electric  current  to   operate  motors      ^^ 
above  Armory  during  the  year  1900. 

Eighili  Kegiment— All  worn-out   parts  of  Welsbach   lights  were  replaced  with  new  p^*'^' 
The  following  supplies  were  furnished  :  2  gross  wire  rifle  brushes  (45  calibre),   2  gross  hair     *"* 
brushes  (45  calibre),  i|j  dozen  ostrich  feather  dusters  (N0.20),  i  dozen  ostrich  feather  dusters  C^ 
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xo),  I  dozen  radiator  brushes,  I  dozen  factory  pails  (fibre),  i  dozen  window  cleaner's  pails  (fibre), 
y^  dozen  keelers  (large,  fibre),  ^  dozen  mop  wringers  (wood),   i  dozen  gas  lighters  (6  feet),  2 
"bundles  scrub  cloths  (ICO  pairs),  3  cases  of  ammonia  (2  dozen   quart   cans  to  a  case),  3  gallons 
l^e  Page's  glue,  2  boxes  Babbitt's  soap,  2  cases  gold  dust  soap  powder,  i  barrel  sal  soda,  6  gross 
Oolga.te*s    glycerine  soap,  medium  (No.  181),   2   boxes  sapolio  (6  dozen   to  a  box),  i   dozen 
mop     handle-,     6    dozen    corrugated     cuspidor    mats   (octagon),    2    dozen    nickel    cuspidors, 
^        K^'oss      pallor     matches,     6     cases     best      toilet      paper      in      rolls,      i      dozen    long- 
liandled  snow  shovels  (steel),  12  gross  packages  wax  tapers  (3  dozen  to  a  package),  3  dozen  sink 
shovels,  Iri.  c^ozen  nickel  soap  dishes,  I  Wrigley  flexible  auger,  i  Wrigley  flexible  auger,  i  ream 
emory  cloth,  No.  00,  i  gross  papers  four-ounce  tacks,  I  gross  papers  eight-ounce  tacks,  i  ammu- 
nition band  truck,  i  rifle  tiuck,  a  set  Sharp's  armorers  files,  i  box  Garlock  ring  steam  packing,  i 
box  onc-sixteenth  rainbow  sheet  rubber,  3  three-inch  tube  brushes,  2  scoop  shovels,  %  dozen 
large  remliks  and  2  dozen  extra  felt  for  same  ;     7  R.  P.  heavy,  N.  P.  drinking  cups  with  handles, 
properly  fastened  to  marble  wainscoting  with  necessary  brass  chain,  bolls  and  holders,  furnished 
and   put  in  place,  in  connection  with  drinking  fountamf    The  top  floor  over  stairway  was  rein- 
forced, and  stairway  repaired  and  reconstructed,     i  combination  cabinet  to  contain  8  document 
61es  and  3  rolling  book  shelves  in  the  upper  section,  same  to  be  covered  with  sliding  curtain  with 
lock.     The  lower  section  to  have  i  sliding  shelf,  underneath  same  2  box  drawers,  underneath  the 
box  drawers  a  cupboard  containing  pigeon  holes,  2  of  the  pigeon  holes  to  have  pigeon*hole  box 
^vith  hinge  tops.     Underneath  these  pigeon  h<>les,  on  the  right-hand  side  of  the  cupboard,  2 
Shannon    letter    files.      On   the  left-hand   side  of  the  cupboard   a  small   sub  cupboard    con- 
taining   I    cash    drawer  and    one    regular    drawer.      All   special    cupboards,    regular    cup- 
boards, box   drawers,  etc.,  to   be  locked  with   i  key.     The  walls  and  ceilings  were  washed 
off,  all  plaster  cracks  filled  ;    ceilings  were  decorated.     The  walls  received  2  cor.ts  of  paint 
"wiih  frieze;  decorations  made  equally  as  good  as  that  at  present  on    walls.     All  woodwork 
"was   washed    off,   bleached  up   where   necessary,    and   received   I  coat  of  wax  varnish.     The 
rooms  of  Companies  A,  B,  G,  H,  and  I  pamled  in  same  manner  as   Staff   room,  except  that 
the  decoration    is  simdar  to  that  in  present  room   of  Company  B.      The   room  of  Co.npany 
^  had  that  part  of  ceiling  damaged  by  water  repaired,  redecorated  to  correspond  with  the 
halance  of  ceiling.     The  first  and  second  main  hallway,  including;  that  part  of  stairs  connected 
therewith,  also  the  two  upper  main  hallways,  were  painted  and  decorated  as  directed.      The 
P'^slering  in  the  two  upper  main  hallways  and  stairways  inaliove  Armory  was  repaired  and  all 
'■''obish  removed  from  premises.      120  chairs  were  recaned  and  36  chairs  repaired  and  upholstered, 
^^  keys  fitted   for  Yale  locks,  two  master  keys  for  same,  and  200  brass  checks  stamped  as 
"^<^tt:d  furnished,  33  Yale  locks  altered  to  fit  master  keys  and  12  Yale  locks  repaired.      About 
'5     yards    of   carpet    taken    up,   cleaned  and    relaid  in  above  Armory.     The  old  lubes  in 
'^'^'fiht  boiler  in  above  Armory  were  removed  and  replaced  with  56  new  2-inch  charcoal  tubes, 
^fety  valves  were  also  renipped.      Roof  on  northwest  and  southwest  corner  of  drill  room 
'^forced  with  angle-iron  bolts,  lag  screws,  etc.,  30  inside  and  24  outside  target  frames  and  two 
*^^   target  easels  constructed  and  set  in  place.     Sash  cords  placed  where  necessary.      High 
'^g  with  scroll  border  and  pickets  on  top,  handhole  with  wicket  gate  and  glass  shelf  made  and 
^^^  in  Adjutant's  office. 


Ninth  Regiment — All  worn-out  parts  of  WeUbach  lights  were  replaced  with  new  puts. 
The  following  supplies  were  furnished  :  i  case  laundry  soap,  i  case  of  Bon  Ami  (6  dozen  tot 
box),  I  box  toilet  paper  (best  roll)  and  6  dozen  cotton  mops  ((5  pounds)  and  i  barrel  of  Mtnin's 
floor  dressing.  Repairs,  alteration*,  etc.,  were  made  as  directed  to  the  steam  plant  in  above 
Armory.  Order  was  issued  for  a  supply  of  electric  current  to  operate  motors  in  above  Armory. 
Old  plaster  cut  out  of  ceilings  and  side  walls  and  same  repaired. 

Twelfth  Regiment— All  worn-out  parts  of  WeUbach  lamps  were  replaced  with  new  puf . 
Lockers  about  26  feet  long,  10  feet  high  and  2  feet  8  inches  deep  were  made  and  erected  in  at«fe 
Armory.     Fronts  and  ends  of  lockers  are  made  of  ash,   the  interior  made  of  pine.    About  tfO 
yards  of  carpet  was  taken  up,  cleaned  and  relined  and  relaid.     2  barrels  of  Crown  '*A**  loap 
was  furnished. 

Twenty  second  Regiment — All  worn^ut  parts  of  Welsbach  lamps  were  replaced  with  nc^ 
parts.  Nine  large  lockers  for  uniform?,  etc.,  one  saddle  case  and  one  pistol  case  was  made  aa^ 
erected  in  Quartermaster's  room  in  above  Armory.  Fronts  and  ends  of  lockers  made  erf  ash ;  ^ 
interior  made  to  correspond  as  nearly  as  possible  with  woodwork  at  present  in  said  roocv*' 
Necessary  repairs  were  made  to  drill  room  floor  in  above  Armory  as  directed.  The  woodwork  <>• 
the  drill  room  floor  and  main  entrance  in  the  above  building  was  cleaned  off,  bleached,  stain^ 
and  varnished  as  directed. 

Sixty-ninth  Regiment— All  woin-out  parts  of  Welsbach  lamps  were  replaced  with  newparts- 
The  foUowini^  supplies  were  furnished  :     I  coal  >coop  No.  3,  }i   doz^n   ^now  shovels  (steel)*  ' 
combination  bench  vise,  I  act  Armstrong  stocks  and  dies,   }^  inch  to  i  inch  ;  i  three  whecl*^ 
cutter  for  iron  pipe,  one  24-inch  Stillson  wrench,  one  18-inch  Stillson  wrench  2  dozen  Bairsl&KDp 
wick,  I  box  Dixon's  graphite  and   100  pounds   chloride  of  lime  was  furnished.     All   ntctssMTf 
repairs  werj  made  to  slate  roof,  all  chimney  tops  secured  and   same  painted.     The  gutters    ^** 
around  the  roof  of  above  Armory  were  repaired  and  painted  and  new  gutters  furni>hed  wh^*^ 
necessary.     Two  new  cliimney-lops  pUced  on  Sixth  street  side  of  above  Armory.      The  tin  roO» 
over  entrance  on  Seventh  street  side  repaired  and  painted.     Four  3-inch  leaders  also  repaired  «T»" 
palmed  and  75  feet  of  new  3-inch  leaders  furnished.      12  lockers  made  and  erectel   in  al^o**'^ 
Armoiy  li'.vinj;  bronze  hardware. 

Seventy-first  Regiment — All  worn-out  parts  of  Welsbach  lights  were  replaced  with  new  p**"^*' 
The  following  supplies  were  furnished  :  i  flat  ba-^tard  file,  J2  inch  ;  I  hand  truck,  rubber  ti*'^*'' 
I  Coe's  wrench,  10  inch  ;  i  Coe's  wrench,  18  inch  ;  2  Stillson  wrenches,  18  inch  ;  2  brass  01 1^*^' 
No.  II  ;  6  flat  switch  smooth  files,  7  inch;  2  lock-jaw  file  handles,  No.  3;  2  elliptical  t**"^ 
scrapers,  3  inch  ;  i  swivel  vise,  24  inch  ;  i  ball  plain  hammer,  I  pair  tinner's  snips.  No,  H*^* 
I  dozen  Scotch  water  gauge  glasses,  13  by  ^  ;  2  pair  cutting  pliers,  6  inch  ;  2  screw  driv-e**^ 
6  inch  ;  i  dozen  cold  chisels,  assorted  ;  i  spirit  level,  2  bl.  ;  i  iron  square,  2  foot ;  2  d^^*" 
assorted  trist  drills  square  shanks,  12  boxes  Oarlock  packing,  5-16  ;  25  pounds  Rainbow  paclti**^' 
^  ;  I  C.  C.  saw,  24  inch  ;  !  rip  saw,  26  inch  ;  i  A.  E.  claw  hammer  and  i  pair  gas  pliers.  C^^^ 
6-inch  Rider  gas  engine  with  all  necessaiy  connections  for  water  supply  and  discharge  to  C^"  * 
and  all  necessary  gas  connections,  furnished  a.nd  put  up  in  above  Armory.  The  pipes  nsed  in  ^" 
cases  the  same  as  those  at  present  in  use.  One  platlorm,  size  and  construction  as  directed,  op^^ 
which  to  place  the  above-mentioned  engine  furnished.     The  engine  was  properly  secured  to  p^^" 
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and  placed  where  directed  in  pump  room  in  Ihe  above  Armory.  Two  sets  of  halyards  were 
hed  and  placed  on  flagpole. 

>qaadron  "  A  " — AU  wom-oot  parts  of  Welsbach  lights  were  replaced  with  new  parts.  New 
bars  were  furnished  and  put  in  place  under  boilers  in  above  Armory,  also  walking  beams  for 
>,  piston  rods  with  buckets  for  pumps  made  and  put  in  place.  Opening  cut  in  window  guard 
^te  made  for  same  with  necessary  hinges,  lock,  etc.  ;  24  stalls  were  removed  and  24  new 
'  constructed  and  erected  in  their  place.  The  walls  and  ceilings  of  Troop  C  locker-roono- 
prepared  and  painted  ;  also  the  walls  and  ceilings  of  reception  room  were  painted  and 
rated.  All  woodwork  cleaned  of!  and  varnished.  All  the  walls  and  ceilmgs  of  the  Major' s- 
,  Adjutant's  room  and  room  occupied  by  Captain  Chapman,  large  toilet-room,  bath-room 
large  hall  in  corridor  on  same  floor  cleaned  off,  prepared  and  tinted  in  colors,  as  directed,, 
ving  two  coats  of  water-color  paint  after  preparation.  All  woodwork  was  cleaned  off,  touched 
here  necessary  and  bleached,  then  given  one  coat  of  wax  varnish.  The  walls  and  ceilings- 
on-commissioned  officers  room,  locker-room,  laige  toilet  and  winding  hallway  were  alsa 
aredand  painted,  as  directed.  The  tower  hallway  leading  to  band  room  and  tower  hallway 
ng  to  kitchen  were  prepared  and  painted  and  all  woodwork  varnished.  All  the  necessary 
ibing,  excavating  and  concreting  incidental  to  the  removal  and  erection  of  24  new  stalls  was 
►rmed  as  directed.  All  the  old  rubbish  was  removed  from  the  stable  floor  in  above  Armory 
^me  left  broom  clean.     Iron  woik  on  stalls  were  reinforced. 

First  Battery-rr  All  worn-out  parts  of  Welsbach  lights  were  replaced  with  new  parts.  The 
mug  supplies  were  furnished  :  i  carpet  sweeper,  24  inches  ;  2  boxes  laundry  soap,  2  gross- 
bcs,  I  box  sapolio  (6  dozen  to  a  box),  i  samson  jack,  i  stepladder,  10  feet ;  i  stepladder, 
• ;  I  dozen  ostrich-feather  dus'ers,  2  gross  best  toilet  paper,  4  gas  torches,  15  feet ;  3  dozen  boxes 
tapers,  ^  dozen  mop  handles,  )4  dozen  mop  wringers,  i  dozen  metal  brushes,  20  gallons  bril- 
»nctal  polish,  10  gallons  Miller's  harness  dressing,  200  pounds  wrapping  paper,  30  by  40  inches; 
unds  Crown  harness  soap,  50  pounds  axle  grease,  100  pounds  sal  soda,  50  pounds  castile  (large 
irs),  3  dozen  Dandy  brushes  ;  i  dozen  paintbrushes,  one-half  pound  and  one-pouud  ;  >^  dozen 
irnish  brushes,  10  gallons  Miller's  harness  oil,  2  rubber  door  mats  and  one  barrel  of  Crown 
Soap  ;  I  No.  20  Star  screw-cutting  lathe,  with  fojt  power  and  plain  rest,  with  No.  9  counter- 
ind  No.  4J  independent  check,  furnished  and  set  iip  comp'ete  in  above  armory  ;  100  feet  of 
r  hose,  with  couplings  and  nozzle  complete,  furnished. 

econd  Battery — All  worn-out  parts  of  VVtlsbach  lights  were  replaced  with  new  pans.  The 
ing  supplies  were  furnished  :  3  dozen  ostrich  feather  dusters,  2  dozen  mops,  15  pounds 
;  2  gross  Colgate's  glycerine  soap,  No.  181  ;  }/2  gro^s  sapol;o,  10  gallons  Brilliant  metal 
;  100  pounds  wrapping  paper,  on  roller  ;  10  gallons  English  Crown  soap,  20  gallons 
r's  harness  dressing,  2  dozen  mop  handles,  |^  dozen  mop  wringers,  2  ca&es  laundry  soap,  2 
of  toilet-paper,  30  pounds  Miller's  harness  soap  ;  5  pounds  twine,  assorted  ;  30  quires  emery 
and  250  feet  of  rubber  hose,  with  couplings,  nozzle  and  reel  complete. 

irst  Signal  Corps — The  following  supplies  were  furnished  :  4  gallons  Brilliant  metal  polish,, 
rds  of  cheesecloth  ;  3  gross  parlor  matches.  No.  60 ;  4  quires  emery  cloth,  3  dozen  toilet 
6  twelve-quart  papier  mache  water  buckets,  50  pounds  pure  gum  camphor,  6  ostrich-feaiher 
rs,  2  combination  gas  lighters,  I  dozen  heavy  china  cuspidors  ;  50  pounds  of  wrapping  paper,. 
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on  fuller ;  lo  pounds  assorted  twine,  I  twelve-quart  stone  water-cooler  and  stand  ;  I  blacklmard, 
in  oak  frame  ;  i  box  snpolio,  i  Stillson  wrench  ;  i  Coe's  wrench,  twelve-inch  ;  I  dozen  cold 
chisels  assorted  ;  i  bufting  wheel  ;  2  lockjaw  file  handles,  No.  i  ;  2  lockjaw  file  handles ;  2 
lockjaw  file  handles,  No.  3  ;  3  dozen  towels  and  i  No.  1243  scale. 

Fifth  brigade — The  following  supplies  were  furnished  :  50  pounds  wrapping  paper  on  roller, 
2  gallon  cans  Brilliant,  2  gross  matches,  3  dozen  cakes  of  toilet  soap,  I  dozen  cold  chisels,  assorted, 
I  dozen  I2quart  fibre  pails,  i  dozen  wood  chisels,  i  dozen  paint  brushes,  25  pounds  refined  cam- 
phor cakes  (gum),  i  box  laundry  soap,  i  twelve-inch  Coe*s  wrench,  I  twelve-inch  Stillson  wrench, 
I  eight-inch  Stillson  wrench,  2  No.  i  lockjaw  file  handles,  2  No.  2  lockjaw  file  handles,  2  No.  3 
lockjaw  file  handle?,  I  twelve  inch  screw  driver  (ratchet),  1  eight-inch  screw  driver,  y^  dozen  20- 
inch  ostrich  feather  dusters  and  2  dozen  chamois  skins. 

First  Naval  Battalion — The  following  paint  supplies  were  furnished  :  20  gallons  turpentine, 
two  lo-gallon  jacket  cans  and  I  gallon  kerosene  oil.  Four  divided  curtains  with  upper  and  lower 
brass  curtain  rods  for  window:;,  and  three  curtains  with  brass  rods  for  doorways  of  room,  made  of 
double-faced  dark  red  velour  to  match  transom  cushions,  6  feet  8  inches  long.  Also  two  wire 
spring  n^attress  frames  to  fit  bunks  in  headquarters  ofiices  were  furnished  and  put  in  place.  A 
supply  of  fresh  water  was  supplied  daily  tu  above  headquarters  during  summer  rendezvous  of 
Steam«>hip  **New  Hampshire,*'  off  Whilestone  Landing,  L.I.  One  13  K.  W.  compound  wound 
dynamo  and  7  by  6  Westinghouse  junior  engine,  directly  coupled  with  bed-plate  switchboard, 
volimeter,  ammeter,  rheostat,  main  dynamo  switch  and  feeder  switch,  with  all  connections  and 
appliauce^  necessary  for  the  proper  operation  of  same,  was  furnished  and  put  in  place  in  above 
■steam.ship. 

Municipal  Courts. 

First  District— I  toilet  cabinet,  with  a  supply  ot  clean  towels  weekly,  was  furnished.  The 
usual  orders  f.^r  cleaning  glass  m  windows  and  doors  in  above  court  were  renewed. 

Secon<l  District  All  worn-out  parts  of  Welsbach  lamps  were  replaced  with  new  parts.  I 
toilet  cal)inet,  with  a  supply  of  clean  towels  weekly,  was  furnished,  i  half  barrel  of  Tillinghast^s 
Disinleciant  was  also  lurnished.  The  carpets  and  rugs  in  above  court  were  taken  up,  cleaned 
and  leiaid,  using  new  lining  where  necessary. 

Third  District — I  toilet  cabinet,  with  a  supply  of  clean  towels  weekly,  was  furnished,  also 
the  f(.)llo\\  ing  law  books  :  Appellate  Division  Reports,  volumes  29  to  49  ;  New  York  Reports, 
from  volume  158  ;  Miscellaneous  Reports,  New  York,  25  to  29  ;  Chaplin,  Landlord  and  Tenant, 
including  Summary  Proceedings,  American  and  Krglish  Encylopedia,  Brightley's  Digest,  from 
volume  10  ;  Danforth  and  Wickes'  Court  of  Appeals  Digest,  volume  3  ;  I  copy  of  Session 
Laws  for  ii^oo  ;  also  i  Boyd's  Business,  Residence,  Co-partnership  Directory  of  1900,  and  I 
Trow's  ( !ity  Directory,  19C0. 

Fviurth  District — i  toiKrt  cabinet,  with  a  supply  of  clean  towels  weekly,  was  furnished,  and 
order-^  were  issued  for  cleaning  the  glass  in  the  windows  and  doors  of  above  court. 

Filth  Disiiict — i  toilet  cabinet,  with  a  supply  of  clean  towels  weekly,  was  furnished.  All 
womout  parts  ot  Welsbach  lights  were  replaced  with  new  parts.  The  following  law  books  were 
:€urnished  :  '*  Benjamin  on  Sales,"  *'  Haviland's  Cases,"  **  Brightley's  Digest,"  **  Sessions  Laws  of 
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State  of  New  York,  from  first  copy  to  date,  with  index,  and  Law  Dictionary  5  volumes";  also 
ity  I>irectory  for  1900,  and  %  barrel  of  Tillinghast^s  Disinfectant,  delivered  43  yards  of 
in  **  A  "  Linoleum  was  furnished  and  laid  in  above  court. 

Sixth  District— I  toilet  cabinet  with  a  supply  of  clean  towels  weekly  was  furnished,  also  1 
y  Directory  for  year  1930  and  I  eight-day  Empire  clock.  Orders  were  issued  for  cleaning  the 
ss  and  doors  of  above  Court. 

Seventh  District— 2  toilet  cabinets  with  a  supply  of  clean  towels  weekly  were  furnished. 

Kigbth  District — The  orders  for  cleaning  glass  in  windows  and  doors  were  renewed. 

Ninth  District — 2  toilet  cabinets  with  a  supply  of  clean  towels  weekly  were  furnished. 

Eleventh  District — i  toilet  cabinet  with  a  supply  of  clean  towels  weekly  was  furnished. 

City  Magistrates'  Courts. 

First  District — One  toilet  cabinet,  with  a  supply  of  clean  towels  weekly,  was  furnished.  The 
tilings  and  side  walls  were  prepared  and  washed  off  and  ceilings  decorated.  The  s'de  walls  re- 
lived four  coats  of  paint,  composed  of  Atlantic  white  lead  and  linseed  oil.  All  necessary  repairs- 
ere  made  to  plastering.  The  decorations  of  walls  and  ceilings  were  the  same  as  those  in  Part 
L  of  General  Sessions  in  same  building.  All  stains  in  plaster  work  received  a  coat  ot  shellac 
efore  being  kalsomined  and  painted.  All  the  woodwork  was  thoroughly  washed  off  and  sand- 
apered,  and  bare  spots  of  same  bleached  and  touched  up  to  correspond  with  other  woodwork,  all 
roodwork  receiving  one  coat  of  cabinet  rubbing  varnish. 

Second  District — One  toilet  cabinet  with  a  supply  of  clean  towels  weekly  was  furnished. 

Third  Dij>trict — Orders  for  cleaning  glass  in  windows  and  doors  of  above  court  were 
enewed. 

Fifth  District — Two  toilet  cabinets  with  a  supply  of  clean  towels  weekly  were  furnished. 

Sixth  District — One  toilet  cabinet  with  a  supply  of  clean  towels  weekly  was  furnished,  also 
hree  do/en  wood-seat  chairs,  No.  25.  The  combination  of  safe  was  changed,  bolts  repaired  and 
lew  lock  and  keys  furnished  for  use  of  above  court. 

Finance  Department. 

All  wornout  parts  of  Welsbach  lights  were  replaced  with  new  parts.  Order  renewed  for  i  set 
>f  telephone  instruments  and  switchboard  connected  with  exchange  in  above  office  ;  i  quartered 
Mdc  pigeon-hole  case,  containing  264  pigeon-holes  as  per  sketch  on  file,  furnished  and  erected  in 
bove  office,  also  i  roll-top  desk,  5-foot,  No.  67,  made  of  quartered  oak  ;  i  stationery  case,  con- 
tnicted  in  accordance  with  plans  on  file  in  office  of  Bureau  of  Repairs  and  Supplies  ;  fronts, 
nds  and  exposed  parts  of  same  made  of  oak  and  balance  of  woodwork  as  directed  ;  doors  fur- 
iished  with  flat  key  locks,  keys  for  upper  and  lower  sections  different  from  others  ;  i  dozen  cane- 
eat  bentwood  chairs,  i  Bailey  letter-press  and  stand  and  1  Yost  typewriting  machine  with  No.  4. 
illitc  type.  Three  16-inch  Lundell  fans  were  repaired,  also  i  16-inch  Deihl  motor  fan  removed 
rem  Mayor's  office,  the  same  repaired  and  installed  in  above  office  ;  also  i  Western  electric  fan 
emoved  from  Surrogate's  office,  repaired  and  installed  in  above  office.  Safe  and  fumituie  were 
hifted  to  permit  the  laying  of  carpet ;  15  window  shades  made  of  Nonpareil  shade  cloth,  hung  on 
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Hartshorn  tin  rollers  with  all  necessary  fixtures  complete  were  furnished  and  pat  up.  Oae 
■quartered  oak  file-cabinet  made  and  erected  in  above  office  ;  i  oak  cabinet  with  roller  front  coo- 
strucied  in  accordance  with  plans  on  file  in  Bureau  of  Repairs  and  Supplies  ;  all  fronts^  ends  aad 
exposed  parts  made  of  oak,  shelves  removable,  flat  key  locks  and  keys  all  alike  erected  in  office 
of  Chief  Bookkeeper. 

Department  of  Taxes  and  Assessments. 
One  oak  I  able,  2  by  3  feet ;   i  special  double  pedestal  desk,  made  of  quartered  oak  with . 
bronzed  hardware,  furnished  and  erected. 

City  Paymaster. 
The  orders  for  cleaning  glass  in  windows  and  doors  were  renewed.  One  4-inch  single  stroke 
bell,  with  proper  connections,  was  furnished  and  installed.  The  armature  of  exhaust  fan  wis 
removed,  repaired  and  reinstalled  in  above  office.  One  large  awning  made  of  best  Champion 
duplex  awning  cloth,  with  all  necefsary  fixtures,  ropes,  pulleys,  etc.,  made  and  put  up  over 
windows  of  above  office. 

City  Chamberlain's  Office. 
One  toilet  cabinet,  with  a  supply  of  clean  towels  weekly,  was  furnished  ;  also  one  copy  of 
Trow*s   Directory  for  1900. 

Kkceivxr  of  Taxes. 
Two  16-inch  electnc  fans  repaired  and  cleaned,  two  18-inch  extra  large  Lundell  fan  motors, 
and  five  16-inch  Hurricane  motor  fans,  with  all  necessary  fixtures  complete,  installed  in  abdve 
office. 

Surveyor's  Ofuce— Department  of  Taxes  and  Assessments. 

All  worn-out  parts  of  Welsbach  lamps  replaced  with  new  parts.     Two  toilet  cabinets  with  a 
supply  of  clean  towels  weekly  were  furnished. 

Department  of  Buildings. 
All  worn-out  parts  of  Welsbach  lamps  replaced  with  new  parts.  One  Brooklyn,  two  Man- 
hattan and  Bronx,  one  business  and  residence,  Queens  ;  one  business  and  residence,  Richmond  ; 
one  Greater  New  York  Business  Directory  for  1900  furnished  ;  two  oak  eight-day  clocks  were 
furnished  ;  twenty-one  window  shades,  made  of  nonpareil  shade  cloth,  hung  on  Hartshorn 
rollers,  with  all  necessary  fixtures  (two  sets  of  fixtures  on  each  window),  were  furnished  and  put  up 
on  third  floor  of  above  building. 

Hi  reai   of  Municipal  Statistics. 
Two  toilet  cabinets  with  a  supply  of  clean  towels  weekly  were  furnished. 

CouNTv  Jail. 
All  wornout  parts  of  Welsbach  lights  were  replaced  with  new  parts ;  2^  dozen  large-size 
sponges,  ^i  dozen  chamois  skins,  I2  dozen  ostrich  feather  dusters,  16  inch  ;  4  dozen  cuspidors, 
|iainted  ;  i  dozen  wooden  pails,  i  dozen  mop  wringers  and  6  cakes  of  Bon  Ami  were  furnished. 
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Tbe    ceilings  and  walls  of  that  portion  of  the  building  known  as  the  United  States  side  was 
cleaned  off,  all  cracks  pointed  up  and  repaired  and  painted  two  coats  of  cold-water  paint.      The 
ivainscot  or  dado  was  painted  6  feet  high.     Floor  of  corridor  and  balconies  received  2  coats  of 
lead  and   oil  paint.     All  the  ironwork  received  i   coat  of  asphaltum.      Lattice  work  dividing 
United  States  part  from  Civil  part  was  painted  2  coats  of  paint.     The  woodwork  was  cleaned  off 
and  received  two  coats  of  paint,  inclnding  ceilings  of  blind  windows  and  under  side  of  balconies. 
The  steam-pipes  and  radiators  were  bronzed.     The  portion  of  the  above  building  known  as  the 
Civil  side  was  painted  to  correspond  with  the  United  States  side  ;  8  awnings  made  of  best  Champion 
Duplex  awning  strip,  with  galvanized  iron  frames  securely  fastened  in  brickwork,  with  all  neces- 
sary pulleys,  fixtures,^ ropes,  etc.,  complete,  were  put  up  on  windows  of  above  jail.      Vestibule 
door  was  repaired,  9  stationary  and  5  portable  benches  were  made  and  put  in  place  ;  45  yards  of 
carpet  was  taken  up  and  cleaned  and  relaid. 

Corporation  Yard,  Fifty-sixth  Street. 
New  floors  and  beams  were  put  in  place  and  all  sashes  and  doors  were  repaired. 

Corporation  Yard,  Rivington  Street. 
150  feet  of  ^-inch  rubber  hose,  complete,  was  furnished. 

Board  of  Assessors. 
2  copies  of  Upington's  Brooklyn  Directory,  1900,  were  furnished. 

Public  Comfort  Stations. 
The  electric  £ans  at  the  above  stations  were  thoroughly  repaired. 

Public  Administrator. 

All  womoat  parts  of  Welsbach  lights  were  replaced  with  new  parts  ;  i  New  York  City 
Directory  and  i  business  directory  for  1900  was  furnished. 

Pumping  Station. 
All  wornout  parts  of  Welsbach  burners  were  replaced  with  new  parts. 

ExEMrr  Firemen's  Headquarters. 

All  womoul  parts  of  Welsbach  burners  were  replaced  with  new  jiarts.  The  roof,  gutters, 
flashings,  etc.,  were  repaired  and  painted.  The  paint)  was  composed  of  Prince's  metallic  paint 
ground  in  linseed  oil  and  Atlantic  white  lead  in  equal  parts. 

South  Gate-house— Central  Park. 
All  wornout  parts  of  Welsbach  burners  were  replaced  with  new  parts. 

Engine-house — Central  Bridge. 
All  wornout  parts  of  Welsbach  burners  were  replaced  with  new  parts. 
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CI ATE-HousE— Convent  Avenue. 
All  woniout  pans  of  W elsbach  I urners  were  replaced  with  new  parts. 

Volunteer  Firemens'  Headquarters. 
All  wornout  parts  or  Welsbach  burners  were  replaced  with  new  parts.     The  <lefective  tin  was 
removed  from  roof  of  above  building  and  same  replaced  with  tin  of  best  quality. 

Corporation  Counsel. 

One  roll-top  desk,  No.  67,  one  N.  Y.C.  chair,  one  72-drawer  steel  document  file  cabinet  with 
Acme  lock,  and  8  Trow's  Ciiy  Directories  fcr  1900  were  furnished  ;  45  yards  of  carpet  was  takeo 
up  and  cleaned. 

Commissioner  of  Accounts. 

Four  City  directories  and  one  business  directory  were  furnished.  One  i6-inch  Hurricane  fan 
motor  was  furnished  and  installed.  In  consequence  of  moving  partitions  in  the  above  office,  it  was 
necessary  to  change  electric  call-bell  service.  One  new  transmitter  was  furnished  to  telephone  line 
running  from  above  office  to  Engineer's  Office.  One  white-wood  cabinet  about  4  feet  3  inches  by 
8  feet  was  made  and  erected  in  above  office. 

Commissioner  of  Jurors. 
One  Bailey  letter  press  was  furnished. 

lU'REAu  OF  Street  Openings. 
I  roll-top  desk,    i    New  York  City  revolving   chair  and   i  office    table  with   drawers  were 
furnished. 

Sheriff's  Office. 

Two  Trow's  City  and  one  Boyd's  Greater  New  York  Copartnership  Residence  and  Business 
Directories  for  1900  were  furnished.  One  new  Standard  fire-proof  safe  62  inches  high,  54  inches 
wide  and  22  inches  deep,  inside  measurement.  Inierior  arranged  as  per  sketch,  having  30  metallic 
frames  with  roller  for  books  and  lettered  "Sheriff's  Office,"  was  furnished  and  put  in  place  in 
above  office. 

Board  of  Public  Improvements. 

I  toilet  cabinet  with  a  supply  of  clean  towels  weekly  was  furnished.  2  Manhattan  and 
Bronx  and  2  Brooklyn  Directories  for  19CX),  also  i  set  of  Laws  of  1900,  I  Underwood  typcwritci, 
I  special  oak  table  with  drawers,  i  Bulljnger's  Monitor  Guide  to  December  31,  1900,  were  fur- 
nished.    The  names  on  2  safes  were  changed  and  front  of  saf  i  painted  as  directe<l. 

Depart.viknt  of  Bridges. 
3  toilet  cabinets  with  a  supply  of  clean  towels  weekly  were  furnished  and   12  letter  files 
also  furnished. 

Department  of  Sewers. 

5  toilet  cabmets  with  a  supply  of  clean  towels  weekly  were  furnished.  126  yards  of  lino- 
leum was  furnished  and  laid  in  above  office. 
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Department  of  Water  Supply. 

7  toilet  cabinets  with  a  supply  of  clean  towels  weekly  were  furnished,  i  copy  of  Laws  of 
New  York,  Session  of  1900,  4  New  York  City  Directories,  2  Brooklyn  Directories  and  i  Business 
Directory  for  1900,  6  high  stools  with  backs,  5  chnirs.  No.  31,  3  plain  tables  with  drawers,  2 
5.fopt  quartered  oak  desks  with  pigeonhole  cabinet  on  top,  with  roll  curtain  fronts  and  i  pigeon- 
hole  case  for  top  of  desk  made  of  quartered  oak,  front  covered  by  two  roll  curtains,  sliding  side- 
walls  with  lock,  pigeonholes,  each  3*^  inches  high,  4  inches  wide  and  9  inches  deep ;  outside 
measurements  of  case  23  inches  high,  12^  inches  deep  and  60  inches  long,  were  furnished,  i 
typewriter.  No.  6,  repaired,  i  Standard  fireproof  safe,  40  inches  high,  32  inches  wide  and  16 
inches  deep  inside  measurements,  containing  a  full  burglar-proof  chest  all  complete  and  lettered 
•«  Department  of  Water  Supply  '*  was  furnished  for  use  of  above  Department.  Gales  and  over- 
hea.d  guards  put  up  in  corridor  of  above  Department. 

Department  of  Highways. 

10  toilet  cabinets  with  -f  supply  of  clean  towels  weekly  were  furnished,  i  Remington 
typewriter,  No.  6,  with  roll-top  desk  for  same,  i  Densmore  typewriter  and  desk,  i  Brooklyn  and  i 
New  York  City  Directory  for  1900  were  furnished,  i  Smith  Premier  typewriter  was  repaired,  i 
white  pine  cabinet,  about  11  feet  wide  and  10  feet  high,  was  made  and  erected  in  above  office, 
also  one  map  cabinet,  about  4  feet  by  9  feet  by  2  feet,  was  also  erected  for  above  Department. 

Department  OF  Piblic  Buildings,  Lighting  and  SrrpLiEs. 

The  services  of  a  telephone  operator  was  furnished  for  2  weeks,  i  No.  7  typewriter  repaired. 

Commissioner's  Office — 2  toilet  cabinets  with  a  supply  of  clean  towels  weekly  were  furnished. 
I  City  and  I  Brooklyn  Directory  for  i9Coand  15  gross  Spencerian  pens  were  furnished. 

Deputy  Commissioner— I  toilet  cabinet  wiih  a  supply  of  clean  towels  weekly  was  furnished. 

General  Office — 2  toilet  cabinets  with  a  supply  of  clean  towels  weekly  was  furnished,  also  i 
combination  steel  cabinet  containing  27  document  61es  and  27  box  drawers,  all  drawers  and  files 
to  have  Acme  locking  device,     i  typewriter  was  repaired. 

Bureau  of  Lamps  and  Gas — i  toilet  cabinet  with  a  supply  of  clean  towels  weekly,  i  Trow's 
City  Directory  for  19CX),  I  Eureka  copying  cloth  bath  No.  2,  and  2  dozen  cloth  were  furnished. 

Storeroom — Bureau  of  Lamps  and  Gas,  No.  49  Beekman  street— The  defective  tin  on  roof  at 
above  storeroom  was  cut  out  and  replaced  with  new  tin  of  best  ({uality  ;  i  new  5-inch  galvanized 
iron  leader  about  49  feet  long,  and  i  new  lo-inch  chimney  top  with  base  aI>out  6  feet  high  was 
furnished,  and  one  chimney  top  repaired. 

Electrical  Bureau — 3  toilet  cabinets  with  a  supply  of  clean  towels  weekly,  2  violation 
books,  and  I  No.  32  Bailey  letter  press  were  furnished. 

Bureau  of  As&istant  Engineer — 2  toilet  cabinets  with  a  supply  of  clean  towels  weekly,  i  dessi- 
eating  jar.  No.  2450  ;  i  plain  4-inch  motor  with  pestle,  i  pound  calcie  chloride,  in  gla^s  jar  ;  6 
full  pens  W.&  N.  water  colors.  Emerald  green,  6  bow  pens  No.  453,  i  pint  l)each  drawing  ink,  i 
3 


34 

dozen  Faber's  H.  H.  H.  pencils,  I  dozen  P^aber*s  H.  H.H.H.  H.  pencils,  i  pair  compasses  No. 
2$I2,  six  galvanized-iron  pans  were  furnished.  For  Cement  Laboratory,  60  prints  of  mapsan4 
plans,  I  map  of  Manhattan  mounted  and  framed,  i  map  of  New  Yoik  and  vicinity,  and  I  Broa- 
ley's  Atlas  of  Manhattan,  in  5  volumes,  were  furnished  ;  an  analysis  of  drinking  water  was  made 
by  Charles  F.  McKenna,  Ph.D.,  for  above  Bureau. 

Bureau  of  Meter  Tests — 2  toilet  cabinets,  with  a  supply  of  clean  towels  weekly  were 
furnished. 

Bureau  of  Repairs  and  Supplies— 2  toilet  cabinets,  with  a  supply  of  clean  towels  weekly;  ■ 
I  dozen  Peerless  door  checks,  6  packing  boxes,  about  10  by  10  by  14,  with  fiat  key  locks,  and  I 
copy  of  Trow's  City  Directory  for  1900,  were  furnished,  i  typewriter  No.  6  repaired.  A  supply 
of  coal  and  wood  for  heating,  etc. ,  and  a  supply  of  ice,  sponges,  soap,  brooms,  pails,  dnsteny 
mops,  brushes,  etc.,  were  furnished  to  the  different  public  buildings,  courts  and  offices  in  the 
care  of  this  Department.  Orders  for  use  of  horse  and  wagon  were  renewed,  and  order  for 
replacing  worn-out  and  defective  parts  of  Welsbach  lights  in  the  different  buildings,  couitsand 
offices  were  renewed.  Among  the  many  items  of  repairs  made,  not  otherwise  specially  referred 
to,  are  plumbing,  steam-fitting,  gas-fitting,  mason  work,  plastering,  painting,  carpentering, 
glazing,  electrical  work,  iron  work,  repairs  to  furniture,  etc.,  and  for  the  use  of  mechanics  m  the 
employ  of  the  Department  a  supply  of  lumber,  hardware,  paints,  varnish,  etc.,  were  furnished. 

Free  Floating  Baths. 

The  usual  orders  for  lumber  and  small  supplies  were  renewed.  Policies  of  insurance  were 
taken  out,  insuring  against  all  direct  loss  or  damage  by  fire  the  fifteen  Free  Floating  Baths  and 
the  furniture  and  6xtures  appertaining  thereto,  from  July  13,  1900,  to  July  13,  lyoi.  2  comer 
awnings  made  of  lo-ounce  duck,  with  all  necessary  fixtures  complete,  were  furnished  and  put  up 
on  One  Hundred  and  Twelfth  Street  Hath  and  East  Twenty-fourth  Street  Bath;  also  2  romer 
awnings  and  6  roller  awnings,  made  of  lo-ounce  duck,  with  all  fixtures,  ropes,  etc.,  complete, 
were  furnished  and  placed  on  Bath  No.  14.  Orders  were  issued  to  shift  barges  and  lighters  to 
clear  slip  and  change  location  of  H«h  No.  15  from  Market  street.  East  river,  to  Pi;r  33, 
between  Pike  and  Rutgers  streets.  Fast  river. 

Winter  quarters  were  secured  for  P'ree  Floating  Baths  in  South  Brooklyn,  at  the  foot  of 
Twenty-ninth  street  to  Thirty-third  street.  The  anchors  and  chains  of  East  One  Hondred and 
Thirty-sixth  street  Bath,  East  P^ifty-first  street  Bath,  and  Battery  Bath  were  securely  removed  and 
stored  at  Corporation  Yard. 

The  bathing  season  closed  on  Septeml>er  22,  and  the  baths  were  towed  from  their  respective 
berths  on  the  East  and  North  rivers  to  their  winter  quarters,  where  they  will  be  overhauled  and 
repaired  for  the  forthcoming  bating  season. 

The  bathing  season  was  opened  June  23,  and  between  that  date  and  September  22,  the  day 
of  closing,  5,929,117  persons  availed  themselves  of  the  bathing  facilities. 
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The  following  table  will  show  the  increase  in  the  number  of  bathers  this  year  over  the  year 
1899: 


Malks. 


Females. 


X899. '  2,914.469  958,017 

I 
S9C0.    4,305,488  1,623,539 

I 

i 

An  increase  of '....   


Total. 


3,870,486 
5.9»9."7 

2,050,631 


i 


This  Department  has  received  a  number  of  communications  during  the  past  bathing  season, 
coaiplaimng  of  the  locations  at  which  the  baths  were  placed,  claiming  that  they  were  too  near 
feewer  outlets.  Upon  investigation,  these  complaints  were  found  to  be  partly  true,  and  were 
remedied  as  far  as  possible  with  the  assistance  of  the  Dock  Department,  and  the  Department 
will  endeavor  to  secure  cleaner  and  more  convenient  berths  for  next  season. 

t  BOROUGH  OF  THE  BRONX. 

Municipal  Buildinc;. 
The  following  supplies  were  furnished  :  2  pokers,  10  feet  long,  i  slice  bar,  10  feet  long,  i  yi 
inches  thick,  I  injector  monitor  with  connections,  24  composition  seats  for  Jenkins  valve  of 
different  sizes,  one  i2-inch  monkey  wrench,  one  lO-inch  monkey  wrench,  2  claw  hammers  and 
24  gun  washers  for  guage  glasses.  The  carpets  and  rugs  were  taken  up,  cleaned  and  relaid  where 
necessary  throughout  the  building.  Two  gal vani zed-iron  fire  lines  were  installed  in  above  building, 
same  placed  as  directed  and  in  accordance  with  the  niles  and  regulations  of  the  Fire  Department. 

Finance  Department. 
Three  toilet  cabinets  with  a  supply  of  clean  towels  weekly  were  furnished. 

Department  of  Taxes  and  Assessments. 
Two  toilet  cabinets  with  a  supply  of  clean  towels  weekly  were  furnished. 

City  Paymaster's  Office. 

One  eight-day  clock  and  i  roll-top  desk  were  furnished.  A  continuation  of  the  panel  work 
was  made  and  erected,  being  44  feet  long,  and  7  feet  high,  with  two  openings  for  pay  windows 
with  sliding  sash.  A  counter  was  also  erected  behind  said  panel  work,  made  similar  to  panel 
work  at  present  in  above  office.  The  iron  railing  was  removed  from  Room  14  to  16,  same  recon- 
structed and  placed  as  directed  in  Room  21  in  above  office.  One  set  of  telephone  instruments 
connected  with  exchange  was  furnished  for  use  of  above  office,  also  one  safe  shifted  from  Room  21 
to  Room  15. 

Department  of  Street  Cleaning. 

About  66  yards  of  linoleum  was  furnished  and  laid  in  above. 
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Reckiver  of  Taxes. 
Two  toilet  cabinets  with  a  supply  of  clean  towels  weekly  were/urnished. 

Department  of  Highways. 
Three  toilet  cabinets  with  a  supply  of  clean  to>vels  weekly  were  furnished.     One  flat-top 
desk  and  one  cane  seat  N.  Y.  C»  chair  was  furnished. 

Department  of  Sewers. 
Three  toilet  cabinets  with  a  supply  of  clean  towels  weekly  were  furnished. 

Department  of  Water  Supply. 
One  toilet  cal)inet  with  a  supply  of  clean  towels  weekly  was  furnished. 

Department  of  Bridges. 
One  toilet  cabinet  with  a  supply  of  clean  towels  weekly  was  furnished. 

President  of  Borough  of  The  Bronx. 
One  toilet  cal)inet  with  a  supply  of  clean  towels  weekly  was  furnished,  also  one  Trow's  City 
Directory  and  one  set  of  Laws  of  New  York  for  1900. 

Coroner's  Office. 
One  toilet  cabinet  with  a  supply  of  clean  towels  weekly  was  furnished.  .  The  carpets  and 
rugs  in  above  ofKce  were  taken  up,  cleaned  and  relaid,  using  new  lining  where  necessary. 

Dkpartment  of  Public  Buildings,  Lighting  and  Supplies,  Bronx. 
Coal  and  wood  for  heating,  etc.,  brooms,  mops,  soap,  sponges,  dusters,  chamois,  etc.,  fiw 
cleaning  purposes,  were  furnished  for  the  use  of  the  different  public  buildings,  courts  and 
offices  in  the  care  of  this  Department.  Repairs  were  also  made  to  plumbing,  carpentering,  etc., 
of  the  several  public  buildings  in  the  above  borough  in  the  care  of  this  Department  ;  i  cylinder, 
I  pint  of  oil  and  i  oil-can  for  typewriter  No.  7,  were  also  furnished. 

Yours  respectfully, 

BARTHOLOMEW  DONOVAN, 

Superintendent  of  Repairs  and  Supplies. 


DOCUMENT    "D." 

Department  of  Public  Buildings,  Lighting  and  Supplies  ) 

Bureau  of  Lamps  and  Gas,  Nos.  13  to  21  Park  Row,       '  ' 

New  York,  October  11,  1900.      J 

Hon,  Henry  S.  Kearny,  Commissiofiet  : 

Dear  Sir — In  compliance  with  the  directions  contained  in  your  letter  of  September  24,  I 
herein  submit  a  report  of  the  transactions  of  the  Bureau  of  Lamps  and  Gas  for  the  boroughs  of 
Manhattan  and  The  Bronx,  for  the  quarter  ending  September  30,  1900. 
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Exhibit  **  A.  **  is  a  statement  showing  the  amounts  on  voucher  for  gas  and  electric  currents 
plied  to  the  various  Public  Markets,  Offices,  Armories,  etc.,  and  for  lighting  and  maintaining 
:  public  lamps. 

£xhibit  *'B"  is  a  summary  of  the  Appropriation  for  "Lamps  and  Lighting,"  1900, 
»wiiig  vouchers  drawn  during  the  quarter  amounting  to  three  hundred  and  twenty  thousand 
«e  hundred  and  ninety-four  dollars  and  fifty-seven  cents  ($320,394.57),  leaving  an  available 
laoce  of  three  hundred  and  forty-one  thousand  five  hundred  and  twenty-one  dollars  and  fifty- 
le  cents  ($341,521.59). 

Exhibit  **C*'is  a  summary  of  the  Lamp  Account,  showing  the  number  of  new  lamps 
^hted,  old  lamps  relighted  and  lamps  discontinued  during  the  quarter  :  163  new  gas  lamps, 
5  new  naphtha  lamps,  279  new  Welsbach  naphtha  lamps  and  366  new  electric  lamps  have  l:>een 
^hted,  20  gas  lamp^t  have  been  relighted  ;  628  gas  lamps,  311  naphtha  lamps  and  69  electric 
.mps  have  been  discontinued.  Of  the  gas  lamps  discontinued,  404  were  extinguished  on 
zcount  of  electric  lights.  The  total  number  of  lamps  lighted  on  September  30  was  23,729  gas, 
,391  naphtha,  730  Welsbach  naphtha  and  4,855  electric,  making  a  total  of  30,705  lamps. 

Exhibit  **  D  **  is  a  statement  showing  the  candle  power  of  the  gases  supplied  to  the  city  by 
ach  of  the  gas  companies  as  are  in  the  reach  of  our  photometric  stations. 

The  following  statement  will  show  the  average  amount  of  impurities  found  in  the  gases  of  the 
everal  gas  companies  as  determined  by  E.  G.  I^ve,  Ph.  D.,  the  Gas  Examiner,  at  the  Laboratories 
if  the  Department : 


Of  What  Company. 


CouK^idated  Gas  Company- 
Branch  I 

Branch  3 

Branch  3 

Bfat(Ch4 » 

Brausch6 

New  Amsterdam  Ga«  Company 

Sew  York  Mutual  Gas-light  Company.. 

icandard  Gas-light  Company 

'last  River  Gas  Company 


Sulphur  Ammonia      I   c,„o„,,„„^.^ 

(Grains  IN  ico     (Grains  in  100      ^'i^t^^^^H'' 
C'uBic  Feet).   |  ^CubicFebt).         Hvi.rockn. 


Trace. 


8.14 

.la 

14.60 

.40 

7.T8 

.10 

9-H4 

.84 

7.90 

.10 

6.30 

.xo 

7'U 

.08 

6.04 

.13 

6.41 

.XO 

Trace. 


Trace. 


The  following  table  will  show  the  specific  gravity  of  ihe  gases  : 
TcniioHdaled  Gas  Company — 

Branch  i 

Branch  2 

Branch  3 

Branch  4 

Branch  6 


.680 
.614 
.694 
.600 
.660 
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New  York  Mutual  Gas-light  Company 696 

New  Amsterdam  Gas  Company 678 

Standard  Gas-light  Company 652 

East  River  Gas  Company 67J 

The  following  statement  will  show  the  average  maximum  and  minimum  pressore  on  iht 
mains  of  such  companies  as  connect  with  our  photometric  stations,  as  recorded  on  the  pressure 
registers  during  the  quarter,  the  average  l)eing  made  for  the  time  during  which  the  public  lampf 
are  required  to  be  kept  lighted  : 


Of  What  Company. 


Me    . 


Whkrb  Taken. 


n 


Consolidated  Gok  Company — 

Inches. 

Branch  i i .  71 

Branch  a 3.09 

Branch  3 3 .  57 

Branch  4 3. 48 

Branch  6 3.37 

New  York  Mutual  Gas-light  Company 3.31 

New  Amsterdam  Gas  Company 2.31 

Srandard  Gas-light  Company 2  44 

East  River  Gas  Company 2.14 


Inches. 
X.69 

1.80 
2. 43 

2.32  -v 
1.98^ 
2.95 
2.14 
2.41   { 
1. 91   j 


MUet. 
Corner  Bowery  and  Grand  street '   «-^ 

,   1.66 


««  ;  1.84 

I  " 

Seventy-ninth  street,  between  Second  I*  ,35 

and  Third  avenues |j 

i     Seventy-ninth  street,  b<?t ween  Second  i'  ,.05 

"^  and  Third  avenues \ 

Comer  Bowery  and  Grand  street »-^* 


Seventy-ninfh  street,  between  Second!' 
and  Third  avenues t 

Seventy-ninth  street,  between  SecordI 
and  Third  avenues t 


Yours  respectfully, 

S.  Mccormick,  Superintendent  of  f^mps  and  Gas. 


E.xiiibh  **A.'* 

Statement  showing  the  amounts  on  vouchers  drawn  for  gas,  electricity,  etc.,  to  the  vari<^ ' 
public  markets,  offices,  armories,  etc.,  and  for  fitting  up,  lighting  and  maintenance,  etc.,  t/^ 
public  lamps  lor  the  th'rd  quarter  of  the  year,  ending  September  30,  19CO. 

Washmgton  Market S296  I^ 

Catharine  Country  Market 30  3^ 

Catharine  Meat  Market lo  64 

Fulton  Meat  Market 271c 

Fulton  Country  Market 40  61 

Centre  Market 23 

Clinton  Market 75  6 

Union  Market 8  ^ 
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ompkins  Market . . 

^fierson  Market 

PiTst  District  Municipal  Court 

Second  Di-trict  Municipal  Court,  Borough  of  The  Bronx 

Second  District  Municipal  Court 

Fourth  Disti ic t  Municipal  Court 

Yifth  District  Municipal  Court 

Sxlh  District  Municipal  Court 

Tenth  District  Municipal  Court 

i     Eleventh  District  Municipal  Court 

Second  District  City  Magistrate's  Court 

Third  District  City  Magistrate's  Court 

Fourth  District  City  Magistrate's  Court 

Sixth  District  City  Magistrate's  Court 

Sttenth  District  City  Magistrate's  Court 

Brownstone  Bu  Iding 

New  Court-house 

Harlem  Court-house 

Criminal  Court  Building 

City  Hall 

Coonty  Jail 

Corporation  Counsel 

^oliQ  Adnainistrator,  Store-room 

^"^  Record  Bookbindery 

^y  Register 

^*^'^ining  Board  of  Plumbers 

^^^^th  Department 

P^  Vard,  Rivington  street 

^'P^  Vard,  East  Twenty-fourth  street 

P^«'tmcDt  of  Highwayj!,  Tool  Shop,  No.  i86  Mulberry  street 

l^^F^^rtment  of  Highways,  Repair  Shop,  No.  427  East  Eighty-seventh  street 

*^*P^rtment  ot  Highways,  Repair  Shop,  One  Hundred  and  Twenty-third  street  and 

Columbus  avenue 

^^Mcr  Supply,  Repair  Shop,  No.  72  Elm  street 

^aicr  Supply,  Repair  Shop.  No.  214  West  Thirty-first  street 

Water  Supply,  Repair  Shop,  Washington  avenue  and  One  Hundred  and  Sixty-sixth 

street 

Water  Supply,  Chief  Engineer,  Highbridge 

Water  Supply,  Keeper's  House,  Highbridge 

Water  Supply,  Repair  Shop,  Third  avenue,  between  One  Hundred  and  Eighty- 
eighth  and  One  Hundred  and  Eighty-ninth  streets 

High-water  Service,  Engine  House,  West  Ninety-eighth  street 

High-water  Service,  Engine  House,  Highbridge 


$24  24 

4885 

184 

19 

6  10 

74 

25  89 

6  67 

64  19 

83 

19 

3588 

65  68 

55 

102  30 

78  72 

897  16 

102  32 

201  56 

112  02 

203  50 

369 

15  92 

I  29 

4857 

2  3« 

204  70 

55 

II  20 

462 

1646 

5  01 

25  35 

18  88 

8  04 

I  29 

9  25 

9  81 

333  74 

104  53 
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lligh-water  Service,  Pump  Station,  One  Hundred  and  Seventy-ninth  street  and 

Tenth  avenue 

Ship  Canal,  Engine  House,  Highbridge 

South  Gate-house,  Central  Park 

Gate-house,  Convent  avenue  and  One  Hundred  and  Thirty-fifth  street 

Central  Bridge 

Madison  Avenue  Bridge 

Corporation  Yard,  West  Fifty-sixth  street 

Volunteer  Firemen's  Association,  No.  220  East  Fifty-ninth  street 

Volunteer's  Seventy-third  Regiment  Association,  No.  128  West  Seventeenth  street. . 

Clock  Tower,  Third  District  Court-house 

Department  of  Buildings,  Fourth  avenue  and  Eighteenth  street 

Branch  Department  of  Buildings,  No.  2775  Third  avenue 

Municipal  Building,  Crotona  Park,  Bronx 

Bridge  Tender's  House,  Macomb's  Dam  Bridge 

Photometric  stations 

Branch  Department  Buildings,  Williamsbridge  (electric) 

Seventh  Regiment  Armory  (gas) 

Seventh  Regiment  Armory  (electric) 

Eighth  Regiment  Armory  (gas) 

Ninth  Regiment  Armory  (gas) 

Ninth  Regiment  Armory  (electric) 

Twelfth  Regiment  Armory  (gas) 

Twenty-second  Regiment  Armory  (gas) 

Twenty-second  Regiment  Armory  (electric) 

Sixty-ninth  Regiment  Armory  (gas) 

Seventy-first  Regiment  Armory  (gas) 

First  Battery  Armory  (gas) 

Squadron  **  A  "  Armory 

City  Hall  (electric) 

Appellate  Division,  Supreme  Court  (electric) 

City  Register  (electric)  

City  Paymaster  (electric) 

Public  Comfort  Station  (electric) 

Receiver  of  Taxes  (electric) 

Sheriffs  Office  (electric) 

I  )epartment  of  Taxes  and  Assessment  (electric) 

Law  Department  (electric) 

Municipal  Building,  Crotona  Park,  Bronx  (electric) 

Public  Bath,  East  Twenty-fourth  street  (electric) 

Public  Bath,   Battery 

Public  Bath,  Duane  street,  North  river 

Public  Bath,  Twentieth  street,  North  river 


$422  72 
"84 
43  » 
34^ 
25  54 
7  77 
824 
23  96 
10  17 

5309 

52  72 

I  20 

19970 

5  74 
»  12 

354 
221  &r 

39875 
2586a 
24808 
185 16 
4325a 
3W+5 
7890 
100^ 
28934 
70  4» 
7788 

25344 
285  4S 
282  7^ 
31557 
97  6J 

27  ^7 
4^ 

28  i» 
146  40 

55  ^ 
25  ^ 
18  40 
16  i« 
11^ 
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Fifty-first  street,  North  river, $32  10 

One  Hundred  and  Twenty-ninth  street,  North  river 14  24 

,  Market  street,  East  river 8  05 

Third  street,  East  river 16  65 

Corlears  street.  East  river 17  02 

,  Twentieth  street,  East  river 15  53 

Fifty-first  street.  East  river i8  04 

,  Ninety-first  street,  East  river 15  07 

,  One  Hundred  and  Twelfth  street.  East  river 20  62 

antems  and  lettered  doors 141  25 

ghters  of  Public  Markets,  etc 195  00 

ilions 324  00 

jmetric  Stations 240  00 

' 525  00 

ips  54  00 

lobes 385  50 

signs 126  cx> 

»-lamps — Manhattan 89,944  53 

i-lamps— The  Bronx : 34.975  ^4 

ctric  lamps— Manhattan 105,114  07 

ctric  lamps — The  Bronx 63*788  42 

phtha  lamps — Manhattan 843  04 

phtha  lamps— The  Bronx 7,355  68 

rlsbach -naphtha  lamps — Manhattan 4i4i5  39 

elsbach-naphtha  lamps— The  Bronx 15  00 

ew  lamps — Manhattan 160  00 

;w  lamps — The  Bronx 792  00 

•tc,  lamps — Manhattan 779  00 

tc,  lamps— The  Bronx 1,610  00 

Toul  $320,39457 


RECAPITULATION. 

z  offices,  markets,  etc $4)413  81 

t  lighting  of  public  offices I»552  91 

nories,  gas 2,009  83 

Rories,  electric 635  10 

•• 525  00 

itions 324  00 

ighters  of  public  markets,  etc 195  co 

public  lamps,  etc 706  75 

3tometric  Stations 240  00 

ew  larop5,  Manhattan 160  00 

ew  lamps,  The  Bronx 792  00 

Jtc,  lamp?,  Manhattan 779  00 
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Repairing,  etc.,  lamps,  The  Bronx $i,6io  oo 

Lighting  public  gas-lamps,  Manhattan 89,944  53 

Lighting  public  gas-lamps,  The  Bronx 34j975  ^4 

Lighting  public  naphtha  lamps,  Manhattan '. 843  04 

Lighting  public  naphtha  lamps,  The  Bronx 7»355  68 

Lighting  public  Welsbach  naphtha  lamps,  Manhattan 4t4lS  39 

Lighting  public  Welsbach  naphtha  lamp>.  The  Bronx 15  00 

Ligting  public  electric  lamps,  Manhattan 105,114  07 

Lighting  public  electric  lamps.  The  Bronx ^3^788  42 

»3ao»394  57 

LIABILITIES. 

Mitchell  Vance  Company,  ornamental  lamps $360  00 


Exhibit  **  B.'* 
Summary  of  the  appropriation  for  **  Lamps  and  Lighting,*'  1900,  boroughs  of  Manhattan 
and  The  Bronx,  showing  the  amounts  drawn  on  vouchers  during  the  quarters  ending  March  31, 
June  30  and  September  30,  1900,  with  balance  to  the  credit  of  the  appropriation  : 

Amount  of  appropriation   ^*  Lamps  and  Lighting,"  1900,  boroughs  of  Manhattan 

and  The  Bronx $1,310,000  00 

Amount  of  vouchers  drawn  first  quarter $325,863  03 

Amount  of  vouchers  drawn  second  quarter 321,860  81 

Amount  of  vouchers  drawn  third  quarter 320,394  57 

9^,118  41 

Balance  against  which  no  vouchers  have  been  drawn $341,881  59 

Liabilities 360  00 

Balance  available $341,521  59 

Exhibit  *♦  C/* 
Summary  of  the  Lamp  Account,  showing  the  number   of  new  lamps  lighted,    old  lamps 
relighted  and  lamps  discontinued  by  each  gas  and  electric  light  company,  during  the  quirtcr 
ending  September  30,  1900. 


Borough  of  Ma  nha  ttan, 
GA'i  Lamps. 
Consolidated  Gas  Company,  Branch  i — 

Number  of  lamps  lighted  June  50,  1900 i,7a8 

Number  of  old  lamps  relighted  curing  the  quarter i 


Less  lamps  discontinued  daring  the  quarter 6 

Less  gas  lamps  discontinued  on  account  of  electric  lights 11 

Number  of  bmps  lighted  September  50,  1900 


«.7a9 
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Consolidated  Gas  Company,  Branch  a — 

Number  of  lamps  lighted  June  30,  1900 

Less  lamps  discontinued  during  the  quarter 

I  lamps  discontinued  on  account  of  electiic  lights. 


Number  of  lamps  lighted  September  30,  1900  . 


Consolidated  Gas  Company,  Branch  3 — 

Number  of  lamps  lighted  June  30,  1900 

Less  lamps  discontinued  dtu-ing  the  quarter 

Less^as  lamps  discontinued  on  account  of  electric  lights. 


Number  of  lamps  lighted  September  30,  190c 

Consolidated  Gas  Comoany.  Branch  4 — 

Number  of  lamps  lighted  June  30,  1900 

Number  of  new  lamps  lighted  during  the  quarter 

Number  ok  old  lamps  relighted  during  the  quarter 

Less  lamps  discontinued  during  the  quarter 

Less  lamps  discontinued  on  account  of  electric  lights. . 


Number  of  lamps  lighted  September  30,  1900 

Consolidated  Gas  Company,  Branch  6 — 

Number  of  bmps  lighted  June  30,  1900 

Number  of  new  lamps  liiihted  during  the  quarter 

Number  of  old  lamps  relighted  during  the  quarter. . . 

Less  lamps  discontinued  during  the  quarter 

Less  lamps  discontinued  on  account  ot  electric  lights. 


Less  s^s  lamps  discontinued  on  account  of  electric  lights. 
Number  of  lamps  lighted  September  30,  1900 

Standard  Gas-light  Company,  Madison  Square  Branch- 
Number  of  lamps  lighted  June  30, 1900 

Number  of  old  lamps  relighted  during  the  quar.er 

Less  lamps  discontinued  during  the  quarter 

Less  lamps  discontinued  on  account  of  electric  lights 


958 


x,oo8 


6,872 


.1 


Number  of  lamps  lighted  September  30,  1900 

Total  number  of  lamps  lighted  by  Consolidated  Gas  Company. . .   . 

New  Amsterdam  Gas  Company — 

Number  of  lamps  lighted  June  30, 1900 

Number  of  old  lamps  relighted  during  the  quarter 


583 


535 


7     I 


95J 


3.«84 


6,740 
X3.687 


Number  of  lamps  lighted  September  30,  1900. 
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Standard  Gas-light  Company,  Harlem  Branch- 
Number  of  lamps  lighted  June  30. 1900 

Number  of  lamps  lighted  September  30,  1900 

Total  number  of  lamps  lighted  by  Standard  Gas-light  Company.. 

Borough  of  The  Bronjc. 

Central  Union  Gas  Company — 

Number  of  lamps  lighted  J un^  30, 1900 

Number  of  new   lamps  lighted  during  the  quarter 

Number  of  lamps  lighted  September  3c.  1900 ,     

I 
Northern  Union  Gas  Company —  1 

Number  of  lamps  lighted  June  30,  1900 3,834 


I 


Number  of  new  lamps  lighted  during  the  quarter. . 
Number  of  old  lamps  relighted  during  the  quarter. 


Less  lamps  discontinued  during  the  quarter.. 
Number  of  lamps  lighted  June  30,  1900 


Yonkers  Gas-light  Company — 

Number  of  lamps  lighted  June  30.  1900. 

Number  ot  old  lamps  relighted  during  the  quarter. . . 

I^ss  lamps  discontinued  during  the  quarter 

Less  lamps  discontinued  on  account  of  electric  lights. 


Number  of  lamps  lighted  Septf  mber  30,  1900. 


Number  ot  lamps  discontinued  in  quarter  .... 
Number  of  lamps  lighted  September  30,  1900  . 


Borough  0/  The  Bronx. 
New  Yortc  and  New  Jersey  Globe  Gas  light  Company,  Limited- 
Number  of  lamps  lighted  June  30,  1900,  Woodlawn 

Number  of  lamps  lighted  June  30,  1900,  Wakefield 

Number  of  lamps  lighted  June  35,  1900,  Eastchester 


.1 


Total  number  of  gas  lamps  lighted  June  30, 1900 

Naphtha  Lamps. 
Borough  0/  Manhattan. 
New  York  and  New  Jersey  Globe  Gas-light  Company,  Limited — 

Numb<r  of  lamps  lighted  June  30,  1900,  Central  Paric 

Number  of  lamps  lighted  June  ^o,  1900,  Riverside  drive 

Number  of  lamps  lighted  June  30,  19c o,  Momingside  avenue 

Number  of  lamps  lighted  June  30,  1900,  Momingside  Park 

Number  of  lamps  lighted  June  30,  1900,  High  Bridge  Park 


99 
S 


7i« 


349 


Z2I 

«3» 
«5 


36 
ia8 

95 


X,9X4 


1,8x6 
40 


i."4 
«.79» 


1,856 


«.94« 
46 


•.895 


719 


3fa 


"93 
279 
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■r  York  and  New  Jersey  Globe  Gas-light  Company,  Limited— 

Naraber  of  lamps  lighted  June  30, 1900,  Williamsbridge 

Number  of  lamps  lighted  June  30, 1900,  Bronx  and  Pelham  parkway. 

Number  of  lamps  lighted  June  30, 1900,  Bronx  Park 

Number  of  lamps  lighted  Jane  30,  T900,  Cedar  Park 

Number  of  lamps  lighted  June  30, 1900,  Claremont  Park 

Number  of  lamps  lighted  June  30,  1900,  Crotona  Park 

Number  of  lamps  lighted  June  30,  1900,  Gun  Hill  road 

Number  of  lamps  lighted  June  30,  1900,  Mosholu  parkway 

Number  of  lamps  lighted  June  30,  1900,  Mosholu  avenue 

Number  of  lamps  lighted  June  30,1900,  St.  Mary's  Park 

Nnmber  of  lamps  lighted  June  30,  1900,  Van  Conlandt  Park 

Number  of  lamps  lighted  June  30,  1900,  Washington  Bridge  P^rk... 


Number  of  lamp*  relighted  in  quarter,  Bronx  and  Pelham  parkway. 

New  lamps  erected  during  quarter  : 

Woodlawn 

Williamsbridge 

Kastchester 

Wakefield 


Less  lamps  disconiinueJ  during  quarter  : 

Williamsbridge 

Wakefield 


266 
»5« 
«39 
18 
50 
94 
34 
67 
72 

59 
61 


1.294 
3 


15     , 
73     I 


1.409 


Total  number  of  lamps  lighted  September  30,  1900 ' 

I 

Wbi^sbach-Naphtha  Lamps.  ] 

Welsbach  Street  Lighting  Company  of  America—  , 

Number  of  lamps  lighted  June  30, 1900,  Central  Park |  433 

Number  of  lamps  lighted  June  30,  1900,  Hi verside  drive |  8 

Number  of  lamps  lighted  June  30,  1900,  West  One  Hundred  and  Twenty-.  1  « 

second  street j  > 

Number  of  new  lamps  lighted  June  30,  1900,  Wakefield 2 

Number  of  new  1  impri  lighted  in  quarter : 

Morningside  avenue j  15 

Momingside  Park '  11 

Central  Park j  121 

Riverside  drive ,  1 3a 

Total  number  of  Welsbach-naphtha  lamps  September  30.  1900 1     

I 


J. 377 
I       i.39« 
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Electric  Lamps. 

Borough  o/  Manhattan. 
Brush  Electric  Illuminating  Company- 
Number  of  lamps  lighted  June  ^o,  1900 

Number  of  new  lamps  lighted  during  the  quarter.. . 
Number  of  lamps  lighted  September  30,  1900 


Edison  ttleciric  Illuminating  Company — 

Number  ot  lamps  lighted  J une  30,  1900 

Number  of  new  lamps  lighted  during  the  quarter. 
Number  of  lamps  lighted  September  30,  1900 


Harlem  Lighting  Company- 
Number  of  lamps  lighted  June  30,  1900 

Number  of  lamps  lighted  September  30, 1^00. 

Manhattan  Electric-light  Company- 
Number  of  lamps  lighted  June  30,  i9x> 

Numl)er  of  lamps  lighted  September  30,  1900  . , 


Mount  Morris  Electric-light  Company- - 

Number  of  arc  lamps  lighted  June  3c,  1900 

Number  ol  incandescent  lamps  lighted  June  30, 1900 

Number  of  lamps  lighted  September  30,  1900 

Total  number  electric  lamps.  Borough  uf  Manhattan. . 


Borough  0/  The  Bronx. 

North  River  Electric  Light  and  Power  Company- 
Number  of  arc  lamps  lighted  June  30, 1900 

Number  of  new  incandescent  lamps  lighted  during  the  quarter. 
Number  of  lamps  lighted  September  30.  1900 

Bronx  Gas  and  Electric  Company — 

Number  of  lamps  lighted  June  30,  1900 

Number  of  new  lamps  lighted  during  the  quarter 

Number  of  lamps  lighted  September  30,  1900 

Pelham  Electric  Light  and  Power  Company — 

Number  of  lamps  lighted  June  30,  1900 

Number  of  lamps  lighted  September  30,  1900 


89s 


455 
5 


9a 


791 


623 
4a 


98a 
354 


593 
6 


896 


460 


665 


«,336     I 


896 


599 


45o 


665 


1.33^ 


599 


86 
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Eastchester  Electiic  Company— 

Number  of  arc  lamps  Uglited  June  30,  1900 

Number  of  new  incandescent  lamps  lightcil  June  30.  1900 

i.  lamps  discontinued  during  the  quarter 

Total  number  of  electric  lamps.  Borough  of  The  Bronx 

Total  number  of  electric  lamps.  Borough  of  Manhattan  and  The  Bronx 


68 


69 


4,855 


RECAPITULATION. 


Number  of  gas  lamps  lighted  June  30,  1900 

Number  of  naphtha  lamps  lighted  June  30,  1900 

Number  of  electric  lamps  lighted  June  30.  1900 

Number  of  Welsbach-naphtha  lamps  lighted  June  30,  1900. . 


Number  of  new  gas  lamps  lighted  during  the  quarter 

Number  of  new  naphtha  lamps  lighted  during  the  quarter 

Number  of  new  electric  lamps  lighted  during  the  quarter 

Number  of  new  Welsbach  naphtha  lamps  lighted  during  quarter.. 


Number  of  old  gas  lan<ps  relighted  during  the  quarter  ... 

Less  gas  lamps  discontinued  during  the  quarter 

Le^  naphlha  lamps  discontinued  during  the  quarter 

Le»  electric  lamps  discontmued  during  the  quarter 

Less  gas  lamps  discontinued  on  account  of  electric  lights  . 


Total  number  of  lamps  lighted  September  30,  1900  . 


24.174 

>,587 

4.558 

45« 

.63 

115 

3^6 

30.770 


1 

20 

2^4   , 

3».7'3 

3" 

69  ; 

404 

1.008 

! 

30.705 
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Exhibit 


Statemenr,  i^iving  the  illuminating  power,  in  candles,  of  the  gases  supplied  to  the  City  faj 
daily  observations  at  the  Photometrical  Rooms  of  the  Department  of  Public  Buildings,  Lightiiig 


East  Rivbr  Gas 
Company. 


CONSOU DATED    GaS 

Company, 
Branch  i. 


CONSOLtDATSD  GaS 

Company, 
Branch  9. 


CONSOUDATBD  GaS 

Company, 
Branch  3. 


Illuminating  Power 
in  Candles. 


llluminatin{(  Power 
in  Candles. 


'£ 

J 

1 

X 

< 

i 
> 

2 

i 

1 

July 

25.74 

27.94 

36.95 

19.36 

36.08 

23.07 

August 

35.18 

25.94 

25.55 

ao.04 

35.86 

33.46 

September 

35-90 

38.42 

36.63 

33.04 

26.74 

23-95 

Illuminating  Power 
in  Candles 


Illuminating  Power 
in  Candles. 


Distance    from  I 
Gas   Works,  f 

Testing  burner.  •< 


1.39  miles. 

Bray's  Slit   Union 
No.  7. 


1 

1 

X 

< 

2- 

.2? 

1 

< 

=..56 

25.38 

23-43 

36. c8 

29.54 

«7.»i  . 

22.33 

a4.i6 

23.93 

84.60 

as  86 

3S..2 

30.19 

23.34 

92.06 

24.36 

25.70 

• 

25.33 

1 .  86  miles. 

Bray's  Slit  Union 
No.  7. 


1.60  miles. 

Bray's  Slit  Union 
No.  7. 


3.84  miles. 

Bray's  Slit  Union 
No.  7. 
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the  several  gas-light  companies  during  the  quarter  ending  September  30,   1900,  as  shown  by  the 
and  Supplies. 


CCNSOUDATSD  GA5     '     CONSOLIDATBO  GaS 

Company,  {  Company, 

BitANCH  4.  Branch  6. 


-I- 


latiag  Po 
OiDdles. 


Power 


I 

J3 


M 

x 


as*  18 
84.76 


'     i  ai.70   ;    33.84 


I  SI.07 

1  ai.io 


93.6a 
99.56 
93.19 


3.38  miles 

Bray's  Slit  Union 
No.  7. 


Illttminating  Power 
in  Candles. 


«3-47 
24.04 
39.88 


S 


95.70 
94.90 
«4-45 

1 .05  miles. 


Nbw  York 

Mutual  Gas-ught 

Company. 


Illuminating  Power 
in  Candles. 


» 

2 


X 


< 


34.80  91.33 
34.49  X9.81 
93.66    I    90.04 


93.94  i  93.86 
3Z.59  I  90.80 
93.04  91.59 


S.60  miles. 


Bray's  Slit  Union      j     Bray's  Slit   Union 
No.  7.  I  No.  7. 


EgurTABLS  Standard 

Gas-light  Company.    Gas-ught  Company. 


Illuminating  Power 
in  Candles. 


lUuroiiatiag  Power 
in  Candies. 


> 
2 


95.79 
84 -34 
35.73 


•a 


33.36 
36.99 
97.74 


s 

i 

i 

i 

^ 

J 

bo 

5 

< 

-J 

X 

< 

36.70 

90.98 

a.l  38 

91.74 

»5-35 

31.42 

33.96 

99.40 

96.65 

19-4} 

35.90 

31.95 

3.79  miles. 

Bray's  Slit  Union 
No.  7. 


1.05  miles. 

Bray's  Slit  Union 
No.  7. 


LONX,  I 
) 


SO 


DOCUMENT    "E." 

Department  of  Public  Buildings,  Lighting  and  Supplies, 
Electrical  Bureau,   Boroughs  of  Manhattan   and  The    Bron 
Nos.  13  TO  21  Park  Row, 

New  York,  October  i,  1900. 
Hon.  Henry  S.  Kearny,  Commissiotur : 

Sir— I  submit  herewith,  a  report  of  work  done  by  the  Electrical  Bureao  of  this  Departroent 
for  the  third  quarter  ending  September  30,  1900 : 

Applications  received  for  inspection  of  interior  wiring 3»5<» 

Applications  closed 3,225 

Balance  open 1,670 

Certificates  issued  for  interior  wiring 2,925 

Permits  issued  for  signal  wires 57^ 

Permits  issued  for  electric  lighting 221 

Permits  issued  for  pole  lines 6 

Permits  issued  for  reset  poles g 

Permits  issued  for  cables *. .  806 

Permits  issued  for  subsidiar>'  connections 690 

Total  number  of  permits  issued  for  outside  electrical  work 2,310 

Complaint  notices  issued 782 

Complaint  notices  attended  to. 855 

Balance  receiving  attention   ^i 

Number  of  incandescent  lamps  covered  by  certificates 99»447 

Number  of  arc  lamps  covered  by  certificates 1, 168 

Number  of  generators  covered  by  certificates 38 

Kilo-watt  capacity  of  generators  covered  by  certificates 686^ 

Number  of  motors  covered  by  certificates 1,514 

Horse-power  capacity  of  motors  covered  by  certificates 4,72411 

Total  number  of  inspections  made  by  16  men 'St 271 


The  inspectors  have  removed  55,770  feet  or  10.562  miles  of  overhead  wire  without  any 

additional  expense  to  the  City. 

Respectfully  submitted, 

FRANK  E.  BROWN,  Chief  Inspector. 


Hon. 


SI 

DOCUMENT   "F." 

City  ok  New  York, 
Department  of  Public  Buildings,  Lighting  and  Suppli 
Office  of  Assistant  Engineer,  Nos.  13  to  21  Park  Row- 
New  York,  October  18,  1900. 
Henry  S.  Kearny,  Commissioner  : 


A 


Sir — In  accordance  with  your  instructions  I  submit  herewith  a  report  of  the  transactions  of 
the  office  of  Assistant   Engineer  for  the  quarter  ending  September  30,  1900. 

Four  men  have  been  employed  in  office,  lalwratory,  draughting  room  and  general  outside 
inspection. 

Estimates  have  been  made  on  the  cost  of  heat  and  power  in  various  public  buildings  and  re- 
ports presented  on  proposed  alterations.  The  use  of  a  cheap  grade  of  fuel  (buckwheat  coal)  at 
the  light  and  power  plant  of  the  Criminal  Court-house  has  been  continued  with  satisfactory  results 
and  with  a  net  saving  of  about  $650.  This  fuel  is  now  being  tried  at  the  Harlem  Court-house. 
Special  plans  have  been  prepared  showing  proposed  improvements  and  alterations  in  lighting 
Boulevard  Lafayette,  Depot  lane,  Washington  Bridge,  Fort  Washington  Park,  High  Bridge 
Park  ;  and  the  annual  saving  on  these  and  minor  changes  recommended  and  adopted  during  the 
quarter  is  over  $3,ouo. 

Maps  of  the  City  have  been  corrected  up  to  Septembe*-  30,  1900,  showing  the  gas,  electric 
and  naphtha  street  lighting  system  of  the  several  boroughs,  as  given  in  Table  **A*'  with  a  grand 
total  of  60,539  lamps. 

In  the  laboratory  tests  of  Portland  cement  for  the  new  Hall  of  Records  have  been  in  progress — 
firsty  of  samples  taken  from  eight  carload  shipments,  and  later  of  the  same  cement  as  delivered. 
The  long-time  tests  are  of  cement  used  on  the  same  building  early  in  the  year.  A  summary  of  the 
average  results  obtained  follows  in  tables  marked  *'  B,"  **  C,''  and  <<  D.** 

The  saving  of  gas  in  buildings  which  use  no  electric  lighting  is  shown  in  Table  **  E,'*  and 
amounts  to  $1,476.  Very  respectfully, 

FRANK  D.  LEFFINGWELL,  Assistant  Engineer. 


Table  "A." 
Showing  Summary  of  Street  Lamps  Lighted  in  each  Borough  on  September  30,  1900. 


ArcUmps 

[Bcandcscent  electric 

Ga» * 

WeUbach  gas 

Naphtha 

Wclsbach  naphtha. . . 

Kcroicoe 

Total 


Manhattan. 


a.79> 

14,5«6 

4.09a 

M 

7a8 


»i«94 


The  Bronx. 


8.5XX 


Brooklyn. 


1,667 

354         j 
5."i        i 


4.657        I 

10.914        , 
a.693        I 


«8,565 


QUBRNS. 


3,070 
140 

3,820 
247 
633 

345 


7.955 


Richmond. 


454 
3.4^0 


Total. 


52 

Table  '•B." 
Shcunng  Average  Results  of  Neat  Cement  Tests, 


Tempbkaii're. 

Per  Cent. 

OF 

Water. 

Air. 

Water. 

76.5 

,6.5 

33.1 

77.6 

77-4 

29.1 

75-5 

'53 

»3.4 

65.9 

68.9 

24.3 

ea.7 

63.3 

31.3 

Ultimate  Tensile  Strsngth  in  Pounds  pbk  Squakb  Inch. 


34  hours. 


7  days. 


98  days. 


598 


637 


9  months. 


3  months.  6  moMlu. 


693 


Table  «*C." 
Showing  Average  Results  of  i  to  ^  Sand  Mortar  Tests. 


Temperature. 


Air. 

76.2 
75-7 
69.7 
7'-7 


Water. 


Per  Cent. 

OF 

Water. 


Ultimate  Tensile  Strbngtm  in  Pounds  rsx  Sqcaeb  Iikh.    ' 


I  to  3  standard  quartz  sand. 


7  days.  38  days. 


9.9 


9  months.  I   3  months. 


I        916, 


933.6 


6  months. 


Table  »»D." 
Shcnuing  General  Results  of  Cement  Tests, 

Average  time  of  initial  set,  minutes 

Average  time  of  hard  set,  minutes 

Average  per  cent,  passing  No.  50  sieve 

Average  per  cent,  passing  No.  74  sieve 

Average  per  cent,  pat^sing  No.  i<x>  sieve 

Pals  tested  showed  no  signs  of  checking  or  disintegration. 


141     i 

273     i 
994 
96.2 

93-3 


53 


Table  **E." 

-    Con»paraiix*e  Statement^  Showing  Consumption  of  Gas  in  Principal  Public  Buildings  Lighted 

Only  by  Gas  during  Third  Quarter, 


Building. 

C^mrt-keuMs. 
Brown  Scone  Building . 
Hartem  Court  house. . 


County  Court-house 

Clock  Tower»Thir  J  Dbtrict  I 
Court-bouse J 


Engint'-h^nits, 

Hith-water  Service  Pump-  i 
iag  StalioBpOne  Hundred  V 
aad  Screoty-ninth  street. ) 

Hich-vntcr  Serrice  En- 1 
-^.Nineiy-cighih  > 


yail. 


Coanty  Jail. 


MartUts. 

Catharine 

Centre 

Clinton 

falcon 

Jefferson 

Tooipkins 

Wa<hincton 

Totab 


A  toul  saving  of. . 


1894. 


Cu.  Ft. 
76,900 
64,4«> 

s,ai6,6oo 
917,600 


x.575»5oo 


421,600 


1895. 

Cu.  Ft. 
6f,io:> 

93.»oo 
1,140,200 

*93.ooo 


1,587  400 


398,600 


1896. 

Cu.  Fl. 
26,400 

P9.300 

1,292,900 

107,600 


1,516.300 


574.703 
437.200 


1897. 


Cu.  Ft. 
16:^,300 
100,700 

1,219.100 
130,900 


1.610,300 


AVBKAGE. 


-I- 


Cu.  Ft. 
81,900 
86,900 

1.317,200  I 
187,100  I 


1900. 

Cu.  Ft. 

85,100 

1 10,600 

969,900 

57.400 


1,572.400  '      x.233,000 


330,600 


.46.500 
95t3oo 
154,800 
435.100 
45.400 
X39.600 
70«.30o 


1,609.000 


295,000 


45.400 
81.300 
M4.90O 
44«,200 
67,300 
145.6CO 
649.3CO 


x.577.900 


1,0x1,900 


267,200 


47,800 
i4».300 
X  12,000 
495.400 

84,800 
175.000 
643.-00 


5*3.500 
360,900 


884,400 


302,600 


549,100  ;    457.0CO 
404,600     360.800 


953.700     817,800 


973.900 


-\'- 


52,900 
156,100 

96,700 
482,800 

£8.000 
928,800 
660.600 


1.^99.500         1,745.900 


I 


48,300 
1x9.300 
127,100 
46X.X00 

66,400 
X  7^.300 
663,goo 


44.'?oo 
2.500 
81.800 
73.aoo 
5?,  800 
:6,2oo 
320,200 


11 


Per 
Cent. 


1,658,300 


601, c 


4,458,300  I      3,861.800 


1.576,500  cubic  feet. 


63.8 


35.8 
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DOCUMENT  **G." 

City  of  New  York— Borough  ok  Brooklyn,  ) 

Departmfnt  of  Public  Buildings,  Lighting  and  Supplies,  .- 

October  lo,  1900.  S 

Hon.  Hknrv  S.  Kearny,  ComvtissioneroJ  Public  Buildings,  Lighting  and  Supplies^  Manhattan, 
New  York,  N.  Y.  : 

Dear  Sir — I  send  herewith  the  report  of  the  operations  of  the  Department  of  Public  Build- 
ings, Lighting  and  Supplies,  Borough  of  Brooklyn,  for  the  quarter  ending  September  30,  1900,  as 

follows : 

Very  respectfully, 

JAMES  J.  KIRVVIN,  Deputy  Commissioner. 

Statement  showing  the  Amount  of  Requisitions  Forwarded  to  the  General  Office 
for  Transmission  to  the  Finance  Department. 

Salaries,  Deputy,  Clerks,  Latx)rers,  Cleaners,  Janitors  and  Employees $44,036  14 

Supplies  and  repairs 30f759  14 

Lamps  and  lighting 210,99949 

Contingencies 355  00 

Total $286,149  77 

Summary  Statement  of  Contracts. 
Contracts  Entered  Into. 


Title. 


For  furnishing  Dev>attment  Public  BuildO 
ings,  Lighting  and  Supplies,  Borough  1^ 
of  Brooklyn,  1,500  gross  tons  of  best  \ 
grades  Lehigh  hard  coal : J 

Furnishing  and  dehven'ng  ice  to  public"] 
buildings  and  ofiicos  in  care  of  Depart-  | 
n^ent  of  Public  Buildings,  Lighting  and  ^ 
Supplies,  Borough  of  Brooklyn,  from  | 
October  i,  1900,  to  December  31,  1900.. J 


Principal  and  Sureties. 


ASklOfNT. 


Moquin-Offerman-Heisenbuttel  Coal  Company,^ 
Principal :  American  Surety  Company  of  New  \ 
York  ;  Fidelity  and  Deposit  Company  of  Mary-  | 
land,  Sureties j 


Consolidated  Ice  Company,    Principal  ;  Cornelius)  ' 
Donnellon,  Surety  :  Uren   Dennett,  Surety j 


$6,535  00 


433  So 


Contracts  Completed. 


Title. 


Principal  and  Sureties. 


Furnishine  Department  Public  Buildings.^j 
Lighting  and  Supplies.  7,coo  gross  tons  V 
best  white  ash  coal ) 


&  Co..  Principal :  City  Trust,  Safe  Deposit) 
Surety  Company  of  Philadelf^ia  ;   United  >| 
:es  Fidelity  and  Guarantee  Company,  Sureties)  j 


Bacon 

and _ 

States  Fidelity 


Amount. 


*9.»'5o  75 
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Supplies  and  Repairs. 

Statement  of  repairs  to  and  supplies  for  the  various  public  buildings  for  which  orders  have 
been  issued  during  the  quarter. 
Borough  Hall—  | 

Awnings $22  00  j 


Bfiok^  directories,  etc 

Carpenter  work 

Clocks,  winding  and  repairing. 

Electric  power 

Electric  work  and  supplies . . . . 

Flags 

Furniture,  carpets,  etc 

Gas  stoves 

Glazing 

Grate  bars 

Hardware 

Ice 

JanitorN  supplies 

Locksmithing 

Mason  work 

Painting 

Plumbing 

Rental  of  registers 

Signs 

Telephones 

Water  coolers 


102  00  I 
422  50  ' 

12  50  I 

175  53 
67  00  I 

11  00 
85 

5  00 
22  50 

75  00  ! 

6  25  I 

21   83  ! 

2   CXj  I 

I 

5  «>i 

175   CO 

124  00  I 

27  93  ! 
20  00 

12  GO 
600  CO 

2   50 


Municipal  Building — 

Awnings 

Books,  directories,  etc 

Carpenter  work 

Clocks,  winding  and  repairing. . . 

Coal,  60  tons 

Drawing  materials 

Elevator  repairs 

Electric  work  and  supplies 

Furniture,  carpets  «tc 

Gas  fitting 

Glazing 

Hardware 

Ice 


$1,9^2  39 

$39  00 
238  00 
401  00 

12  50 
259  80 

54  51 

5  00 

436  OS 

107  80 

35  o3 
14  50 

6585 
32  ^o 


Municipal  Building — 

Ironwork 

Janitor's  supplies 

Locksmithing 

Lumber 

Mason  work 

Office  supplies 

Oiling  floors 

Painting 

Painters'  supplies 

Plumbing 

Removing  old  boiler  and  placing 

new  ones  

Rental  of  registers 

Signs 

Steam  fitting 

Stone  cutting  

Telephones 

Tiling 

Typewriting  machines 

Window  shades 

Wood 


$20  00 

ICO  70 

25  10 

36  82 

290  00 
24  37 
55  00 

129  00 

3  50 
121  87 

750  00 

15   CO 

5  50 

886  94 

100  00 

6co  00 

12  00 

19  00 

9  50 
10  50 


$4,916  61 


Kings  County  Court-house- 
Awnings $85  25 

Books,  directories,  etc 84  50 

Carpenter  work 536  81 

Clocks,  winding  and  repairing. . .  29  75 

Electric  work  and  supplies 75  00 

Furniture,  carpets,  etc.,  including 

cleaning  and  relaying 1*203  '9 

Glazing 

Ironwork 

Janitor's  supplies 

Ladders 

Locksmithing 

Painting 1^349  00 

Plumbing 15  00 


I  50 
57  00 

3  00 
12  00 
15  75 
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Kings  County  Court-house — 

Rental  of  registers 

J^afcs 

Signs 

Steam  fitting 

Telephones 

Typewriting  machines 


$20  CX) 
15  00 
12  50 

767  00 

575  «> 
195  50 


Hall  of  Records — 

Awnings 

Books^  direct  or  if  s,  etc 

Carpenter  work, 

Clocks,  winding,  repairing,  etc. 

Electric  work  and  supplies 

Flags 

Glazing 

Ice 

Locksmithing 

Plumbing 

Rental  of  registers 

Telephones 

Water  coolers 


Kings  County  Jail — 

Books,  directories,  etc 

Brooms 

Carpenter  work 

Clocks 

Coal,  70  tons 

Disinfectants 

Dust    pans,    coffee    cups,    dinner 

pans,  etc 

Electric  work  and  supplies 

Glazing 

Hardware 

Insecticides 

Mason   work 

Muslin 

Paints,  oils,  etc 

Plumbing 


>5>o52  75 

lio  75 

3850 

8  00 

12  50 

76  50 

7  50 

3  75 

18  00 

1  60 
3  30 

20  CX) 

250  00 
3  75 

»454  15 

$15  00 

28  50 

228  25 

5  50 
317  70 

102  50 

128  86 

2  50 
10  00 

3  00 
500  00 
190  00 

39  9« 

103  CX) 

526  22 


Kings  County  Jail — 

Shoes 

Soap 

Soft  soap , 

Sponges 

Steam  fitting 436  78 

Telephones 75  00 

Ticking 108  00 

Wood 2100 


ijoo  00 

36  00 

105  00 

31  50 


$3,314  22 


Disdplinarjr  Tnuniog  School  for  Bo}-s — 

Coal,  30  tons $1^  ^ 

Electric  work  and  supplies 7  50 

Engineers'  supplies 66  43 

Excavating  and  cleaning  oat  cess- 
pool    850  00 

L'm<^ 10  88 

Mason  work 40  00 

Plumbing 115  18 

Steam  fitting 138  70 

Telephones 75  cx) 


*i»453  99 


7  00 
18  25 
17  50 

2  00 
77  40 


Storehouse — 

Brushes ^i^  25 

Cleaning  out  manure  pit 

Dusters,  sponges,  etc 

Hardware  and  tools 

Matches 

Paints,  oils,  etc 

Reflectors,  canopies,  etc 137  50 

Rental  of  registers lo  00 

Telephones 37  50 

»3ao  40 

Public  Baths-  '     " 

Canvas  screen ^20  00 

Carpenter  work 71 1  06 

Coal,  ID  tons 46  00 

25  00 
300 


Filling  in  holes  in  approach. 
Glazing 
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Public  Baths— 

Plumbing 

RepAirs  to  pump. 

Rope 

Si^s 

Storage 

Towing 


$4^  oo 

20  00 

2  00 

16  00 

2635 
100  00  ! 


|l,OI2  31 


City  Magistrates*  Courts— 
I      Third  District : 

I  Glazing $3  25 

Locksmilhing 4  50 

Pluro1)iDg 8  CO 

Telephones,  court 45  00 

Telephone?,  residence  of  Magis- 
trate    25  00 


Department  of  BiMlg< 
Books,  ^rectories,  etc. 
Furniture 


44  50 


•137  00 


Board  of  Public  Improvements — 

Telephones 

Water  cooler 


^37  50  i 
6  50 


City  Magistrates*  Courts- 
First  District : 

Awnings 

Books,  law,  directories,  etc. . . . 

Furniture 

Telephones,  court 

Telephones,  residence  oi  Magis- 
trate   


i44  CO  , 


SI  75  • 
16  00 

95 
45  00 

25  00 


$88  70 


Second  District : 

Books,  law,  directoriei,  etc. . . . 

Hardware 

Telephones,  court 

Telephones,  residence  of  Magis- 
trate  

Third  District : 

Awnings 

Books,  law,  directories,  etc 

Carpenter  work 

Cleaning  and  repairing  furnace 
Furniture 


$16  00 

30 

42  00 

25  00 


>83  30 

$5  00 

23  50 

25  00 

25  00 

3  75 


$168  CO 


Fourth  District  : 

Awnings 

Books,  law,  directories,  etc 

Plumbing 

RooHng 

Telephones,  court 

Telephones,  residence  of  Mag- 
istrate  


Fifth  District : 

Books,  law,  directories,  etc 

Coal,  15  tons 

Glazing 

Plumbing 

Repairing  furnace 

Telephones,  court 

Telephones,  residence  of  Mag- 
istrate  

Wood 


Sixth  District  : 

Awnings    ... 

Books,  law,  directories,  etc.  .  .  . 

Locksmithing 

Telephones,  Court 

Telephones,  residence  of  Mag- 
istrate  


$0  50 

11  50 
48  CO 
18  04 
60  CO 

25  00 
$163  04 

$16  00 

75  15 
I  00 
70  00 
30  00 
40  00 

12  50 
4  25 

$248  90 


$1  75 

i6  00 

I  50 

47  00 

28  00 
$94  25 
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City  Magistrates'  Courts- 
Seventh  District  : 

Books,  law,  directories,  etc 

Glazing 

Telephones,  court 

Telephones,  residence  of  Mag- 
istrate  

Wood 

Eighth  District  : 

Awnings 

Books,  law,  directories,  etc 

Brushes,  etc 

Carpenter  work 

Cups 

Plumbing 

Telephones,  court 

Telephones,  residence  of  Mag- 
istrate  


Municipal  Courts- 
First  District  : 

Awnings 

Books,   directories,  etc. 

Second  District  : 

Books,  directories,  etc. 
Telephone 

Third  District  : 

Awnings 

Locksmithing 

Painting 

Telephone 

Window -shades 


$i6  oo 
2  oo  ' 

40  00 

25  00 
4  25 


Muuicipal  Courts- 
Fourth  District  : 

Awnings 

Telephone 


S8725 


^i  75 

16  00 

5  50 

50  50 

70 

20  00 

43  oo 
25  00 


$162  45 


56  50 
7  50 

$14  00 


$7  50 

77  00  I 

$84  50 


$2  so 

50  00 


♦52  50 


Fifth  District : 

Books,  directories,  etc $7  50 

Telephone 25  00 


♦32  50 


Public  Libraries — 
Central  Branch : 

Carpenter  work $108  10 

15  00 


SI  75 
6  00  ! 
50  00 
57  00 
22  50 

»37  25 


Directories 

Electric  work 

Furniture 

Glazing 

Ironwork 

Oil 

Plumbing 

Repairs  to  water-tank. 

Signs 

Towels 


46  50 
35  a> 

2  CO 

3  00 

3  <» 

800 

15  00 

20  00 

2  40 


Eastern  District  Branch  : 
Brooms,  dusters,  etc  . . . 

Directories    

(jlazing 

Rubber  tips 

Towels 


$258  00 

$1804 
15  00 

5  OD 

6  00 
2  40 

U7  '6 

East  New  York  Branch  : 

Brooms,  dusters,  etc $i  i  37 

Carpenter  work ^  ^o 

Directories 15  00 

Oil 300 

♦3287 
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Pu>>lic  Libraries — 

South  Brooklyn  Branch  : 

Oirectories. 

Mason  work 


Flatbush  Branch  : 
Brushes,  dusters,  etc. 

Directories 

Furniture 

Plumbing 


IVospect  Park  Branch: 
Brushes,  dusters,  etc. 

Clocks 

Directories 

Fumituie 

Plumbing 

Towels 


Bedford  Park  Branch  : 
Brushes,  dusters,  etc. 

Carpenter  work 

Directories 

Furniture 


Armories — 

Thirteenth  Regiment : 

Electric  power 

Plumbing 

Mason  work 

Telephone , 


Fourteenth  Regiment : 

Electric  power 

Flagpole .., 


$15  00 
15  00 

$30  00 


$8  65 
15  00 

18  GO 

3  00 


Armories — 
Fourteenth  Regiment : 

Steamfitting $680  00 

Telephonts 40  cx) 


$H  65 


I 


$11  91 

9  00 

15  00 

35  00 

5  00 

2  40 


$7831 


$6  60 

3  00 

15  00  ' 

25  00  1 


$49  60 


^'  50  I 
175  00  j 

20  00  ! 

54  00  ! 


$250  50 


I 


$3  00 

50  03 

&fason  work 150  00 


$923  <» 


Twenty-third  Regiment: 

Kngineer's  supplies $18  00 

Telephones 85  00 


$103  CO 


Forty-seventh  Regiment  : 

Brooms,  brushes,  etc 

Electric  work  and  supplies  . . . 

Furniture 

Telephones , 


»9  92 

75  00 

352  70 

55  00 


$492  62 


Troop  C: 

Carpenter  work $345  00 

Electric  power i  30 

Removing  old  tan  bark 205  75 

Tan  bark 800  00 

Telephones 55  00 

$1,407  25 


Second  Signal  Corps : 

Carpenter  work $52  76 

Clazing 15  00 

Roofing 221  43 


Telephones . 


65  00 


S354  19 


Second  Naval  Battalion  : 

Carpenter  work 

Coal,  57  tons 

Repairing  steam  feed-pump. .. 
Telephones 


$46  75 

270  77 

130  00 

55  00 

$502  52 

Third  Battery: 

Armorer's  supplies $298  12 

Brooms,  brushes,  etc 22  55 
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Armories — 
Third  Battery : 

Disinfectants 

Electric-work 

Removing  old  tanbark. 
Telephones 


Wallal>out  Market  Street  Cleaning - 

Oil,  grease,  etc 

Repairs  to  sweeping  machines. . . 


30  00 
$491  67 


Wallabout  Market  Administration  Building — 

Repairing  clocks $10  co 

Telephone 47  00 


$40  00 
2  00 

^  ^^    Horse  keep,  Wagons,  etc. 

Board  of  horses 

Feed  and  straw 

Harness 

Shoeing 

Transportation 

Veterinary  services 

Wagon  repairs 


$5  SO 

41  00 


$45SSS 


$420  00 

167  34 
7700 

10$  00 
50  00 
20  00 
47  00 


Wallabout  Market  Street  Cleaning — 

Brooms 

Hordes 


$57  00 


$12  38 
400  00 


$88634 


Street  signs $172  80 


Insurance $105  00 


Recapitulation. 


Supplies  and  Repairs. 

Borough  Hall 

Municipal  Building 

County  Court-house 

Hall  ot  Records 

County  Jail 

Disciplinary  Training  School  for  Boys 

Storehouse,  Department  of  Public  Buildings,  Lighting  and  Supplies. 

Public  Baths 

Department  of  Bridges : 

Board  of  Public  Improvements. .    .    

City  Maj^i^trate's  Court,  First  District 

"  Second  District 

Third  District 

Fourih  District 

Fifth  District 

Sixth  District 

"  Seventh  District   

•*  Eighth  District 

Municipal  Court,  First  District 

**  Second  District 

Third  District 


$1,912  39 

4,916  61 

5.052  75 

454  15 

3.3»4  22 

^453  99 

320  40 

i,oi2  31 

137  00 

44  00 

88  70 

83  30 
168  00 
163  04 
248  90 

94  25 

87  25 

162  45 

14  00 

84  50 
137  25 


6i 

ilunicipal  Court,  Fourth  District $52  50 

••                Fifth  District 32  50 

Public  Library,  Central  Branch 258  00 

«*               Eastern  District  Branch 47  16 

**               East  New  York  Branch 3287 

**              South  Brooklyn  Branch 30  00 

**              Flatbttsh  Branch 4465 

•*              Prospect  Park  Branch 78  31 

•*              Bedford  Park  Branch 4960 

Armories,    Thirteenth  Regiment 25050 

•^*           Fourteenth  Regiment 92300 

•*           Twenty-third  Regiment 103  00 

*•'           Forty-seventh  Regiment 492  62 

Troop  C 1,407  25 

Second  Signal  Corps 354  19 

ThirdBattery 49167 

**          Second  Naval  Battalion 502  52 

Walbiboat  Market  Administration  Building 57  00 

WallatMUt  Market  Street  Cleaning 458  88 

Horse  keep,  wagons,  etc 886  34 

Street  signs 172  80 

Insurance 105  00 


$26,779  82 


Changes  in  the  Number  of  Lamps  0/  Ail  and  Each  Kind  Made  During  the  Quarter  ending 

September  30,  1900. 


1900.  .  1900. 


Elcctriclights 4,613  116  72 

Gas  faunps 1  10,986  109  181 


4.657 
10,914 


Wchbsch  lamps. 2,507  213  27  2,^3 

Naphtha  lamps ;  504  7  10  301 
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HuREAu  OF  Electricity  and  Gas. 
Permits  Granted  to  Compunus, 


OVBKHKAD 
WlHES. 


Police  Department , 

Brooklyn  Heights  Railroad 

Coney  Island  and  Brooklyn  Railroad 

Fire  Department 

Flatbush  Gas  Company 

Edison  Electric  Illuminating  Company 

New  York  and  New  Jersey  Telephone  Company. . . 

Postal  Telegraph  and  Cable  Company 

Union  District  Messenger  Company 

Western  Union  Telegraph  Compan> 

Stock  Quotation  Telegraph  Compmy 

H.Stewart    Prop.  Argyle) 


Total.. 


«5 

I 

3 

ai 

24? 

878 

X 

6 
7 

4 

I 

1.185 


D 

SwBWAY  Con- 
si  BUCTioN. 

Undbr- 

CROUND 
CONDUCTOKS. 

HKAO    WlKB 

Kkmovkd. 

.... 

Report  not  in. 

Report  not  in. 
None. 

Report  not  in. 

3 

None. 

138 

Report  not  in. 

53 

45 

35. 14 

.... 

Report  not  in. 
None. 
None. 

.... 

None. 
None. 

194 

48 

Number  of  applications  received  (interior  wiring) 758 

Number  of  certificates  granted  (interior  wiiing) 758 

Covering  incande.^ceni  lamps 26,331 

Covering  arc  lamps 483 

Covering  horse-power  motors ^33I>^ 

Covering  k.  w,  generators 551 

Covering  k.  w.  miscellaneous  appliances 85 

Number  of  inspections  made  (interior  wiring) 2,328 

Numl)cr  of  photometric  tests  of  illuminating  gas 6 


Exterior  Conductors  and  Subioay  Construction, 


Overhead  wires 

Underground  conductors 
Subway  construction . .  . . 

Total 


Applicatioks 
Rfcbivbd. 


Z,9IO 

50 
»79 


Rbfusvd  Mm 
Pkhdihc  ACTfqtfL 
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PoLBS.  Iron.  !  Wood. 


Number  of  poles  removed ..  477 


Number  of  poles  erected — I 


x,o8i 


Increase 54  '  604 


Total  increase 658 


DOCUMENT  "  H/' 

Jamaica,  October  15,  1900. 
Hotf.    Henry  S.  Kkarny,    Commissioner^    Public  Buildings^   Lighting  and  Supplies^    No.  21 
Park  Row,  New  York  City  : 
Dear  Sir — Herewith  I  have  the  honor  to  submit  a  report  of  the  transactions  of  the  Depart- 
ment of  Public  Building,  Lighting  and  Supplies,   Borough  of  Oueens,   for   the   quarter  ending 

September  30,  1900. 

Respectfully,  yours, 

JOEL  FOWLER,  Deputy  Commissioner. 

Ql  AKTERLY     REPORT    FOR    THE     QUARTER    ENDING    SEPIEMBER    30,    I9OO— DeI'ARTMENI     OF 

Public  Buildings,  Lighting  and  Sipi'lies,  Borou(;h  of  Qieens. 

ACCOUNTING    department 

Through  the  General  Office,  requisitions  were  made  on  the  Finance  Department,  chargeable 
to  the  several  appropriations,  as  follows  : 

**  Salaries  of  Deputy  and  Employees,  1900  '* — 

July $3,01910 

August 2,918  32 

September 2,926  32 

$8,863  74 

*•  Supplies  and  Repairs,  1900  "— 

July $1,32602 

August 2,782  36 

September 3»4i5  92 

7»524  30 

«<  I^mps  and  Lighting,  1900" — 

J«ly *I9.493  19 

August 24,772  07 

September 3,316  48 

47»58i  74 
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•'Contingencies,  1900** — 

July $237  79 

August 39  70 

September 9  15 

$286  6i 

Ordkrs  Issued. 
For**  Supplies  and  Repairs**  to  the  various  Buildings,  Offices,  Departments,  etc.,  orders 
were  issued  during  the  quarter  ending  September  30,  1900,  as  follows : 

Electrical  Work^  Etc, 

July     2.  Hackett  Building,  Long  Island  City $140  00 

Municipal  Buildings,  Long  Island  City 25  00 

Aug.     7.  Hackett  Building,  Long  Island  City 100  00 

Sept.    7.  Town  Hall,  Flushing 49  00 

Fitting  up  Offices  (Carpenter  Work,  Etc.), 

July    ID.  Department  Street  Cleaning,  Long  Island  City $160  00 

Furftitttf^e, 

July     2.   Department  of  Street  Cleaning,  Long  Island  City S65  00 

**        8.  Department  of  Taxes  and  Assessments,  Long  Island  City 200  00 

'*      20.  Department  of  Finance  (Paymaster),  I^ng  Island  City 85  80 

21.  Office  of  Commissioner  of  Jurors,  I^ng  Island  City. 146  66 

21.  Department  of  Taxes  and  Assessments,  I^ong  Island  City 55  OD 

Aug.     I .  Municipal  Court,  Long  Island  City 20  00 

••        4.  Department  of  Street  Cleaning,  Long  Island  City 75  *» 

**        4.  Office  of  Commissioner  of  Jurors,  Long  Island  City 155  00 

7.  Coroner's  Office,  Jamaica 35  00 

•'        8.  Board  of  Public  Improvement,  Long  Island  City 367  80 

ID.  Office  of  District  Attorney,  Long  Island  City 172  00 

'*      10.  Office  of  District  Attorney,  Long  Island  City 122  50 

Sept.    I.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica 4  OD 

**      21.  Department  of  Highways,  Long  Island  City 25*00 

iiard^varet  etc, 

July      2.  Town  Hall,  Jamaica $50  00 

2.  Village  Hall,  Far  Rockaway 25  00 

•*        2.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica 50  00 

$125  00 
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July 


jfatn/</r*s  Supplies, 
2.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica. 


July      2. 

"  2. 

2. 
2. 

"  31. 

Afig.  I. 

-  17. 
•*  17. 

-  17. 


July 


Law  BookSf  etc. 

Department  of  Buildings,  Jamaica. 

Magistrate's  Court,  Long  Island  City 

Magistrate's  Court,  Flushing 

Magistrate's  Court,  Far  Rockaway 

Department  of  Buildings,  Jamaica 

Coroner's  Office,  Jamaica 

Coroner's  Office,  Jamaica 

Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica  . 
Queens  County  Court,  Long  Island  City 


«« 

2. 

«A 

2. 

kk 

2. 

ft* 

19. 

Aug. 

9 

21. 


Plumbing  (Repairs ^  etc.). 

Municipal  Buildings,  Jamaica 

Town  Hall,  Newtown 

Town  Hall,  Flushing 

Armory,  Flushing 

County  Buildings,  Long  Island  City 

Village  Hall,  Arverne 

County  Court-house,  Long  Island  City 


July 


Repairs  to  Buildings. 

Municipal  Buildings,  Long  Island  City 

Municipal  Buildings,  Long  Island  City 

County  Buildings,  Jamaica 


County  Buildings,  Long  Island  City. 


2. 
2. 
2. 
2. 

2,  County  Buildings,  Jamaica 

2.  Town  Hall,  Newtown 

19.  County  Building,  Long  Island  City. 

20.  Town  Hall,  Jamaica 

31.  County  Building,  Jamaica 

31.  Town  Hall,  Jamaica 

Aug.     4«  County  Boilding,  Jamaica 

;       "        4.  Village  Hall,  Arverne 

[      •*        7.  County  Building,  Jamaica 

**        8.  County  Building,  Long  Island  City.. 

**      21.  Town  Hall,  Jamaica 

I  **  21.  Hackett  Building,  Long  Island  City 
\  '*  28.  County  Building,  Long  Island  City. 
1  5 


$50  oo 


$9  00 
8  50 
8  50 
8  50 

20  00 

5   GO 
2   25 

2  25 

3  SO 

$67  50 


I50  00 
50  oa 
25  00 
25  00 
150  00 
172  00 
63  64 

>535  64 


$100  00 

100  00 

256  00 

50  00 

40  CO 

50  00 

97  OD 
16  00 
64  80 

150  <x> 
33  CO 

325   OD 
221   00 

574  45 
78  00 

98  cx> 
120  cx> 
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Sept.  II.  County  Building,  I^ng  Island  City $8  oo 

**      II.  Town  Hall,  Jamaica 1500 

♦g.396  25 

^                                        Safes  (Repairs^  etc) 
Sept.    I.  Department  of  Highways,  Long  Island  City $25  00 

Telephone  Service, 

Jaly     2.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica $80  oo 

••       2.  Office  of  the  President  of  the  Borough,  Long  Island  City 50  00  . 

*•        2.  Board  of  Pubhc  Improvements,  Long  Island  City 50  QO 

$18000* 
Typewriting  Machifus,  etc. 

July      2.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica _  $25  00 

Sept.  15.  Department  of  Sewers,  Long  Island  City .175  qo 

*'      15.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica 50  00 

I250  CO 


Miscellaneous    {Laundry    IVork,  Ice,  Disinfectant s.    Small  Repairs ^    Clacks^  Livery,    Carting, 

Flags,  Pencils,  etc, 

July     2.  Town  Hall,  Jamaica $12  00 

2.  Health  Department  Jamaica 5  00 

2.  County  Building,  Jamaica ;  5  00 

2.  Town  I  lall,  Newtown 2  50 

2.  County  Building,  Long  Island  City 3QO0 

2.  Municipal  Buildings,  L<5ng  Island  City 25  00 

2.  Town  Hall,  Flushing 250 

2.  Town  Hall,  Jamaica 15  00 

2.  Health  Department,  Jamaica 8  00 

2.  Hackett  Building,  Long  Island  City 25  00 

2.  City  Magistrate's  Court,  Long  Island  City 8  00 

2.  Town  Hall,  Flushing 12  00 

2.  Village  Hall,  Far  Rockaway 6  00 

2.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica 15  00 

2.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica JO  00 

2.  Town  Hall,  Newtown lO  00 

2.  Hackett  Building,  Long  Island  City 5  CO 

2.  Town  Hall,  Jamaica 7  65 

2.  Town  Hall,  Jamaica 6  00 

2.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica 75  00 

2.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica 80  00 
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July      2.  Village  Hall,  Far  Rocl&away f  lo  oo 

*•         2.  County  Buildings,  Borough  of  Quee^is 6  oo 

'*         2.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica lo  cx> 

••      31.  Department  of  Health,  Jamaica 18  00 

Aug.      I.  Depanment  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica 80  00 

**         I.  County  Buildings,  Jamaica 5  00 

"         2.  Town  Hall,  Newtown 2  50 

**         I.   Municipal  Buildings,  I^ng  I:^land  City 25  00 

""         I.  Town  Hall,  Flushing 2  50 

**         I.   Health  Department,  Jamaica 5  00 

••         I.  County  Buildings,  Long  Island  City '30  00 

••         I.  Town  Hall,  Jamaica 12  00 

I,  Town  Hall,  Jamaica 15  co 

7.  Department  of  Buildings,  Jamaica 5  00 

**         7.  City  Magistrate's  Court,  Long  Island  City -200 

•'         7.  City  Magistrate's  Court,  Flushing 2  00 

*•          7.  City  Magistrate's  Court,  Far  Rockaway 2  00 

**         7.  Town  Hall,  Jamaica 50  00 

8.  Town  Hall,  Newtown 90  00 

**       31.  Town  Hall,  Jamaica 15  co 

••       31 .  County  Building,  Long  Island  City 30  00 

*•       31.  Department  of  Buildings,  Jamaica 35  00 

3ept.     I.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica 80  00 

•  *         I.  Municipal  Buildings,  Long  Island  City 25  00 

I.  Town  Hall,  Flushing 250 

••         I.  Health  Department,  Jamaica / 5  co 

I.  Town  Hall,  Newtown 250 

*•         I.  County  Building,  Jamaica 5  00 

**         I.  County  Building,  Long  Island  City 30  00 

**         I.  Town  Hall,  Jamaica 1200 

II.  Queens  County  Court-house,  Long  Island  City >. 50  00 

f  1,068  65 

Gas  for  Public  Lighting, 

Jiily     2.  Jamaica  Gas-light  Company,  Fourth  Ward $350  00 

**-        2.  Richmond  Hill  and  Queens  County  Gas-light  Company,  Fouith  Ward. . .  750  co 

*•*        2.  Newtown  Gas  Company,  Second  Ward 300  00 

"        2.  East  River  Gas  Company,  First  Ward 100  00 

'     Sept.  II.  East  River  Gas  Company,  First  Ward 30392 

\  $1,803  92 
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CONTRACTS. 

Aug.  21.  Contract  was  made  between  Bacon  &  Co.,  of  Brooklyn,  and  The  City  of 
New  York,  Department  of  Public  Buildings,  Lighting  and  Supplies, 
for  furnishing  850  tons  of  coal  to  the  several  buildings  in  the  Borough 
oi  Queens,  and  certification  made  with  the  Finance  Deportment, 
covering  an  amount  of $5iOi9  48 

Sept.  29.  Contract  was  made  between  the  Consolidated  Ice  Company  and  The  City 
of  New  York,  Department  of  Public  Buildings,  Lighting  and  Sup- 
plies, for  furnishing  ice  to  the  several  buildings  and  offices  in  the 
Borough  of  Queens,  and  certification  made  with  the  Finance  Depart- 
ment, covering  an  amount  of. 295  ao 

IJIMPS  AND   LIGHTING. 

Contracts. 
No  contracts  for  public  lighting  were  entered  into  or  completed  during  the  quarter  ending 
September  30,  1900 : 

Additional  Street  Lights  have  been  placed  in  Service  during  the  Quarter,  as  foiicws  : 

First  Ward,  Long  Island  City,  arc  lamps 6 

Second  Ward,  Newtown,  arc  lamps 3 

"                 **           gas  lamps 32 

Third  Ward,  Flushing,  arc  lamps 18 

••                 '*           Welsbach  gas ^y 

Fourth  Ward,  Jamaica,  arc  lamps 14 

*'                 "           Welsbach  gas 2 

gas 33 

'*                  *'           Welsbach  naphtha ly 

Filth  Ward,  Rockaway,  arc  lamps 6 

'*           Welsbach  naphtha 13 

Total 191 

Lamps  Ordered  Discontinued  during  the  Quarter  eitding  September  30,  1900  .* 

July  I.  I  naphtha  lump,  Warburton  avenue,  Bayside  ;  2  naphtha  lamps,  Broadway,  west  of 
Bell  avenue,  Bayside  ;  2  naphtha  lamps,  corner  Bell  avenue  and  Broadway,  Bayside ;  2  naphtha 
lamps.  Bell  avenue  between  Broadway  and  School  street,  Bayside  ;  15  naphtha  lamps.  Bell  ave- 
nue, Bayside  ;  5  naphtha  lamps,  Ashburton  avenue,  Bayside. 

July  9.  I  Welsbach  gas  lamp,  NVashington  street.  Flushing. 

Change  in  Location  of  Lamps. 

The  following  changes  in  the  location  of  lamps  have  been  ordered  during  the  quarter  ending 
September  30,  1900 : 
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I  arc  lamp  from  Union  avenue,  near  Fulton  street,  to  fioat  of  Atlantic  Hook  and  Ladder 

Company  house,  Union  avenue,  Jamaica. 

* 

I  arc  lamp  from  comer  Willow  place  and  Green  avenue  to  the  bridge  on  Lincoln  avenue, 
I    Springfield. 

I  arc  lamp  from  Madison  avenue  and  Union  street  to  Broadway,  between  Fifteenth  street  and 
'    6rst  arc,  east,  Flushing. 

I  gas  lamp  from  Botanic  place  and  Broadway  to  Broadway  at  north  end  oi  Botanic  place, 
Flashing. 

[  I  gas  lamp  fiom  Amity  street  and  Botanic  place  to  Amity  street  at  south  end  of  Botanic  place, 

:  Flashing. 

I  gas  lamp  on  Sanford  avenue,  between  Bowne  and  Parsons  avenues,  directly  across  said 
.  avenue.  Flushing. 

'  I  arc  laxpp  on  Merrick  road,  two  poles  east  of  present  location,  Jamaica. 

I  I  gas  lamp  on  Whitney  avenue  removed  to  Grant  street.  Corona. 

}  3  gas  lamps  on  Shell  road  removed  to  Grant  street,  Corona. 

I  arc  lamp  Ninth  avenue,  between  Flushing  and  Vandcventer  avenues,  changed  from  centre 
cf  street  to  6-foot  mast  arm. 

Change  of  Lamps. 
September  15,  1900,  2  naphtha  lamps  were  changed  to  gas  in  the  Richmond  Hill  district. 
67  ordinary  gas  and  naphtha  lamps  in  the  Dunton  and  Richmond  Hill  lighting  changed  to 
(    'Welsbach  lamps. 
I  •  Resetting  and  Retnoving  Gas  Lamp-posts. 

During  the  quarter  ending  September  30,  1900,  the  following  gas  lamp-posis  were  reset : 
I  Fourteenth  street,  Bowne  Park. 
I  State  street,  Bowne  Park. 

The  following  dead  lamp-posts  were  remffi'edy  and  reset  in  other  sections  of  the   7  hird  Ward^ 

Flmsking  : 

Madison  avenue,  Flushing 

Whiiestone  avenue  and  Covert  place.  Flushing 

Covert  place  and  Leavitt  avenue.  Flushing 

Whiteslone  avenue  and  Osgood  street,  Flushing  

,    Whitestone' avenue  and  Mitchell  street.  Flushing 

Parsons  avenue  and  Myrtle  avenue,  Flushing 

Parsons  avenue  and  State  street.  Flushing 

Parwns  avenue.  Flushing 

\   State  street,  east  of  Pardons  avenue,  Flushing 

,    Parsons  avenue,  near  State  street,  Flushing 

Parsons  avenue  and  Mitchell  street,  Flushing 


70 


Whitestone  avenue  and  Myrtle  avenue,  Flushing. 
Parsons  avenue  and  Chestnut  street,  Flushing 


I 

I 

13 


Jamaica,  October  15.  igca 
Report  of  Electrical  Transactions. 
Exterior  Wirin^^  Permits  issued  during  Quarter  ending  September  30,  1900. 


Company. 


New  York  and  New  Jersey  Telephone  Company 

Jamaica  Elcctric-liftht  Company 

F.leciric  lUuminatins  and  Power  Company 

Queens  Borough  Electric  Light  and  Power  Company   

Jamaica  Cias-Iight  Company 

Bowel  y  Kay  Electric  Light  and  Power  Company 

Brooklyn  Heights  Railroad  Company 

New  York  and  Queens  Gas  and  Electric  Company 

Knickerbocker  Telegraph  and  Telephone  Company 

Jameson  &  Bond 

LaLance  &  GrcMJean 

New  York  and  Queens  County  Railway  Company 

New  York  and  Queens  Electric  Light  and  Power  Company. 

Richmond  Hill  and  Queens  County  Gas  Company 

Newtown  Gas  Company 


Duplicate— New  York  and  Queens  Gas  and  Electric  Company.. 
Total 


July. 

Aug. 

7' 

75 

»3 

'3 

3 

.8 

4 

z 

6 

8 

1 

3 

1    '* 

a 

!   * 

la 

I 

•.. 

1    ' 

.. 

3 

2 

8 

23 

158 

«3« 

I 

Sept. 


»59 


I       »3« 


3 
3* 


6 
«33 


«33 


TuTAl. 

«3 
16 


3 
18 


8 

6^ 


For  what  Purpose, 


Erect  poles 

Erect  poles  and  wires 

Erect  poles  and  wires  and  City  Inmps. 

Erect  guy  stubs 

Replace  poles,  and  wires 

Reset  poles 

Transfer  poles  and  wires 


July. 

A  to. 

SErr. 

TOTAI- 

.0 

9 

6 

»5 

ao 

M 

la 

46 

6 

It 

13 

30 

3 

e 

1) 

13 

90 

4« 

•• 

•- 

4 

a 

I 

3 

n 


TnuBslcr  poIe»,  wires  and  Gty  lamps  . 

Reaoife  poles  and  wires. 

Strii^  wires 

Strinc  wires  and  han^  hmps 

Sabway 

Erect  City  gas  lamps 


I      Daplkate  string  wires. 
\  Total 


Jl'LV. 


«9 


158 


»59 


Aug. 


3 
61 


i3« 


131 


Sept. 


Total. 


3 

z 

4 

53 

»03 

a 

33 

88 

9 

«9 

x^3 

432 

I 

I 


133 


4*3 


I^nnits  issued  for  telegniph,  telephone  and  signal  wires 250 

Fermits  issued  for  electric  light  and  power  wires 162 

Permits  issued  for  City  gas  lamps 10 


Onplicate  permit  issued  for  electric  light  and  power  . 
Total 


422 
I 


423 


List   of   Complaints    Issued  for  Exterior  and  Interior    Wiring  during  the    Quarter  ending 

September  2fi,  1900. 


Company. 


July. 


August.    iSspTEMBSR.!     Totau 

I 


North  Beach  Electric  Light  and  Power  Company  . . . 

R.E.  Jones 

F.  Carley 

A.  Frankel  

CLoeb 

New  York  and  Queens  Gas  and  Electric  Company 

BrookJyn  Heights  Railroad  Company 

W.J.  Hobby 

New  York  and  North  Shore  Railway  Company... 

Jamaica  Gas-light  Company 

Jaunaica  Electric-lighi  Company 

J.  E.T.Bailey 

New  York  and  New  Jersey  Telephone  Company  . . . . 

T.  F.  A  ttix  Elecorical  Engineering  Company 

J.  L««« 


»3 

5 


^2 


Company. 


J.H.Rusby 

J.  Caffiry 

R.  J.  Scheinoha 

Queens  Borough  Electric  Light  and  Power  Company 

J.  Flint 

E.  J.  H.  Theimcr 

Holmes  Burglar  Alarm  Company 

R.P.Buckland 

A.  Kohler 

McLeod,  Ward  &  Co 

Max  Baron 

J.  Kohler 

A.  Passenger 

American  Auto  Music  Company 

Police  Department 

Neuus  Bros 

New  York  and  Queens  County  Railway  Company 

C.  Dondero 

K.  Haffner 

Highway  Department 

K.  D.  Schanne 

New  York  and  Queens  Electric  Light  and  Power  Company.. 

Hendrckson  A  Co 

F. Sohan 

F.  Bergman 

E.  A.  Perpall 

Dayton  &  Co 

W.  Tyler 

H.  Genet 

J.  B.  McCoy  &  Sons 

E.  MiUer 

O.  Weber 

Wi  stern  Union  Telejjraph  Company 

Cook  Electric  Company 

Anglo  American  Cable  Company 

Knickerbocker  Telephone  and  Telegraph  Company 

H.  E.Bainbridee 

William  Prigg 


JULy. 


August. 


Skptsmbbr. 


TOTAl 
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Company. 

July. 

ArcusT. 

\ 

SBrrBMBBR.       Total. 

Kew  York  Electric  Construction  Company. 

Ifew  York  and  Kockawav  Reach  Railwav  Comnanv.. .  t ,  - . . .  t 

I 

R«v.  McGroonan 

United  States  Postal  Service 

United  States  Life  Saving  Service 

Fire  Depttrunent 

f- H    LulHon 

, 

Jime*  ft  Kastner  .,,  - 1  -.  ^ .,  r  r ,,,  r 

1 

Total 

48 

58 

6a                  x68 

Total  number  of  comn'aint^ >....•.•...>■•. 

48 
«7 

•18 

/>•>                  168 

Total  complaints  attended  to 

34                  1                   AQ                                 100 

^' 

Complaints  left  over  which  are  being  attended  to «*9 

Po/es  ana  Wires  Removed  by  the  different  Companies  during  the  Quarter. 


Company. 


New  York  and  New  Jersey  Telephone  Com- ) 

puny .....a I 

Querns  Borough  Electric-Ught  and  Power  j 
Company ) 

^ew  York  and  Queens  County  Railway  I 
Company ) 


Department  of  Highways. 
Toul 


July. 


Pole?. 


Miles 
Wires. 


7 
47 


.641 


August. 


Poles. 


.641 


Miles 
Wires. 


8.04 


Sbptbmber. 


Total 


8.04 


Poles. 

Miles 
Wires. 

Poles. 

37 

15 

.07 

48 
47 

X 

»s 

S3 

.07 

III 

Miles 
Wires. 


8.75 


8.75 


Interior   Wiring  Applications   Received  and   Certificates    Granted  during   the    Quarter   ending 

September  30,  1900. 


July 

August .... 
September. . 

Total 


Applica-I  Cbrtifi- 

TIONS.      '     CATB5. 


93  1         100 

55        I         71 

39         I         44 


Incan- 
dbscbnt 
Lights. 


3,3X6 

1,620 
992 


X87 


315 


4,828 


Arc 
Lights. 


Sbrvicb. 


Motors, 
HP. 


Gen- 

ilRAIORS. 

KW. 


3  i4-4«H      !      15 

•9-37H  4-6ia 

28.,3ii 


6X.93J; 


5-6»7 
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Applications  for  interior  Anring  left  over 14I 

Total  number  of  inspections  made  by  Inspectors  for  exterior  and  interior  wires 3,806 


DOCUMENT    "I." 

New  Brighton,  Borough  op  Richmond,  ) 
October  12,  1900.  ) 

Hon.  Henry  S.   Kearny,    Commissiomr  of  Public  Buildings^  Lighting  amd  Sm^us^   Xt9 

York  City: 

Dear  Sir — I  respectfully  submit  the  following  report  of  the  transactions  of  this  Department, 

in  the  Borough  of  Richmond,  for  the  quarter  ending  September  30,  iqoo. 

Respectfully, 

EDWARD  I.  MILLER,  Deputy  Commissioner. 

Statement  of  Contracts, 


Electric  Lighting, 
New  York  and  Staten  Island  Electric  Company 


Otu  Lighting. 
New  York  and  New  Jersey  Globe  Gas-light  Company,  Limited. 
Welsbach  Street  Li(;hting  Company  of  America 


e&tiuatid 
Cost. 


ix  15,000  CO 


X  00 
X  00 


Atiat'KT 
Paid. 


$78.49S  >4 


Total  paid. 


I         «78.4j0  U 


Statement  of  Voicfurs  Tratismittal  to  General  Office ^  Quarter  ending  September  2g,   1900. 


Date. 


In  Favor  ok 


Aunv\T, 


•'  LaM/s  ant/  Lighting,  1899." 

Apr.    a,  1899  •  Stanley  &  Patterson 

July  T4,     **      I  New  York  and  Staten  Island  Kleciric  Company 


I 


Total. 


"  Supplies  and  Repairs,  1900." 


Mar.  3X,  1900  :  New  York  and  New  Jersey  Telephone  Company. 


3t.     "     ! 


$39  o» 

aoo  00 


•  1  |M9  w 

I 
•,  IMS* 

>7S0 
27  so 
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I>A-rv. 


Wlar.  3Z,    1900 

••        3X.       " 

-        3«.       " 

Apr.    i«,       '• 

••        as.      •' 

-        as.      - 

••        as.      '• 

"        as.      *' 

May   «o.      •• 

'•        3«.     *• 

June   »8,      ** 

•*        30.      •' 

-       30.      " 

"       30,      - 

'•        30.     " 

••       30.     " 

-  30,  " 
••       30.     " 

-  3P,  " 
••  30.  " 
"      90.     *' 

July    a.     " 


9. 

" 

19. 

•• 

X. 

•• 

3«» 

Aiiff. 

I, 

«3. 
«7. 
>7. 
»7» 
as. 
ao. 


In  Favor  of 


New  York  and  New  Jersey  Telephone  Company  , 


Morey  &  La  Rue. . 
G.  R.  Mersereau.. 
Alexander  Gillies. . 
G.R.  Mersereau... 


H.W.Koenig 

T.J.Gibson 

Morey  ft  La  Rue 

New  York  and  New  Jersey  Telephone  Company. 


Dwyer  Sullivan. 


'*     I  Joseph  Dooley. . . 
'*     i  G.R.  Mersereau. 


Dwyer  Sullivan. 


I 


G.R.  Mersereau. 


.Srpc. 


Trow  Directory,  Printing  and  Publishing  Company. 
Dwyer  Sullivan 


Amoint. 


$27 

50 

43 

2a 

5« 

67 

3  25 

40 

00 

3a 

00 

550 

CO 

137 

OS 

6 

00 

2 

40 

3 

25 

42 

50 

44 

05 

35  25 

»7 

50 

27  50 

27 

50 

27  50 

27  so 

27 

50 

55 

00 

5 

00 

5 

00 

5 

00 

3a 

00 

12 

60 

la 

60 

180 

25 

5 

00 

5 

00 

5 

00 

12 

60 

96 

00 

37 

50 

20 

00 

77 

00 

4 

00 

5 

00 

76 


Date. 


Sept.    I,  1900 


I*       j^     «• 


a8. 


June    I,  19C0 

"      30,  " 

July    'J,  •• 

3.  " 

"      31.  " 

Aug.    f,  " 

**      31.  •• 

Sept.    I,  " 


July     7,  1900 
**        2,     " 


Aug. 
Sept. 


In  Favor  of 


Amount. 


Dwyer  Sullivan . 


G.  R.  Mer.ereau. 


D.S.  Melville 

Alfonso  Bailly 

Total 

"  Lam/t  am/  Ugktiug,  1900." 

New  Voik  and  Staten  Island  Electric  Company 

Alexander  Van  Pelt , 

New  York  and  Staten  Island  Electric  Company 

Richmond  County  Gas-light  Company 

Alexander  Van  Pelt 

New  York  and  Staten  Island  Electric  Company 

Alexander  Van  Pelt  

New  York  and  Staten  Island  Electric  Company 


Total. 


'  Comiingencits,  1900." 


Hammond  Van  Vechten., 

John  A.  DriscoU 

J.  Louis  Garretson 

George  Sheridan 

Dwyer  Sullivan 


tSoo 

500 

s  50 

99500 

34  00 

100  oa 

3»  50 

•2*344  >' 

•570 

too  00 

9.09X  34 

33  75 

zoo  00 

9.084  «7 

100  00 

8,  SCO  aa 

$a6.6x5  18 


i^i 

50 

16 

00 

«i  50 

«7 

to 

5 

00 

5 

00 

5 

CO 

Total. 


193  » 


RECAPITULATION. 

*'  Lamps  and  Lighling,  1899" $229  cx> 

**  Supplies  and  Repairs,  1900  " 2>344  M 

**  Lamps  and  Lighting,  1900  *' 26,615  '^ 

"  Contingencies,  19CX)  " 93  20 


Total . 


$29,281  60 
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Orders  Issued  during  Quarter  ettdtng  September  30,   1900. 


I>A-rK. 


July     6,   1900 

••       »o.  •' 

••       »-7.  - 

••        »7.  *• 

••        a6^  " 

-        «6.  •' 

••      •e.  " 

"       a?.  " 

8,  •• 

••        xa.  •• 

14.  •* 

••       14.     " 

••       a8,  •• 
"       a«,     " 

-  a9»     " 
"      a9.     " 

-  a9.     •• 
Sept.    4.     " 

•'      18.     - 


July    a,  X900 
Sept.    I,     " 


Dbsckiption. 


'*  Supptin  and  Repairs* 

Document  file 

Office  famiture 

Law  books 

Water  cooler  and  iiand 

Revolving  chair 

Railing,  etc 

File  case 

Repairing  typewriter 

Table  and  desk , 

Plumbing  work 

Building  closet 

File  case 

Tin  files 

Oak  cabinet 

Special  revolving  chair 

Revolving  chair 

Rearranging  partition 

Office  furniture 

Carpenter  work 

Special  oak  filing  cases 

Totol 


"  Lamps  and  Lightinf* 

Oil  lighting 

Gas 

Oil  lighting 

Total 


Whbrk  Furnished. 


Taxes  and  Assessments 

County  Clerk 

District  Attorney 

Municipal  Court,  Second  Division 

District  Attorney 

Health  Department 

Department  of  Highways 

Board  of  Coroners 

County  Clerk 

New  Brighton  Village  Hall 

Pablic  Builfitngs,  Lighting  and  Supplies  . 
Cou  ity  Clerk 


Department  of  Highways... 

Health  Department 

Department  of  Highways. . . 

Receiver  of  Taxes 

President  of  Borough 

New  Brighton  V  llage  Hall  . 
Department  cf  Buildings. . . . 


Village  of  Tottcnvil  c 

Edgewatcr  and  New  Brighton  Village  Halls  . 
Village  of  Tottcnville 


Permits  Issued  during  Quartkr. 

New  York  and  Suten  Island  Electric  Company 

Staten  Island  Midland  Railroad  Company 

Western  Union  Telegraph  Company 

American  Telephone  and  Telegraph  Company 

Suten  Island  Electric  Railroad  Company 


Amount. 


I77  00 
137  oa 

4  50 
xa  50  • 

5  50 
27  00 
84  00 
X5  00 
37  50 

ICO  00 
20  00 
29s  00 
225  00 
34  00 

7    03 

5  50 

15  00 

325  60 

3a  50 

470  00 

$1,939  6a 

fioo  00 

75  00 

loi  00 

*275  00 


75 
12 

I 

3 
12 


78 

New  York  and  New  Jersey  Telephone  Company .-  •  82 

Richmond  County  Gas-light  Company 39 

Total 224 


Interior  Wirinc. 

Applications  received  for  interior  wiring 41 

Certificates  issued  for  interior  wiring 41 


Number  of  motors  installed — 1  one-quarter  H.  P.,  i  one-eighth  H.  P.,  I  two  H.  P. 

Private  Lighting. 

Incandescent  lights  installed 535 

Arc  lights  installed , 2. 


Number  of  Lamps  Burning  at  End  of  Quarter. 

Public  Lighting, 
Arc  lamps ^ 454 


Cotnp  hints  Issued  during  Quarter. 


ISSIFU  TO 


New  York  and  Statcn  Island  Klectric  Company  . . 
American  Telephone  and  Telegraph  Company  . . . 

Staten  Island  Midland  Railioad  Company 

New  York  and  New  Jersey  Telephone  Company  . 

Total 


NUMBBR. 

Attrkded 

TO. 

.. 

.. 

.. 

•• 

XO 

.. 

RBPORT 


OF   THE 


Commissioner  of  Public  Buildings, 
Lighting  and  Supplies 
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FOR  THE  YEAR  1900. 
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Summary  of  Quarterly  Reports. 

requisitions  drawn  on  comptroller  during  quarter. 

Iiargeable  to—  fagk 

General  Administration,  Appropriation,  1900. & 

Boronglis — 

Manhattan  and  The  Bronx,  Appropriation,  1898 7 

1899 7 

1900 8 

"                     Trust  and  Special  Accounts 8 

Brooklyn,  Appropriation,  1898 7 

1899 7 

190a 8 

Queens,    Appropriation,    1900 8 

Richmond,  Appropriation,  1900 S 

CONTRACTS. 

Boroughs- 
Manhattan  and  The  Bronx 9 

Brooklyn 11 

Queens 14 

Richmond i^ 

DEPARTMENTAL  ORDERS. 

Boroughs^ 

Manhattan  and  The  Bronx 9 

Brooklyn 12 

Queens. 14 

Richmond 16 

BUREAU  OF  LAMPS  AND  GAS. 

Boroughs— 

Manhatun  and  The  Bronx 10 

Brooklyn  (Lamps  and  Lighting) 13 


IV  IxVDEX. 

Boroughs - 

PACK 

Queens  (Lamps  and  Lighting) 14 

Richmond 16 

tLECTRlCAL   Ut'REAU. 

Boroughs  — 

Manhattan  and  The  Bronx 1 1 

Brooklyn  (Electricity  and  Gas) 13 

Queens 15 

Richmond 17 

Brief  Review  of  the  Year, 
requisitions  drawn  on  the  comptroller  during  the  year. 


Chargeable  to—  ' ' 

New  York  City,  Appropriation,  1897 17 

General  Administration,  Appropriation,   1900 iS 

Boroughs-^ 

Manhattan  and  The  Bronx,  Appropriation,  1898 17 

1899 17 

"  '                                  "       ■      19CO 18 

'*                         Trust  and  Special  Accounts .' 18 

'Brooklyn,  Appropriation,  1S98 17 

•         "                      "■            1^99 "..  17 

•'                      ••             19CO 18 

Queens,  Appropriation,  1899 18 

1900 18 

Richmond,  Appropriation,   1899 iS 

19CO iS 

CONTRACrS. 

Boroughs- 
Manhattan  and  The  Bronx Iq 

Brooklyn  22 

Queens 24 

Richmond 26 

DEPARTMENTAL    ORDERS. 

Boroughs —  •    ■ 

Manhattan  and  The  Bronx ig 

Brooklyn 23 

Queens 25 

Richmond 26 


INDEX.  V 

FREE   FLOATING   BATHS. 

loroughs — 

Manhattan  and  The  Bronx 20 

r.lTRKAU   OF   LAMPS   AND   CAS. 

boroughs — 

Manhattan  and  The  Bronx 20 

Brooklyn  (l^mps  and  Lighting) 23 

Queens  (Lamps  and  Lighting)     25 

Richmond  (Lpmps  and  Lighting) 26 

ELECTRICAL   BUREAU. 

Boroughs  — 

Manhattan  and  The  Bronx 20 

Brooklyn  (Electricity  and  Gas) 24 

Queens 25 

Richmond 26 

OFFICE   OF   ASSISTANT   ENGINEER. 

Boroughs — 

Manhattan  anrl  The*  Bronx , 22 
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Document  **  II  *' — Report  for  year 120 

Borough  of  Richmond — 
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Department  of  Public  Buildings,  Lighting 

AND  Supplies. 


I^eport  for  the  Quarter  ending  December  31,    1900,   also  Brief 

I^eview  for  Year  1900. 


SUPPUES,  ( 

I.  I90I.    ) 


City  of  New  York, 
Department  of  Public  Buildings,  Lighting  and 
Commissioner's  Office,  Nos,  13  to  21  Park  Row, 

February 
//<m.  Robert  A.  Van  Wyck,  Mayor  .• 

Dear  Sir— In  accordance  with  the  provisions  of  section  1544  of  chapter  378,  Laws  of  1897,  I 
have  the  honor  to  present  the  following  report  of  the  transactions  of  the  Department  of  Public 
Buildings,  Lighting  and  Supplies  for  the  quarter  ending  December  31,  1900,  with  a  review  of  the 
transactions  of  the  Department  during  the  year : 

Statement  of  Requisitions  Drawn  on  the  Comptroller  during  the  Quarter. 
Ckargeable  to  Appropriation  of  1898. 
Boroughs  of  Manhattan  and  The  Bronx — 

Supplies  and  Repairs $25  83 

Borough  of  Brooklyn— 

Supplies  and  Repairs 5  25 

Chargeable  to  Appropriation  of  1899. 
Boroughs  of  Manhattan  and  The  Bronx — 

Salaries  of  Deputies,  Clerks  and  Employees 32  00 

Supplies  and  Repairs 286  80 

Borough  of  Brooklyn — 

Supplies  and  Repairs 20  60 

^  Total $370  48 


Char^i^eable  to  Appropriation  of  igcx). 
General  Administra'ion  — 

Salaries  of  Officers,  etc $6,033  2S 

Boroughs  of  Manhattan  and  The  Bronx — 

Salaries  of  Deputies,  Clerks  and  Employees $91,462  03 

Sujiplics  and  Repairs 74»8o3  95 

Lamps  and  Lijjhting 327,603  66 

Contingencies 644  62 

494,514  26 

Borough  of  Brooklyn — 

Salaries  of  Depuly,  Clerks  and  Employees $42,417  59 

Supplies  and  Repairs 33i847  S9 

Lamps  an<l  Lighting 232,264  25 

Contingencies 227  Ol 

308,756  4+ 

Borough  of  Queens — 

Salaries  of  Deputy  and  Employees $9>oS8  84 

Supplies  and  Repairs 7i474  38 

Lamps  and  Lighting 82,410  86 

Contingencies 223  2 4 

99.197  32 

Borough  of  Richmond — 

Salaiies  of  l>puty  and  Employee^ $4,116  07 

Supplies  and  Repairs 3»553  98 

I.nmj>-i  and  I.ii:jhiin^ 27,512  94 

C•>ntinl:lMlci^'^ 143  25 

35o26  24 

'T''^^^' •    ^943^827  54 

Chiir\:cabtc  to  Trust  and  Spccini  Accounts, 

Gouvcnicur  Slip  Hospital  Eund ^34.7^ 5  77 

New  Hail  of  Records  Building  l-^iind 148,851  2; 

Revenue  Ikmd  Fund  for  Preservation  of  ih?  Dewey  Arch  (May  18,  1900) 659  50 

total <^i86,2C4  52 


BOROUGHS  OF  MANHATTAN  AND  THE  BRONX. 

CONTRACTS   ENTERKD   INTO   DURING  QUARTER. 

Estimated  Cost. 

Ice  to  Public  Buildings $1,626  10 


CONTRACrS  COMPLETED    DURING  QUARTER. 

Ice  to  Public  Buildings $1,426  43 


Ten  contracts  fcr  lighting  streets,  public  buildings,  etc.  (gas) 605,413  44. 

Eight  contracts  for  lighting  streets,  public  buildings,  etc.  (electricily) 613,160  50 


Total $1,218.57394 

» 

Orders  aggregating  $42,552.87  were  is<;ucd  for  furnishing  supplies  and  making  repairs  to  the 

various  public    buildings,  courts  and  offices  und^^r  tiie  jurisdiction  of  this  Djpirtment   during  the 

quarter,  as  follows : 

For  carpenter  work,  etc.,  in  various  public  buildings,  f»ffices,  etc.,  Eighth  Regiment 
Armory,  "Twenty-second  Regiment  Armory,  Criminnl  Court  Building,  District 
At  omey's  Office  (Chief  Clerk)  and  Mayor's  Ofticc,  Ciiy  Hall $4,559  73 

For  books,  including  law  books*  and  directories,  to  Chamlierlain's  Office,  Eleventh 
District  Municipal  Courts,  Second  District  Municipal  Court,  Fifth  District  Munic- 
ipal Court,  Court  of  General  Sessions,  and  Sixth  District  Municipal  Court,  all 
of  Manhattan 535  25 

For  cleaning  windows,  glass  doors,  skylights,  etc.,  in  Criminal  Court  Building, 
Hall  of  Records,  Brownstone  Building,  County  Court-house,  City  Hall  Building 
nnd  Department  of  Health 1,255  00 

For  carpets,  linoleum,  rugs,  etc.,  to  Surrogate's  Court,  County  Court  house.  Supreme 
Court  (Parts  3,  5  and  6),  Eighth  Regiment  Armory,  Street  Cleaning  Depart- 
ment (Borough  of  The  Bronx),  Mayor's  Office,  Bureau  of  Liccn.ses,  various  pub- 
lic buildings,  courts  and  offices,  Law  Department  (Office  of  Corporation  Coun- 
sel) County  Court-house 775  06 

For  furniture  an<l  repairs  to  same  in  Department  of  Finance  (Office  of  the  Engineers), 
Corporation  Counsel,  Department  of  Sewers  (Maintenance  Bur  au),  Corpora- 
lion  Counsers  Office,  Board  of  Public  Improvements,  County  Court-hou»e 
(Judge  Blanchard's  room),  Department  of  Public  Buildings,  Lighting  and  Sup- 
plies (Electrical  Bureau),  Department  of  Finance  (.Auditing  Department,  Room 
31),  Commissioner  of  Jurors,  Mayor's  Office,  Office  cf  Sub-surface  Construction, 
Finance  Department  (Chief  Bookkeeper),  Department  of  Public  Buildings, 
Lighting  and  Supplies  (Chief  Clerk),  Municipal  Civil  Service  Commission,  De- 
partment of  Finance  (Ro<jm  183)  and  Bureau  of  Claims,  Department  of  High- 
ways (Room  1612),  Department  of  Public  Buildings,  Lighting  and  Supplies, 
Register's  Office 1,695  82 


lO 

For  ironwork  in  various  public  buildings,  courts,  offices,  etc.,  Fifth  District  Munici- 
pal Court,  Criminal  Court  Building,  Eighth  Regiment  Armory,  County  Conrt- 
house,  West  Washington  Market,  Criminal  Court  Building,  Department  of  Build- 
ings, Lighting  and  Supplies SSiISq  9 

For  painting,  etc.,  in  various  public  buildings,  courts  and  offices,  and  Criminal  Coort 

Building if 394  9 

For  plumbing,  steam  and  gas  fitting  in  buildings  in  City  Hall  Park  and  outside  of 
City  Hall  Park,  Harlem  Court-house,  public  buildings,  offices,  etc.,  Borough  of 
The  Bronx 3,349  7 

For  roofing,  etc.,  in  various  public  buildings,  courts  and  offices.  West  Washington 
Market,  Brownstone  Building,  Fulton  Market,  Washington  Market,  Building 
No.  28,  Chambers  street,  Sixth  District  Police  Court  (One  Hundred  and  Fifty- 
eighth  street  and  Third  »'enue)  and  First  District  Municipal  Court 4«20i  6 

For  supplies,  etc.,  New  York  County  Jail,  Eighth  Regiment  Armory,  Board  of  Public 
Improvements  (Bronx),  Department  of  Public  Buildings,  Lighting  and  Supplies, 
(Office,  Electrical  Bureau,  and  Repairs  and  Supplies),  Twenty-second  Regiment 
Armory,  Criminal  Court  Building  and  County  Court  Building,  and  First  Battery 
Armory 942  7 

For  telephones  10  Department  of  Finance  (Bureau  of  Assessments  and  Arrears)  and 

First  Signal  Corps , 916  5 

For  miscellaneous  orders,  such  as  awnings,  coal,  cartages,  elevator  repa'rs,  etc.,  elec- 
trical work,  flags,  glazing,  hardware,  ice,  kindling  wood,  lumber,  Welsbach 
lamps,  and  repairs  and  supplies  for  same,  ma^on  work,  plastering,  oils,  safes^ 
repairing  and  removing  same,  towing  baths,  window  shades,  steam  heating,  etc . .         19*936  4 


bUREAU   OF   LAMI'S   AND   GAS. 

Number  oflamps  lighted  September  30,  19CX) — 

Gas 23;  729 

Naphtha 1,391 

Welsbach  naphtha 730 

Electric  4,855 

30,705 

New  lamps  added  during  quarter — 

Gas 44 

Naphtha 131 

WeUbach  naphtha II 

Electric 35 

221 

Old  lamps  relighted  — 

^as 57 

30.9S. 


II 

I^aiT.ps  discontinued- 
Gas 192 

Gas,  on  account  of  proximity  to  electric-lights 13 

Naphtha 3 

Elec'ric 2 

210 

Total  number  of  lamps  burning  December  31,  1900 30»773 

ELECTRICAL  BUREAU. 

Permits  were  issued  during  the  quarter  for  e'ectric-lighting,  telephone  and  telegraph  aerial 
linef,  etc.,  as  follows  : 

For  signal  wire? 798 

For  electric  lighting 334 

For  pole  lines 28 

For  cables 582 

For  city  lamp-posts 2 

For  resetting  poles .' 10 

For  subsidiary  connections 727 

Total 2,481 


Certificates  were  issued  for  the  Installation  of  163,125  incandescent  and  3,219  arc  lamps,  24 
generators  of  a  total  of  1,311  kilo-watts  capacity  and  890  motors  of  a  total  of  4,663}^|  horse 
power  capacity  ;  4,397  certificates  were  issued  for  interior  wiring. 

48,400  feet  of  overhead  wires  were  removed  froT  the  streets  during  the  (juarier,  and  17,010 
inspections  were  made. 


BOI\OUGH    OF   BE\OOKLYN 

CONTRACTS   COMI»LETEJ>   DIRING  QUARTKR. 

Amount. 

Coal  to  public  buildings $7,499  4o 

Ice  to  public  buildings 283  45 

For  furnishing,  operating  and  maintaining    electric  ) 

I  Kdison  Electric  Illuminating 
lamps  for  one  year  for  lighting  streets,  parks  V 

(  Company 425,00000 

and  public  places 1 

For  furnishing  improved  naphtha  Welsbach  street  \ ^  ..,. 

*•       *^  '^  f  Welsbach     Street     Lightmg 

lights    for   lighting   streets,   parks    and   public  V 

L  Company  of  Amenca. . .         9,201  00 

places  for  one  year ; 

(New  Yoik  and  New  Jersey  \ 
^,  .       .,      ..  t       ^         f  ^°  charges 
Globe    Oas-light    Com-  V 
(     incurred 
p«"y ; 
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Orders  aggregating  $|0,6oq.2I  were  issued  during  the  quarter  for  awnings,  books,  mcludinfl; 
law  books  and  directories,  etc.;  carpenter  work,  clocks,  winding  and  repairing  ;  coal,  disinfectants, 
electrical  work  and  supplies,  furniture,  glazing,  hardware,  horse  keep,  wagons,  etc.,  insurance, 

iron  work,  mason  work,  paintin-j,  plumbing  and  steam  fitting,  rooting,  street  signs,  telephones, 
typewriiing  machines,  woml,  etc.,  as  follows  : 

Borough  Hall 53,077  84 

Municipal  Building 5«950  99 

Kings  County  Court-house 6,594  92 

Hall  of  Records 1,675  96 

Kings  County  Jail  ... *     7,0:247 

Disciplinary  Training  ScUool  fur  Boys 2.237  20 

Storehouse : 441  45 

Waliabout  Market  Administiaiion  Buildin|T 176  76 

Wallabout  Market  street  cleaning 27  70 

Public  baths 506  lo 

Department  of  Bridges 49  60 

Board  of  Public  Improvements 43  00 

Firemen's  Hall,  E.  D  355  00 

Old  Ninth  Precinct  Staiion-house 72  co 

Horse  keep,  eic 853  52 

Ciiy  Magistrate's  Couri,  First  Disinct Si  40 

Second  District 94  45 

Thi.d  i^i^lriit 241  J>3 

Fourth  District 1 26  5S 

Fifth  District %.  7022 

Sixth  District '35  05 

Seventh  District 1 18  13 

Kighlh  Dislric? lOO  25 

Mu "ii:  I'' \]  Ccv.n,    Fii>l   District 484  69 

SecvHid  Di^'.rlc:    573  44 

Third  Di>!rict 536  01 

Fourth  Di>trict 1 15  75 

Filih  District 32  2> 

Public  Libr.^.i ies.  Central  Branch  (No.  n 301  56 

P.cd:\>:d  l\irk  Br.inch  (No.  2) 16  15 

F..>tein  Disiiict  Branch  (No.  3» 39  25 

Fa^t  New  Vv'rk  Br.m(.h  (No.  4)   107  92 

S.  uth  r>rooklyn  Branch  (No.  5^ 1 27  03 

Fl.iil^ush  Branch  iNo.  oi 1^2  23 

rro>}vct  P.v.k  Blanch  iNo.  7* 3^0  S3 

Armv'»:ic>,  Thirteenlli  Regiment ^(^  30 

"         Fourtten.h  Ke^ime.:t OnO  61 

Twenty-third  Regiment 1,246  90 
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Armories,  Fony-scvenlh  Kesjiment ^  . .  $1,358  82 

*'         Tioop  C 50210 

*'         Second  Signal  Corp? .* loi  40 

Third  Catling  Battery ^ 1,588  53 

*'         Second  Naval  Battalion 1,403  22 

BUREAU   OF  LAMPS   AND   LIGHTING. 

Number  of  lamps  lighted  October  i,  1900 — 

Gas 10,914 

Electric 4.657 

WeUbacb ." 2,693 

Naphtha '.'...' 301 

18,565 

New  lamps  added  during  quarter — 

Gas 79 

Electric 29 

Welsbach 108 

Naphtha. . . : . .  .'.•.•. 20 

236 

18,801 

L^m ps  discontinued  during  quarter — 

Gas *.'.'.'.'..*.* 100 

Electric 14 

\Velsbach 3 

117 

Total  number  of  lamps  burning  December  31,  1900 18,684 


BUREAU   OF   ELECTRICITY   AND   GAS. 

Permits  wtre  granted  during  the  quarter  for  overhead  wires,  subway  construction  and  under- 
ground conductors  as  follows  : 

Brooklyn  Heights  Railroad  Company ; 12 

Coney  Island  and  Brooklyn  Railroad  Company 2 

Edison  Electric  Illuminating  Company 473 

Flatbush  Gas  Company 20 

New  York  and  New  Jersey  Telephone  Company 1,327 

Postal  Telegraph  and  Cable  Company ^ 

Stock  Quotation  Telegraph  Company 4 

Western  Union  Telegraph  Company g 

Abraham  &  Straus i 

Louis  Stutz  &  Sons i 

Hugh  Stewart 1 

Total  number  of  permits  issued ',854 
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Certificates  were  issued  for  the  installation  of  17,743  incandescent  and  271  arc  lamps,  672/^ 
horse-power  motors,  710  kilo-watt  generators  and  6.6  kilo-watt  miscellaneous  appliances ;  89 
poles  have  been  erected  and  353  poles  and  53.57  miles  of  overhead  wire  have  been  removed. 


BOI^OUGH  OF  QUEENS. 

CONTRACTS  COMPLETED  DURING  QUARTER. 

Public  Lighting, 
Electric — 

Cost. 
Electric  Illuminating  and  Power  Company  of  Long  Island  City. .   $109,665  21 

Queens  Borough  Electric  Light  and  Power  Company 20,268  06 

New  York  and  Queens  Gas  and  Electric  Company 49$ 24 1  42 

Total  Electric $179,174  69 

Gas- 
New  York  and  Queens  Gas  and  Electric  Company $4>530  lo 

New  York  and  New  Jersey  Globe  Gas  Light  Company,  Limited 

Wtlsbach  Street  Lighting  Company  of  America 7f368  15 

11,898  25 

ToUl  public  lighting , $191,072  94 

Ice  to  Public  Building, 
Consolidated  Ice  Company $25068 

Orders  aggregating  $11,191.95  were  issued  for  furnishing  supplies  and  making  repairs  to  the 
various  public  buildings,  offices,  etc.,  as  follows  : 

Furniture $725  80 

Fitting  up  offices 793  45 

Plumbing 849  00 

Repairs  to  buildings 6,178  25 

Telephone  service 940  00 

Typewriting  machines,  etc 120  00 

Miscellaneous  supplies  and  repairs,  including  clocks,  electrical  work,  carpets,  fuel, 
janitor's  supplies,  law  books,  laundry  service,  can  age,  hardware,  disinfectant, 

water,  gas,  etc 1,585  45 

Total $11,191  95 

BUREAU    OF   LAMPS  AND   LIC.HTING. 

Number  of  lamps  lighted  September  30,  1900 — 

Gas 3i9" 

Electric,  arc 2,067 


IS 


.    Kttmber  of  lamps  lighted  September  30,  1900 — 


f  Electric,  incandescent 140 

I  Naphtha 645 


Welsbach 517 

' 7,280 

New  lamps  added  during  quarter  : 

Gas 28 

Electric,  arc 54 

Electric,  incandescent 20 

Welsbach,  gas 15 


Lamps  discontinued  during  quarter  : 

Electric,  arc 16 

Welsbach,  naphtha 113 


"7       7,397 


129 


Total  number  of  lamps  lighted  December  31,  1900 7i268 


ELECTRICAL  BUREAU. 

Permits  were  issued  during  the  quarter  for  stringing  wires,  erecting,  repairing  and  resetting 
poles,  etc,  as  follows : 

New  York  and  Queens  Electric  Light  and  Power  Company 121 

^     New  York  and  North  Shoie  Railway  Company. ...  i 

New  York  and  New  Jersey  Telephone  Company 172 

New  York  and  Queens  County  Railway  Company ,  3 

7"    Knickerbocker  Telephone  and  Telegraph  Company 9 

Brooklyn  Heights  Railroad  Company 2 

United  Sutes  Life-saving  Service i 

r     Qoeens  Borough  Electric  Light  and  Power  Company 4 

1      Newtown  and  Flushing  Gas  Company 2 

I      Western  Union  Telegraph  Company 9 

\      Police  Department 6 

ToUl 330 
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Certificates  were  issued  for  the  installation  of  4,437  incandescent  and  117  arc  lamps,  31 
motors,  with  a  total  horse-power  capacity  of  t2}4,  and  6  generators  with  a  capacity  of  138 
kilowatts. 

Two  hundred  and  sixty-seven  poles  and  11,977  miles  of  overhead  wire  were  removed  from 
the  streets. 
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BOROUGH   OF  I^IGHMOND. 

CONTRACTS  COMPLETED  DURING  QUARTER. 
For  furnishing,    maintaining  and  operating  electric  ' 

lights  for  one  year  for  lighting  the  streets,  parks  , 

,,,,.,,.  Electric  Company 5105,401  44 

and  public  buildings ; 

For  furnishing  and  maintaining  naphtha  lamps  for  )    ^       ,^    , 

I  New  York  and  New  Jersey 

one  year  Jor  lighting  streets,  parks  and  public  V 

&      Globe  Gas-light  Company.    Xo  chari^es. 

places ; 

For  furnishing  and  maintaining  improved  Welsbach  \ 

^  ^       ^  I  W clslach     Street     Lighting 

lamps  for  one  vear,  for  lighting  streets,  parks  )- 

, ,.      ,     '  i      Company  of  America  ....  No  charges, 

and  public  places j 


I  New  York  and  Staten  Island 


Orders  aggregating  $3,007.59  were  issued  during  the  quarter,  as  follows  : 
For  carpenter  work,  plumbing,  painting,  coal,  and  water-cooler  and  stand,  County 

Clerk's  OtVice 

For  painting,  carpenter  work,  coal  and  carpet-sweeper.  New  Brighton  ViUage  Hall 
For  linoleum,  ofhce  furnituie  and  repaijs  to  typewriter,  Department  of  Highways. . 
For  linoleum,  cleaning  supplier,   expressage,    maps  and  sundries,  Department  of 

Public  liuildings,  Lighting  and  Supplies 

For  j)ainting  and  coal.  Village  Hall,  Edgewater 

For  oiVice  furniture.  Magistrate's  Court 

For  linoleum,  Receiver  of  Taxe? 

F"or  coal,  Collector  of  Assessments  and  Arrears 

For  typewriter  and  cabinet.  Sealers  of  Weights  and  Measures 

For  desk  and  chair.  Department  of  Water  Supply. 

For  special  table,  Department  of  Taxts  and  Assessments 


$48960 

729  50 

320  S3 

485  62 

53500 

18899 

2755 

57  50 

1527s 

26  50 

13  75 

'^'^ta^ ' ••   •  • $3»co7  59 


KUREAU  OK  LAMPS  AND  CAS. 

Number  of  lamps  lighted  September  30,  1900 — 

Incandescent  electric 3,460 

Arc  electric 454. 

Oil 100 

4,014 

Lamps  addo  1  during  quartet  — 

Incandescent  eleciric 2 

Arc  electric 2 


Total  number  of  lamps  lighted  December  31,  1900 4,018 
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ELECTRICAL  BUREAU. 

Permits  were  issued  during  the  quarter  for   stringing  telephone  and  telegraph    wires  as 
follows  : 

Western  Union  Telegraph  Company 3 

Staten  Island  Midland  Railroad  Company 16 

Staten  Island  Electric  Railroad  Company 6 

American  Telephone  and  Telegraph  Company 2 

New  York  and  New  Jersey  Telephone  Company 94 

New  York  and  Staten  Island  Electric  Company 118 

Richmond  County  Gas-light  Company 49 

Total 288 


Certificates  were  issued  for  the  installation  of  754  incandescent  lights,  7  motors  of  2^ 
horse-power  and  i  generator  of  a  capacity  of  18  kilowatts ;  480  feet  of  overhead  wire  were 
removed  from  the  streets.  '^ 


BRIEF  REVIEW  OF  THE  YEAR. 

Statement  of  Requisitions  Drawn  on  the  Comptroller  during  the  Year. 
Chargeable  to  Appropriations  of  1897. 

Supplies  for  and  cleaning  offices $485  88 

Public  Buildings,  Construction  and  Repairs 60  00 

Chargeable  to  Appropriations  of  1898. 
Boroughs  of  Manhattan  and  The  Bronx — 

Salaries  of  Deputies,  Clerks  and  Employees $78  77 

Supplies  and  Repairs ; 79  84 

Lamps  and  Lighting 6,823  95 

Borough  of  Brooklyn — 

Supplies  and  Repairs 7>443  65 

Chargeable  to  Appropriations  of  1899. 
Boroughs  of  Manhattan  and  The  Bronx— 

Salaries  of  Deputies,  Clerks  and  Employees $4*015  37 

Supplies  and  Repairs S4i043  86 

Lamps  and  Lighting 1,050,021  72 

Contingencies 241  41 

Borough  of- Brooklyn — 

Supplies  and  Repairs 23,363  05 

Lamps  and  Lighting 569,598  54 
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Borough  of  Queens — 

Supplies  and  Repairs $2,880  55 

Lamps  and  Lighting 1 18,905  76 

Contingencies 150  81 

Borough  of  Richmond — 

Supplies  and  Repairs St 668  78 

Lamps  and  Lighting 23,703  92 

Contingencies "4  35 

ChargeabU  to  Appropriations  of  1900. 
General  Administration — 

Salaries  of  Officers,  etc $23,599  63 

Boroughs  of  Manhattan  and  The  Bronx — 

Salaries  of  Deputies,  Clerks  and  Employees 387,765  59 

Supplies  and  Repairs 249,053  74 

I^mps  and  Lighting 1,189,286  08 

Contingencies 1.403  17 

Borough  of  Brooklyn — 

Salaries  of  Deputies,  Clerks  and  Employees 170,548  14 

Supplies  and  Repairs , 102,781  99 

Lamps  and  Lighting 802,213  7^ 

Contingencies 999  83 

Borough ^ol  Queens — 

Salaries  of  Deputy  and  Employees 37*568  72 

Supplies  and  Repairs 27,861  29 

I^mps  and  Lighting 243,998  48 

Contingencies 702  60 

Borough  of  Richmond — 

Salaries  of  Deputy  and  Employees 14,091  04 

Supplies  and  Repairs 11,161  95 

Lamps  and  Lighting 106,916  93 

Contingencies ^      33S  75 

Chargt'able  to   Trust  and  Special  Accouftts, 

Gouvemeur  Slip  Hospital  Building  Fund $46, 136  77 

Fund  for  Public  Bath-house  on  Rivington  street 98  85 

New  Hall  of  Records  Building  Fund 341,887  38 

Revenue  Bond  Fund  for  Preservation  of  Dewey  Arch  (May  18,  19OO) Ii546  28 
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BOROUGHS  OF  MANHATTAN    AND  THE   BRONX. 

SUMMARY  STATEMENT  OF  CONTRACTS   DURING  THE  YEAR. 

Contracts  Entered  Into. 

Estimated  cost. 
Coal    to  public  buildings,  etc $10,415  70 

Supplies  lor  famishing  Gouverneur  Slip  Ilcspital 61,885  61 

Coal  to  public  buildings,  elc i  r,883  66 

Ice  to  public  buildings,  etc 1,626  10 

Ten  lighting  contracts  (gas) $621,409  00 

Eight  lighting  contracts  (electricity) 607,265  00 


1,228,674  00 


Total. fi,3M,4'^5  ©7 

Contracts  Completed. 

Cost. 

Coal  to  public  buildings,  etc  $9,71 1  68 

Ice  to  public  buildings,  etc 1,462  43 

Ten  lighting  contracts  (gas)  $605,413  44 

Eight  lighting  contracts  (electricity) 613,160  50 

i,2£8,573  94 


Total $1,229,7  j8  05 

Contracts  Incompleted, 

Estimated  cost. 

Coal  to  public  buildings,  etc $14,260  39 

Supplies  to  Gouverneur  Slip  Hospital 61,885  ^' 

Plnmbing,  etc.,  Seventh  Regiment  Armory '4,747  00 

Lighting,  former  Town'of  Westchester,  Bronx  Gas  and  Electric  Company 72.000  00 

»            Erecting  New  Hall  of  Records 1,997.900  00 

r^            Erecting  Rivington  Street  Bath 95, 700  00 

•.             Erecting  Gouverneur  Slip  Hospital 1 16,000  00 


Total $2,372,493  00 


Orders  aggregating  $247,790.93  were  issued  during  the  year  for  furnishing  awnings,  berthing 
and  storing  free  floating  baths,  carpenter  work,  copying  presses,  electrical  work,  engineers' 
janitors'  and  painters'  supplie.«,  furniture,  glazing,  hardware,  heating  (steam),  ironwork,  ice, 
painting,  plumbing,  steam  and  gas  fittings,  plastering,  roofing,  safes,  telephones,  typewriters, 
c'ectric  current  for  light  and  \  ower,  etc. 


20 


FREE  FLOATING   BATHS. 


The  following  is  a  comparative  statement  of  the  number  of  bathers  during  the  past  three 
bathing  seasons  : 


1900. 

1899. 

1898. 

Males.... 

<. 305.488 
1,623,629 

2,914.469 
958,017 

3i705.48« 
i.39».3« 

Femalctf... 

Total 

5.9«9.'«7 

3.872,486 

5,096.876 

BUREAU   OF   LAMPS  AND   GAS. 

Number  of  lamps  lighted  at  the  close  of  1899— 

Gas 25,213 

Electric 4»503 

Naphtha 1,583 

Welsbach  naphtha 449 


New  lamps  added  during  year — 

Gas 

Electric 

Naphtha 

Welsbach  naphtha 

Gas  relighted 

Naphtha  relighted 

Electric  relighted 


31,748 

342 
459 
278 
292 
170 

2 

2 


Lamps  discontinued- 
Gas  

Gas,  on  account  of  proximity  to  electric  lights. 

Naphtha , 

Electric 


639 
1,461 

344 
76 


I.S45 


33,293 


2,520 


Total  number  of  lamps  lighted  December  31,  1900 30.773 


ELECTRICAL    BUREAU. 


Subways— High  Tension — During  the  year  1900  there  have  been  constructed  16.467  miles 
of  bubway  trench,  into  which  there  have  been  placed  49.528  miles  of  single  duct.  This  subway 
construction,  added  to  the  total  construction  of  high-tension  subways  of  December  31,  1899, 
makes  a  total  of  909.494  miles  of  subway  in  the  boroughs  of  Manhattan  and  The  Bronx.  In 
these  subways  there  are,  according  to  the  best  figures  obtainable,  1,685.256  miles  of  high-tension 
electric  light  and  power  conductors,  an  increase  for  the  year  1900  of  166.838  miles  of  high-tension 
conductors  in  the  subways  of  these  boroughs. 
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Ventilating  Subways — During  the  year  a  radical  change  was  made  in  the  method  of  venti- 
lating^ subiw'ays.     Owing  to  the  rapid  growth  of  the  electric  light  business,  and  the  consequent 
extension  of  the  subway  system,'the  method  of  ventilation  by  pressure  blowers — installed  eleven 
years   ago— seemed  inadequate  ;  therefore,  during  the  year  1899,  an  investigation  was  made  to 
^eternaine  the  efficiency  of  the  blower  system,  and,  if  found  deficient,  to  substitute  one  that  would 
prove  effective.     Experiments  made  by  experts  showed   that  subways  had  grown  to  such  an 
extent,  by  increased  number  of  house  connections  and  by  extending  lines,  that  it  was  practically 
impossible  to  maintain  a  closed  system  with  an  air  pressure  sufficient  to  keep  out  the  illuminating 
gas  with  which  the  soil  is  so  thoroughly  impregnated.     It  was  therefore  deemed  advisable   to 
alloiv  the  gas  to  come  mto  the  subways  and  to  furnish  means  for  its  escape,  which  was  done  by 
substituting  for  the  closed  cover  one  that  was  perforated  and  would  allow  a  natural  circulation  of 
air.      Some  of  these  covers  were  tried  during  the  fall  and  winter  of  1899  along  Sixth  avenue,  where 
gas  ivas  most  troublesome,  and  were  found  to  be  most  satisfactory  in  affording  effective  ventila- 
tion.     On  July  I,  1900,  perforated  covers  were  substituted  for  nearly  all  the  solid  covers,  and 
the  blower  system  was  discontinued  after  eleven  years  of  use.     The  construction  and  operation 
of  subways  during  the  past  year  has  been  carried  on  without  serious  accident.     The  efficiency  of 
the  subway  system,  as  consitructed,  has  been  frequently  demonstrated,  and  the  flexibility  of  the 
system  shown  by  the  ease  with  which  alterations  can  be  made  when  the  necessities  of  sub-surface 
construction  require. 

Low  Tension — On  December  31,  1899.  there  were,  according  to  the  best  hgures  obtainable, 
94, 187.07  miles  of  conductors  in  the  low-tension  subways.  During  the  year  1900  there  had  been 
added  to  the  above  a  total  of  39,415,517  miles,  making  a  total  of  133,602.587  miles  of  conductors 
in  the  low-tension  subways  on  December  31,  1900. 

The  total  number  of  subways  in  the  Boroughs  of  Manhattan  and  The  Bronx,  including 
those  built  under  the  direction  of  the  Board  of  Electrical  Control,  as  of  December  31,   I9cx>,  is 

summarized  as  follows : 

Miles. 
Edison,  low  tension 256. 152 

Electric  light,  high  tension 909 .494 

Telephone  and  telegraph 1,285 .312 

Ventilating  pipe 60.110 

Grand  total 2,511.068 


Permits  were  issued  for  construction  of  subways  since  the  inauguration  of  this  Bureau  in 
1898,  as  follows : 


Subway  permits. . . 
Subsidiary  permits 

Totals 


1898. 


X40 
973 


1.1x3 


1899. 


350 
8,950 


3.300 


1900. 


330 
3.010 


3.330 
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Overhead  Wiring — This  Department  has  caused  to  be  removed  from  the  streets  of  the 
boroughs  of  Manhattan  and  The  Bronx  255,730  feet  or  48.433  miles  of  overhead  wire,  withom 
any  exi>ense  to  the  City. 

Interior  Wiring — During  the  year  1898,  10,842  certificates  were  issued  for  the  installing  of 
394,715  incandescent  and  3,840  arc  lights;  131  generators,  kilo-watt  capacity  of  7,586^  ;  and 
3,234  motors  horse-power  capacity  of  I4,99Q|V-  louring  the  year  1899,  13,509  ceriiiicmtes  were 
issued  for  the  installation  of  415,625  incandescent  and  3,887  arc  lights.;  94  generators,  kilo- watt 
capacity  of  11,911^,  and  4,663  motors,  horse-power  capacity  of  I7»933f}  ;  and  during  the  year 
1900,  14,352  certificates  were  issued  for  the  installation  of  504,365  incandescent  and  6,411  arc 
lights  ;  115  generators,  kilo-watt  capacity  of  5,474^^,  and  4,743  motors,  horse-power  capacity  of 

A  summary  of  the  above  shows  that  38,703  certificates  were  issued  tor  the  installation  of 
1,314,705  incandescent  and  14,138  arc  lights,  340  generators,  kilo-watt  capacity  of  24, 972 J^, 
and  12,640  motors,  horse-power  capacity  of  50,067 ^\. 

OFFICE  OF  ASSISTANT  ENGINEER. 

The  experiment  of  burning  Buckwheat  coal  has  been  sucessfully  tried  in  the  Criminal  Court- 
house, and,  although  it  has  been  in  operation  but  eight  months  of  the  year,  it  has  resulted  in  a 
saving  in  cost  of  fuel  of  about  30  per  cent. 

At  the  beginning  of  the  year,  692  superfluous  gas  lamps  (standing  near  arc  lights)  ti-ere 
discontinued,  and  during  the  year  500  more  were  removed  ;  these,  together  with  200  minor 
chanj;es  and  improvements,  show  a  saving  of  $20,000.  In  the  lighting  of  the  principal  public 
buildings,  burning  gas  only,  a  saving  of  about  38  per  cent,  oi  the  amount  consumed  has  been 
accomplished,  amounting  to  over  $8,000.  This  saving  is  largely  due  to  the  introduction  of  the 
WcKi)ach  l)urner  and  pressure  regulators. 


BOROUGH   OF   BROOKLYN. 

CONTRACTS  ENTERED  INTO  DURING  YEAR.  Amount 

Certified. 
I  contract,  electric  lighiing Edison  Electric  Illuminating 

Company $425,000  00 

I  contract,  naphtha  gas  lighting New   York  and  New  Jersey 

Globe  Gas-light  Company 

I  contract,  Welsbach  lighting WeUbach     Street     Lighting 

Company  of  Ameiica 9i20i  00 

Coal  to  public  buildings Bacon  &  Co '. . .  9, 150  75 

Coal  to  public  buildings Moquin  - Ofiferman  -  Heis  en- 

buttel  Coal  Company 7i$30  00 

Ice  to  public  buildings Consolidated  Ice  Company. ,  433  So 
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CONTRACTS   COMPLETED. 

Cost. 

Coal  to  public  buildings C.  OfTerman S33»769  '4 

Coal  to  public  buildings Bacon  &  Co 7-392  70 

Ice  to  public  buildings Consolidated  Ice  Company.  283  54 

I  contract,  electric  lighting Edison  Electric  Illuminating 

Company 521,3^4  5° 

I  contract,  naphtha  lighting New  York   and  New  Jersey 

Globe      Gas-light      Com- 
pany          . .    

I  contract,  Welsbach  lighting Welsbach    Street     Lighting 

Company  of  America 8,414  17 

1  contract,  electric  lighting Flatbush  Gas  Company 7»776  co 


Orders  aggregating  $133,498.39  have  been  issued  during  the  year  for  supplies  and  repairs  to 
the  Borough  Hall,  Municipal  Building,  County  Court-house,  Hall  of  Records,  Kings  County 
Jail,  Armories,  Public  Bath,  etc.,  including  furniture,  typewriters,  safes,  supplies  for  Engineers, 
painters,  janitors,  etc.,  electrical  supplies,  ironwork,  hardware,  glazing,  steam  heating,  carpenter 
work,  mason  work,  plumbing,  painting,  plastering,  roofing,  etc. 

LAMPS  AND  LIGHTING. 

Number  of  lamps  lighted  January  i,  I9CX)^ 

Gas 11,071 

Welsbach 2,218 

Naphtha 304 

Electric 4,604 

18,197 

Added  during  year — 

Gas 296 

Welsbach 612 

Naphtha 27 

Electric 189 

1,124 

19,321 

Discontinued  during  year — 

Gas 474 

Welsbach 32 

Naphtha 10 

Electric 121 

637 

Total  member  lighted  December  31,  1900 18,684 
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BUREAU  OF   ELECTRICITY  AND  GAS. 


6,360  permits  were  granted  during  the  year  for  overhead  wires,  subway  construction  and 
underground  conductors.  Certificates  were  issued  for  the  installation  of  91,762  incandescent 
and  2,518  arc  lamps,  motors  of  a  capacity  of  12,077}}  horse  power,  generators  oi  a  kilo-wait 
capacity  of  2,578  ;  261.13  miles  of  overhead  wire  were  removed  from  the  streets. 


BOROUGH   OF  QUEENS. 

CONTRACTS  ENTERED  INTO  DURING  YEAR. 

Public  Lightinz, 
Electric— 

Estimated  Cost. 
Electric  Illuminating  and  Power  Company  of  Long  Island  City. .   $100,000  co 

Queens  Borough  Electric  Light  and  Power  Company 17,000  00 

New  York  and  Queens  Gas  and   Electric  Company 54,000  co 


Total  eleclric $171,000  00 

Gas- 
New  York  and  Queens  Gas  and  Electric  Company $5iO0O  00 

New  York  and  New  Jersey  Globe  Gas-light  Company  (Limited). .  12,000  00 

Welsbach  Street  Lighting  Company  of  America 8,000  00 


Total  gas 25,000  00 


Total  public  lighting $196,000  od 

Miscellaneous. 

Coal  to  public  buildings Bacon  &  Co $5)Oi9  48 

Ice  to  public  buildings Consolidated  Ice  Company.  295  20 


Total  miscellaneous: 5»3I4  68 


Total $201,314  68 

CONTRACTS   COMPLETED   DURING   YEAR. 

Public  Lighting, 
Electric — 

New  York  and  Queens  Electric  Light  and  Power  Company 
(formerly  Electric  Illuminating  and  Power  Company  of  Long 
Island  City) $109,665  21 

Queens  Borough  Electric  Light  and  Power  Company 20,268  06 
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lectric — 

"New     York    and  Queens  Electric  Light  and    Power  Company 

^formerly  New  York  and  Queens  Gas  and  Electric  Company)     $49,241  42 


Total  electric $I79. '74  69 

jias — 

Newtown  and  Flushing  Gas  Company  (formerly  New  York  and 

Queens  Gas  and  Electric  Company) $4»530  10 

New  York  and  New  Jersey  Globe  Gas-light  Company  (Limited) 

Welsbach  Street  Lighting  Company  of  America 7>368  15 

Total  gas 1 1,898  25 

Total  public  lighting $191,072  94 

Miscellaneous. 

Ooal  to  buildings. James  H.  L'Hommedicu. . .       $1,785  77 

Ice  to  public  buildings Consolidated  Ice  Company.  250  68 


Total  miscellaneous 2,036  45 

Total $I93»»09  39 


Orders  were  issued  dunng  the  year  aggregating  $34,4X2.41  for  furnishing  supplies  and  making 
repairs  to  the  Town  Hall,  Municipal  Building,  Village  Halls  of  Far  Rockaway  and  Arverne, 
County  Buildings,  Ix>ng  Island  City  and  Jamaica,  and  Armory  at  Flushing  ;  aUo  various  ofiices 
and  Departments  throughout  the  Borough. 

LAMPS   AND  LIGHTING. 

Total  number  of  lamps  burning  December  31,  1900,  all  kinds  : 

Arc,  electric  2,077 

Incandescent,  electric 160 

Double  Welsbach  gas  lamps 4 

Single  Welsbach  gas  lamps 264 

Single  Welsbach  naphtha  lamps.   474 

Gas 3.843 

Naphtha 357 

Total 7. 1 79 

Permits  were  granted  for  electric  light  and  power,  signal  wires,  etc.,  as  follows  : 

Telephone  and  signal  wires 99S 

Electric  light  and  power 636 

City  gas  lamps 53 
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So4  certificates  were  issued  for  the  installation  of  18,779  incandescent  and  199  arc  lamps ; 
also  motors,  generators,  outlets,  etc.;  36.51  miles  of  overhead  wire  were  removed  by  the  dif- 
ferent companies. 

BOROUGH    OF    RICHMOND. 

CONTRACTS   ENTERED   INTO   AND   COMPLETED  DURING  THE  YEAfl  ARE  AS    FOLLOWS  : 

Total  paid. 
Electric  lighting New  York  and  Staten  Island 

Electric  Company $105,401  44 

Naphtha  lighting New  York  and  New  Jersey 

Globe  Gas-light  Company 

Welsbach  lighting Welsbach     Street     Lighting 

Company  of  America 


CONTRACT  COMPLETED. 


Steam-heating  apparatus New  Brighton  Village  Hall, 

James  Snyder $2,100  00 


Orders  aggregating  $12,279.63  were  issued  during  the  year  for  furnishing  supplies  and 
making  repairs  to  the  various  public  buildings  and  offices  under  the  supervision  of  the  Depart- 
ment. 

LAMPS  AND  LIGHTING. 

Total  number  of  lamps  lighted  on  December  31,  1900,  all  kinds,  as  follows  : 

Arc 456 

Incandescent 3,462 

Oil ICO 

Total 4,018 


258  certificates  were  issued  during  the  year  for  the  installation  of  3,823  incandescent  and  13 
arc  lamps  ;  motors  and  generators,  etc.  ;  3,510  feet  of  overhead  wire  were  removed. 

Further  and  detailed  information  in  regard  to  the  operations  and  transactions  of  the  Depart- 
ment will  be  found  in  the  following  documents  attached  hereto  : 

Document  *'  A  " — Statement  of  appropriations  and  expenditures. 

Document  "  B  "—Statement  in  detail  of  contracts,  boroughs  of  Manhattan  and  The  Bronx. 

Document  **C  "—Report  of  Bureau  of  Repairs  and  Supplies,  boroughs  of  Manhattan  and 
The  Bronx. 

Document  **  D  " — Report  of  Bureau  of  Lamps  and  Gas,  boroughs  of  Manhattan  and  The 
Bronx. 
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Document  "  E  "---Report  of  Electrical  Bureau,  boroughs  of  Manhattan  and  The  Bronx. 

Document  **F  " — Report  of  OflSce  of  Assistant  Engineer,  boroughs  of  Manhattan  and  The 
Bronx. 

Document  "  G  *' — Report  of  Borough  of  Brooklyn. 

Document  **  H  " — Report  of  Borough  of  Queens. 

Document  **  I  *' — Report  of  Borough  of  Richmond. 

Very  respectfully, 

HENRY  S.  KEARNY,  Commissioner. 
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DOCUI 

Statement  oj  Appropriations^    Trust  and  Special  Accounts^  Showing  the  Expenditures  dut 

Bale 


Titles  op  Appropriations. 


Salaries — General  Administration  . 


Borough*  of  Manhattan  and  The  Bronx. 

Salaries  ot  Deputies,  Clerks  and  Employees 

Supplies  and  Repairs 

Lamps  and  Lighting 

Contingencies 


Borough  6/  Brooklyn. 

Salaries  of  Depuies,  Clerks  and  Employees 

Supplies  and  Repairs 

Lamps  and  Lighting 

Contingencies 


Borough  of  Queens. 

Salaries  of  Deputy  and  Employees 

Supplies  and  Repairs 

Limp.N  and  Lighting 

Contingencies 


Borough  of  Richmond. 

Salaries  of  Depu'y  and  Employees   

Supplies  and  Repairs , 

Lamps  and  Lighting 

Cohtingencies 


Totels. 


Balances  op 

1899    ON 

January  z, 
Z900. 


♦S5i  54 


Rbqv 

ON    I 
TIES 

M0N1 


4,934  90 

$ 

59»576  X9 

5 

f,o5S,a88  74 

i,oS< 

a4t  47 

X.940  66 

... 

4i.a59  63 

2. 

577.939  01 

5^ 

04 

... 

510  05 

,  * . 

?,88z  39 

J 

'53.63 »  97 

ili 

287  oa 

*      10  19 

5.78a  08 

I 

a5.X43  93 

23 

a^  45 

1 

|ic.9»9.543  j6 

♦1.85a 

NoTF. — Requisitions  durin;;  first  quarter  of  1900  on  "Supplies  for  and  Cleaning  Public  Offices,  1897," 
Requisitions  during  first  quarter  of  1900  on  "  Lamps  and  Lighting,  Boroughs  of  Manhattan  ; 
Requisitions  during  second  quarter  of  1900  on  "  Public  Buildings — Construction  and  Repairs,  18$ 
Requisitions  during  third  quarter  of  19C0  on  "  Salaries  of  Deputies,  Clerks,  etc..  Boroughs  of  M; 
Requisitions  during  fourth  quarter  of  1900  on  •'  Supplies  and  Repairs,  Boroughs  of  Manhattan  a 


29 


-   ending   December  31,   1900,  the    Total  Expenditures  during  the    Year   1 900,  and  the 
f^r-  31,   1900. 


.3- 

ON 

i-riKs 

DVR- 
JKXH 
TBR 

>oo. 

Total  Requi- 
sitions ON 

LlABILITIBS 

OP  1899 

DURING  THK 

Yk^k  1900. 

Balances 

OF    1899  ON 

December 

31.1900. 

Appropria- 
tions    WITH 
Transfers. 
1900. 

RRQnSITIONS 

during 

First  Nine 

Months  OF 

1900. 

Requisitions 

DURING 

Fourth 

Quarter  of 

1900. 

Total  Requi- 
sitions IN 
Appropria- 
tions OF 

1900  DURING 

the  Year 
1900. 

Balances 

OF     1900    ON 

December 
31,  1900. 

•551  54 

319  53 

$35,300  00 
393,569  Ot 

«i7.566  35 
296,303  56 

16,033  28 
91,463  03 

«»3.599  63 
387.765  59 

|i,6oo  37 
4.803  4« 

3a    00 

«4,oiS  37 

86  80 

54.043  86 

5.532  33 

383,530  00 

174.249  79 

74.803  95 

249.053  74 

34,466  36 

1.050,021  7a 

5,367  oa 

1,306,000  00 

861,683  43 

3»7,6o3  66 

1,189,386  08 

116,713  93 

341  4« 

06 

1,503  00 

758  55 

644  63 

".403  17 

9683 

1,940  66 
17.896  58 

I74.3JO  88 

178,089   13 

«2S,i30  55 
68.934  40 

42,417  59 
33.847  59 

170,548  14 
102,781  99 

3.762  74 
75.307  13 

ao  60 

23,363  05 

569.598  54 

8.340  47 

9i4,oco  00 

569.949  53 

333,364  35 

8C3,313  78 

111,786   32 

04 

510  05 
74 

1,000  00 
38,040  00 

39,000  00 

772  83 

28.479  88 
30,386  91 

237  01 

9.08884 
7.474  38 

999  83 

37.568  73 
27,861  29 

»7 

471  28 
11,138  71 

a.88055 

1x8,905  75 

34.7*6  33 

349.500  00 

161,587  63 

83,410  36 

243.998  48 

105,501  53 

150  8z 

136  31 

1,100  00 

479  36 

333  34 

70a  60 

397  40 

10  19 
113  30 

14,180  00 
13,900  00 

9.974  97 
7.607  97 

4,116  07 
3.553  98 

14,091  04 
11,161  95 

88  96 
2,738  05 

5.66878 

33.703  9» 

1,440  01 

118,538  75 

79.403  99 

27.5"  94 

106.916  93 

11,611  83 

"♦  35 

150  10 

500  00 

19s  50 

M3  25 

338  75 

161  25 

»339  40 

11,853.708  11 

I76.835  05 

13.850,937  75 

$3,436,464  17 

1943,837  54 

13.370,391  71 

$480,646  04 

SuppUes  and  Repairs,  Boroughs  of  Manhattan  and  The  Bronx,  1898,"  I51.51. 

r.  1898,"  16,833.95;  on  "Supplies  and  Repairs,  Borough  of  Brooklyn,  1898,"  17,438.40. 

Supplies  and  Repairs.  Boroughs  of  Manhattan  and  The  Bronx,  1898,"  I3.50. 

rhc  Bronx,  1898,"  $78.77' 

c.  1898."  $35.83 :  on  '*  Supplies  and  Repairs.  Borough  of  Brooklyn.  1898."  $5.35. 
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IiTLBS  OF  Trust  and  Special  Accounts. 


Conslruction  of   Seventh  District   Police  J 
Court  and  Prisons,  etc f 

Gouvcrneur  Slip  Hospital — Building  Fund. . . 

Public  Building,  Twenty-third  and  Twenty- ) 
fourth  Wards,  Crotona  Park ( 

Public  Building.  Twenty-third  and  Twenty - 
fourth  Wards,  Crotona  Park,  Addition 
to 

Revenue     Bond     Fund — Alterations    and* 
Changes  in  the  Ciiy  Hall \ 

Revenue  Bond  Fund — Altering  and  Fitting  ) 
up  Brown-stone  building ) 

Fund  for  Public  Comfort  Station 

Fund  for  Public  Bath-house  in  Rivington  I 
Street f 

New  Hall  of  Records — Building  Fund 

Revenue  Bond  Fund — For  Preservation  of  | 
the  Dewey  Arch  ,  M  ay  i8,  1900) ) 


Balances 

ON 

January  i, 

1900. 

«i.047 

51 

ic6,i73 

85 

7.488 

25 

2."3  75  1 

893 

a6 

462 

75 

60a 

ao 

23.643 

81 

3,044,037 

Si 

3.000 

00 

Rbquisi- 

1  IONS  DUR- 
ING First 

Nike 

Months  of 

1900. 


Rbquisi- 
tions  dur- 
ING Fourth 
QUARTBK 

OF  1900. 


til  383  CO  j   l3i,75^  77 


I 


Total 
Requisi- 
tions DUR- 
ING THS 

Year  1900. 


146,1)6  77 


98  85 

341.837  38 

1.546  28 


Balances  oh 

Decimbek 

3».  «9«»- 


f «.047  5« 
60,037  c8 

7^S8  '5 

ar"3  75 

803  >6 

46*  75 

603  90 

83.544  9^ 

«.7<»,«50  43 

453  7» 


DOCUMENT  "  B." 

Boroughs  of  Manhattan  and  The  Bronx. 
contracts  entered  into  during  quarter. 


ilTLE. 


Ice  to  Public  Buildings., 


Contractor. 
American  Ice  Company 


Estimatkd 
Cost. 


$i.6a6  10 


CONIRACTS  COMPLETED  DURING  QUARTER. 

Aliscella  neo  us. 


Title.                                                     Contractor. 
Ice  to  Public  Buildings American  Ice  Company 

I 

Public  Lightitis. 

Gas. 

Welsbach  Street  Lighting  Com,>any  ol  America  (Bronx) 

Welsbach  Street  Lighting  Company  of  America  (Manhattan) 

The  New  York  and  New  Jersey  Globe  Gas-light  Company,  Limited  (Bronx) 


Cost. 


|x,46a  43 


#53  68 

«^^3S  »3 
a9r4ao  79 


$x^6«  43 
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Public  Lighting. 


EUctric. 

North  River  Electric  Light  and  Power  Company 

Pelhsun  Electric  Light  and  Power  Company 

Tifte  United  Electric  Light  and  Power  Company 

The  Harlem  Lighting  Company 

Mount  Morris  Electric-light  Company 

*l*he  Rdison  Electric  Illuminating  Company  of  New  York. 
The  Brush  Electric  Illuminating  Company  of  New  York. . 

Manhattan  Electric-light  Company 

Total  electric 

Toul 


*hc  Ne^NT  Yoik  and  New  Jersey  Globe  Gas-light  Company,  Limited  (Manhattan). 

Toakers  Oaa-light  Company 

lentral  Union  Gas  Company , 

Northern  Union  Gas  Company 

rhe  Standard  Gas-light  Company  of  The  City  of  New  York 

Sew  Amsterdam  Gas  Company 

The  Consolidated  Gas  Company  of  New  York 

Total  gas 


Cost. 


«4,ax4  99 
16,685  65 
45.508  39 
86,406  23 
23.960  31 
62,447  98 
320,081  19 


$164,091  28 

".534  80 

1,684  02 

14,016  10 

92,246  92 

93.»89  43 

130,564  IS 

104,733  80 


1605,413  44 


6x3,160  50 


$1,220,036  37 


f 

i. 


CONTRACTS   IN   PROGRESS   AND  NOT  COMPLETED. 


TlTLB. 


Coal  to  public  building*,  etc 

Supplies  to  GouTemeur  Slip  Hospital 

Plumbing,  etc..  Seventh  Regiment  Armory. 

Lighting  former  Town  of  Westchester 

Erecting  New  Hall  of  Records 

Erecting  Rivington  Street  Bath 

Erecting  Go  jTerneur  Slip  Hospital 


Totals. 


Contractor. 


Estimated 

Cost. 


Amoint 
Paid. 


James  C.  Wynn $14,260 

Cavanagh  Bros.  &  Knapp 

Chris.  Nally  Company 

Bronx  Gas  and  Electric  Company 

John  Feirce 

John  F.  John?on 

Mapes-Rceve  Construction  Company. 


39 
61,885  61 
14,747  00 
72,oco  00 

1,997,900  CO 

95,7co  00 

116,000  CO 


$4,oc8  46 
43,215  25 
9,314  90 

74.673  19 
485.618  33 
73.3x8  25 
97,664  IS 


$^.37^.493  00  i  $7^7.3"  53 
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CONTRACTS  ENTERED   INTO    DURING  YEAR. 


Title. 


MlSCBLLANEOt'S. 

Coal  to  public  building?,  etc 

Supplies  to  Gouvemeur  Slip  Hospital . 

Coal  to  public  buildings,  etc 

Ice  to  public  buildings,  etc 


CoNTRACrOK. 


Estimated  Cost. 


WynnBros i       |io»4»5  7° 


Cavanagh  Bros.  &  Knapp. 

James  C.  Wynn 

American  Ice  Company  . . . 


61,885  6z 
11,883  66 
1,696  to 


Toul  miscellaneous . 


Public  Lighting, 


Gas, 
The  New  York  and  New  Jer^y  Globe  Gas-light  Company,  Limited  (Manhattan  . 

The  New  York  and  New  Jersey  Globe  Gas-light  Company,  Limited  (Br)nx) 

Consolidated  Gas  Company  of  New  Yoi  k 

Welsbach  Street  Lighting  Company  of  America  (Manhatt  ■  n) 

Welsbach  Street  Lighting  Company  of  America  (Bronx) 

New  Amsterdam  Gas  Company 

The  Standard  Gas-light  Company  of  The  City  of  New  York 

Northern  Union  Gas  Company I 

Central  Union  Gas  Company j 

Yonkei  s  Gas-light  Company I 


♦6,138  00 
a8,68o  00 
339,900  00 
13,930  00 
90I  00 
63,000  CO 
35*700  00 
85,800  00 
45.460  00 

3X,000  CO 


Total  gas. 


$105,600  00 


EUctric. 

Manhattan  Electric  Light  Company 

The  Brush  Electric  Illuminating  Company  of  New  York J       130,000  00 

The  Edison  Electric  Illuminating  Company  of  New  York ..I         88,800  00 

Mount  Morris  Electric-light  Company !         92,700  00 

The  Harlem  Lighting  Company '         14,100  00 

9,600  00 
z  9,500  00 
160,965  00 


The  United  Electric  Light  and  Power  Company.. 

Pelham  Electric  Light  and  Power  Company 

North  River  Electric  Light  and  Power  Company. 


Total  clectri:: 
Total 


$85,811  c 


€91,409  c 


6o7,2<'5  0 


*«.3t4.i85  o 
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CONTRACTS  COMPLETED   DURING  YEAR. 


TiTLK. 


MiSCBLLANBOUS. 

Coal  to  public  buildings,  etc.. 
Ice  to  public  buildings,  etc. . . . 


Contractor. 


Cost. 


Wynn  Brothers 

American  Ice  Company. 


Total  miscellaneous. . 


Public  Lighting. 


Go*. 
Tbe  New  York  and  Sew  Jersey  Globe  Gas-lif^ht  Company,  Limited  (lAanhattan) . 

Tike  New  York  and  New  Jersey  Globe  Gas-light  Company,  Limited  (Bronx) 

Consolidated  Gas  Company  of  New  York 

WeUbach  Street  Lighting  Company  of  America  (Manhattan) 

W^sbach  Street  Lighting  Company  of  America  (Bronx) 

New  Amsterdam  Gas  Company 

The  Standard  Gas-iisht  Company  of  The  City  of  New  York 

Northern  Union  Gas  Company 

Central  Union  Gas  Company 

Yonkers  Gas-light  Company. 


Total  eras. 


El^iric. 

Manhattan  Electric-light  Company 

The  Brush  Electric  Illuminating  Company  of  New  York . . 
The  Edison  Electric  Illuminating  Company  of  New  York., 

Meant  Morris  Electric-light  Company 

The  Harlem  Lighting  Company 

The  United  Electric  Light  and  Power  Company 

Ptolham  Electric  Light  and  Power  Company 

North  River  Electric  Light  and  Power  Company 


Tolal  electric. 
Total  paid.... 


I9.711  68 
'.46a  43 


f4.»»4  99 
39,430  79 
330,081  19 
16,635  23 
52  68 
63,447  98 
33,960  31 
86,406  23 
45.508  39 
16,685  65 


$104,733  80 
130,564  15 
93.289  43 
93,346  93 
14,0x6  zo 
1,684  02 
",534  80 
164,091  38 


|fT,i74  iz 


605,4x3  44 


613,160  50 


|x,aa9,748  05 
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CONTRACTS  IN  PROGRESS  AND  NOT  COMPLETED. 


TnL«. 

Contractor. 

ESTIMAIKD 

Cost. 

Amovkt 
Paid. 

Coal  to  public  buildings 

Supplies  to  Gouvemeur  Slip  Hospital 

Plumbing,  etc..  Seventh  Regiment  Armory.. 

Lighting  former  Town  ol  Westchester 

Erecting  New  Hall  of  Records .............. 

James  C.Wynn 

Cavanagh  Brothers  ft  Knapp.  ...«->*-- 

«i4.*6o  39 
61,885  6r 

14.747  oo 
73.000  00 

».997.9«>  «> 

OC.7CO  CO 

♦4.008  4« 
4a.»i5  »$ 
9.3*4  90 
74.673  «9 
485,618  33 

«4  fl«8  9e 

Chris  Nallv  Comoanv 

Bronx  Gas  and  Electric  Company 

John  Peirco ..• 

ErectinflT  Rivinrton  Street  Bath 

lohn F   lohnson .........•■>«>• 

Erecting  Gouvemeur  Slip  Hospital .......... 

Mapes-Reev«  Construction  Company. 

116.000  00  !     97.664  IS 

TotaL 

8a.97S.407  OO    1     ft«fiv-»va  (• 

DOCUMENT  **C." 

Department  of  Public  Buildings,  Lighting  and  Supplies, 

Bureau  of  Repairs  and  Supplies,  Nos.  13  to  21  Park  Row, 

New  York,  January  21,  1900. 


■f 


I/on,  Henry  S.  Kearny,  Commissioner  of  Public  Buildings^  Lighting  and  Supplies  : 

Sir— In  accordance  with  your  instructions,  I  have  the  honor  to  submit  the  following  report 
of  the  transactions  of  this  Bureau  for  the  quarter  ending  December  31,  1900. 


Criminal  Court  Building. 

The  usual  orders  were  renewed  for  cleaning  glass  in  doors  and  windows.  Plumbers*  and 
carpenters'  supplies  for  use  of  employees,  supplies  for  cleaning  purposes,  Engineers*  supplies, 
including  oil,  waste,  etc.,  were  furnished,  i  barrel  of  disinfectant,  50  pounds  sal  ammoniac,  2  rolls 
ot  No.  10  ampere  fuse  wire,  6  globes  for  arc  lights,  i  dozen  attachment  plugs,  2  dozen  screws  for 
shade  lamps,  5  pounds  Grimshaw  tape,  6  push-buttons,  100  feet  extension  cord,  4  flue  brushes, 
I  ream  emory  cloth,  20  balls  lamp  wick,  6  scoop  shovels,  36  gaskets,  12  gauge  glasses,  2  oil  cans, 
10  pounds  flax  packing,  24  discs,  i  iron  coal  barrow  and  i  dozen  lo-inch  green  opal  shades  were 
furnished. 

Screens  in  air  ducts  of  above  building  were  repaired  and  recovered.  The  two  tmoke  stacks 
on  roof  were  repaired  and  same  built  up  8  feet  higher  and  painted  with  black  asphalt  paint. 
The  storage  battery  in  above  building  was  entirely  overhauled  and  repaired.  Charred  coils  were 
removed  from  the  50  K.  W.  generator  and  re-wound  coils  substituted,  i  set  of  impioved  McClave 
grate  bars  with  steam  blower  attachments  together  with  all  mason  work  incidental  to  same  were 
installed  in  boiler  No.  i. 

Indirect  radiators  in  cellar  at  northeast  corner  of  building  were  repaired.  Covering  of 
steam-pipes  in  cellar  was  repaired,  and  where  necessary  recovered. 

Necessary  repairs  to  elevators  were  also  made. 
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About  200  chairs  throughont  the  building  were  repaired  and  wire-braced.  The  2  flagpoles 
on  the  northwest  and  northeast  corners  of  above  building  were  removed  and  replaced  by  2  poles 
msLde  of  clear,  white  pine,  painted  3  coats,  together  with  necessary  halyards,  etc.  ;  each  pole 
fiimished  was  75  feet  long  by  11  jl^  by  I2>^,  tapering  to  5^  inches  at  top. 

The  wood  and  glass  partitions  on  top  floor  of  above  building  were  taken  down,  repaired, 
liltered,  reconstructed  and  set  up  where  directed,  new  material  being  used  where  necessary  and 
about  225  linear  feet  of  oak  base,  same  pattern  as  now  in  use,  also  furnished  and  put  up.  20 
doors,  having  bronzed  butts  and  flat  key  locks,  were  furnished  and  bung  on  Court  officers*  lockers. 
All  plastering  on  top  floor  of  above  building  was  repaired  and  walls  and  ceiling  of  same  were 
prepared  and  painted  2  coats  of  water-color  paint,  all  woodwork  was  cleaned  off,  bleached, 
touched  up  and  varnished. 

Matron's  Room — i  toilet  cabinet,  with  a  supply  of  clean  towels  weekly,  was  furnished. 

Court  of  Special  Sessions — 3  toilet  cabinet«,  with  a  supply  of.  clean  towels  weekly,  were 
furnished. 

Court  ofGeneral  Sessions— An  electrical  call  buzzer,  connecting  Chief  Clerk  with  main  office, 
-was  installed  and  a  supply  of  law  books  was  furnished. 

Judges'  Chambers— 5  toilet  cabinets,  with  a  supply  of  clean  towels  weekly,  were  furnished. 

Clerk's  Office — i  toilet  cabinet,  with  a  supply  of  clean  towels  weekly,  was  furnished. 

Coroners'  Office — A  supply  of  24  clean  towels  weekly  were  furnished. 

Supreme  Court,  Part  I. — 2  toilet  cabinets,  with  a  supply  of  clean  towels  weekly,  were  fur- 
nished. 2  flat-top  desks  and  about  24  yards  of  plain  '*  A'*  linoleum  was  furnished  and  laid  ; 
also  one  id-inch  Lundell  Fan  repaired. 

District  Attorney's  Office — i  No.  71  Edison  Automatic  Mimeograph,  with  necessary 
supplies,  was  furnished.  116  feet  of  quartered  oak  partition,  to  sides,  molded  top  and  base,  was 
furnished  and  put  up  ;  about  1,400  feet  of  shelving  erected.  Trim  door  and  base  on  partition 
removed,  base  and  floor  repaired  and  doors  overhauled.  The  glass  and  wood  partition  was 
removed,  repaired  and  reconstructed  and  set  up  in  rooms  on  the  top  floor  ot  building. 

Civil  Service  Commission — Four  8-drawer  quartered  oak  card  mdex  cabinets,  made  suitable 
to  accommodate  cards  gi  by  3^  inches,  having  paneled  ends,  sides  and  back,  1,500  cards  made 
according  to  sample,  one  special  quartered  oak  cabinet,  containing  120  drawers,  with  Acme  lock 
and  one  special  quartered  oak  cabinet,  containing  24  drawers  without  lock,  furnished  and  deliv- 
ered. 

County  Court-house. 

Old  and  worn  parts  of  Welsbach  lights  were  renewed  and  replaced  with  new  parts.  The 
usual  orders  for  a  supply  of  steam  were  renewed  ;  Janitor's  and  Engineer's  supplies,  including 
soap  powder  and  machinery  oil,  were  furnished.  The  orders  for  cleaning  glass  in  doors  and 
windows  of  above  building  were  renewed.  The  pipes  and  recesses  on  the  various  floors  of  above 
building  were  covered.*  The  air  ducts  in  above  building  were  cleaned  and  calcimined ;  also  area 
cleaned  out  and  mason  work  pointed  up  and  whitewashed  and  all  rubbish  removed  and  premises 
left  broom  clean. 
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The  engine  in  above  building  was  overhauled,  same  rebabbited  and  new  steam  connections 
and  throttle  valves  furnished.  2  incandescent  i6-candle  power  and  a  centre-drop  cluster  of 
lights  with  all  connections  with  conductors  were  installed  in  above  building. 

Supreme  Court— About  140  yards  of  body  bmssels  carpet  was  furnished  and  laid,  i 
volume  of  the  **  Law  Journal  '*  was  bound  in  half  sheep  and  black  cloth. 

County  Clerk's  Office — 900  printed  calenders  of  assignment  of  Justices  for  1901  were  fur- 
nished and  armature  of  exhaust  air  fan  in  window  repaired. 

Surrogates'  Office—About  100  yards  best  body  brussels  carpet  furnished  and  laid  ;  also  2 
rugs  furnished,  two  i6-inch  Lundell  fans  in  outside  office  of  Surrogates'  Court  repaired. 

City  Hall. 

The  usual  orders  for  supplying  steam  and  cleaning  glass  in  windows  and  doors  were  renewed; 
2  flags  made  of  United  Slates  bunting  furnished.  The  electric  wires,  Bxtures,  etc.,  were 
overhauled  and  repaired. 

Mayor's  Office — i  toilet  cabinet,  with  a  supply  of  clean  towels  weekly,  was  furnished  ;  old 
and  worn  parts  of  Welsbach  lights  renewed  and  replaced  with  new  parts  ;  i  table,  3  rugs  and 
I  oak  file  case,  about  9  feet  high  by  5  feet  7  inches  wide,  with  paneled  doors  having  bronzed 
hardware  and  flat  key  locks  furnished  and  placed  in  position. 

City  Record  Office— I  toilet  cabinet,  with  a  supply  of  clean  towels  weekly,  was  furnished  ;  i 
electric  fan  repaired,  new  armature  and  field  for  same  furnished. 

Clerks'  Office  of  Board  of  Aldermen — 3  toilet  cabinets,  with  a  supply  of  clean  towels  weekly, 
furnished. 

President  of  the  Borough  of  Manhattan — I  toilet  cabinet,  with  a  supply  of  clean  towels 
weekly,  was  furnished. 

Councilmanic  Chambers — I  toilet  cabinet,  with  a  supply  of  clean  towels  weekly,  was  furnished. 

Brown  Stone  Building. 

The  orders  for  cleaning  glass  in  windows  and  doors  of  above  building  were  renewed,  and 
cleaning  supplies  furnished.  Defective  tin  on  roof  of  above  building  was  cut  out  and  replaced 
with  new  tin  of  best  quality,  and  flashings  painted  where  necessary. 

City  Court— Judges'  Chambers :  6  toilet  cabinets,  with  a  supply  of  clean  towels  weekly, 
were  furnished. 

Clerks'  Office—i  toilet  cabinet,  with  a  supply  of  clean  towels  weekly,  was  furnished. 

Hall  of  Records. 

I  toilet  cabinet,  with  a  supply  of  clean  towels  weekly,  was  furnished.  Old  and  worn  parts 
of  Welsbach  lights  renewed  and  replaced  with  new  parts.  Orders  for  cleaning  glass  in  doors 
and  windows  of  above  building  were  renewed,  and  the  usual  cleaning  supplies  furnished,  i 
four-fold  screen,  three  window-shades  and  three  top-lights,  made  of  nonpareil  shade  cloth,  hung 
on  old  rollers,  furnished  and  put  up.     Defective  tin  on  roof,  chimney  tops,  leaders,  gutters,  etc.. 
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of  above  building  was  removed  and  same  replaced  with  tin  of  best  quality  and  same  painted. 
Two  1 6-inch  motor  fans  repaired. 

Harlem  Court-house. 

Old,  and  worn  parts  of  Wclsbach  lights  removed  and  replaced  with  new  parts.  Orders  were 
renewed  for  cleaning  glass  in  windows  and  doors  of  above  building.  I  barrel  of  cylinder  oil 
and  50  feet  rubber  hose,  with  nozzle  coniplcte,  and  10  pounds  of  marline  furnished.  The  steam 
plant  in  the  above  building  was  overhauled,  repaired  and  reconstructed,  i  set  of  Imperial 
rocking  and  dumping  grate-bars  furnished  and  installed  complete. 

West  Fifty-fourth  Street  Court-house. 

Old  worn  parts  of  Welbach  lights  were  removed  and  replaced  with  new  parts.  Orders  for 
cleaning  glass  in  windows  and  doors  of  above  building  were  renewed.  One  2-inch  water  meter 
'was  cleaned  and  repaired.  The  walls  and  ceilings  of  several  rooms  of  above  building  were 
cleaned  off,  painted  and  varnished.  The  electric-bell  system  in  above  building  was  overhauled 
and  repaired. 

Seventh  District  Court-house. 

Orders  were  renewed  for  cleaning  glass  in  the  windows  and  doors  of  above  building. 

Third  District  Court-house. 
Orders  were  renewed  for  cleaning  glass  in  doors  and  windows  of  above  building. 

Markets. 

Fulton — Old  and  worn  parts  of  Welsbach  lights  were  removed  and  replaced  with  new  parts, 
I  barrel  of  disinfectant  furnished.  Defective  tin  on  roof  of  above  building  was  removed  and 
replaced  with  tin  of  best  quality  and  same  painted. 

Washington — Old  and  worn  parts  of  Welsbach  lights  were  removed  and  replaced  with  new 
parts.  Defective  tin  on  roof,  together  with  gutters  and  leaders  of  the  lantern  on  centre  of  the 
above  building  removed  and  same  replaced  with  tin  of  best  quality. 

Clinton — Old  and  worn  parts  of  Welsbach  lights  were  removed  and  replaced  with  new 
parts. 

West  Washington — Defective  tin  on  roof,  also  the  gutters,  lanterns,  etc.,  were  removed  and 
replaced  with  X  I  C  tin.  All  damaged  leaders  were  removed  and  all  replaced  with  same 
size  and  quality  leaders  as  were  formerly  in  use.  All  new  tin  received  one  coat  of  paint  on 
under  side  before  being  applied,  and  two  coats  of  paint  on  top.  All  old  tin  painted  one  coat. 
Leaders,  gutters,  lanterns,  etc.,  received  one  coat  of  paint  also.  Quality  of  paint  used.  Prince's 
metallic,  ground  in  linseed  oil  and  Atlantic  white  lead,  in  equal  portions.  All  seams  and  joints 
were  carefully  examined  and  properly  soldered  where  necessary.  All  flashings  properly  secured 
with  paint  skins.  All  the  rubbish  was  removed  from  the  premises  and  same  left  broom  clean. 
The  steel  rolling  shutters  at  the  following  stands  :  Nos.  6,  8,  10,  12, 14,  16,  18,  20,  22,  26,  27,  29 
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and  31  Hewitt  avenue  ;  16,  17;  18,  19,  20  and  21  West  street;  5,  22,  24,  41,  43,  45  and  47  Law- 
ton  avenue  ;  29  Gansevoort  street  and  19  Thirteenth  avenue  were  repaired,  painted  and  scraped. 

Centre — All  worn  parts  of  Welsbach  lights  replaced  with  new  parts. 

Tompkins — All  worn-out  parts  of  Welsbach  lights  replaced  with  new  parts. 

Jefferson — All  worn-out  parts  of  Welsbach  lights  were  replaced  with  new  parts.  The 
mason  work  on  above  buildings  from  sidewalk  to  under  side  of  awning  was  pointed  up. 

Armories. 

Seventh  Regiment — All  worn-out  parts  of  Welsbach  lights  were  replaced  with  new  parts. 

Eighth  Regiment— All  worn-out  parts  of  Welsbach  lights  were  replaced  with  new  part.  s<x> 
large  white  target  card  boards.  }i  dozen  paint  brushes.  2  barrels  of  cleaning  compound  and 
one  ice-box  furnished.  50  window  shades  and  16  sunbursts  made  of  Nonpareil  shade  cloth,  hung 
on  Hartshorn  tin  spring  rollers,  were  furnished  and  put  up.  About  93  yards  of  body  bnissels 
carpet  and  one  mat  was  furnished  and  laid.  The  locks  in  locker  rooms  of  Companies  A,  B,  C,  D, 
£,  F,  G  and  H,  also  in  rooms  of  the  Non -Commissioned  Sta£f  and  Staff  Officers*  rooms,  were 
repaired,  also  necessary  striking  plates  and  brass  checks  and  links  furnished  and  put  in  place.  A 
high  railing  about  22  feet  long,  with  scroll  border  and  pickets  on  top  ;  glass  shelf,  wicket  gale, 
Yale  lock,  brass  spring  hinges  finished  in  gold  bronze,  furnished  and  erected  in  Adjutant's  office  ; 
I  pistol  case  cabinet  made  and  erected  in  above  armory.  The  ceiling  and  walls  in  the  Colonel's 
office  in  the  above  armory  were  washed  off,  the  plastering  on  same  repaired  and  given  3  coats  of 
best  quality  paint ;  the  woodwork  was  washed  off  and  waxed,  12  arches  in  the  above  armory 
were  also  painted  and  decorated  and  the  radiators  and  steam  pipes  bronzed. 

Ninth  Regiment — All  worn-out  parts  of  Welsbach  lights  were  replaced  with  new  parts,  % 
dozen  paint  brushes,  i  No.  3  Curtis  improved  balanced  steam  trap  with  water  gauge,  i  three-inch 
Curtis  steam  pressure  regulating  valve,  i  three-inch  Jenkins*  iron-body  globe  valve,  31  tbree- 
quarter-inch  by  twelve-inch  expansion  bolts,  2  one-half  inch  Jenkins*  globe  valves  and  1  five- inch 
steam  gauge  were  furnished  and  I  one  and  one-half  hot-water  meter  repaired.  Order  was  issued 
to  repair  electric  gas-iighting  apparatus. 

Twelfth  Regiment — All  worn-out  parts  of  Welsbach  lights  were  replaced  with  new  parts.  120 
yards  of  best  quality  canton  flannel  and  about  65  yards  of  best  quality  cheesecloth  and  i  dozen 
paint  brushes  were  furnished.  2  electric  motors  were  removed  from  above  building  and  replaced 
with  I  three  H.  P.  and  I  two  H.  P.,  240  volts  D.  C.  Motors  installed  complete  with  all  necessary 
connections. 

Twenty-second  Regiment — The  following  supplies  were  furnished  :  All  worn-out  parts  of 
Welsbach  lights  were  replaced  with  new  parts.  5  gallons  of  spar  varnish,  5  gallons  Acme  B 
cylinder  oil,  50  gallons  filler,  50  gallons  stain,  50  gallons  kerosene  oil,  25  gallons  turpentine,  25 
gallons  asphaltum,  5  pounds  oxalic  acid,  100  pounds  assorted  paints,  25  pounds  gold-leaf  bronze, 
5  gallons  of  liquid  for  same,  100  yards  of  2j^-inch  best  manila  rope,  I  six-inch  patent  double 
block  and  i  six-inch  patent  single  block,  %  dozen  paint  brushes,  3  dozen  cuspidor  mats,  2  pots 
English  Crown  soap,  6  cases  Babbitt's  soap,  2  case>  Castile  soap,  2  cases  sapolio,  i  gross  IVar*s 
soap,  yi  dozen  thumb  tacks,  6  rolls  of  wrapping  paper,  i  ream  of  blotting  paper,  i  dozen  Victor 
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carpet  sweepers,  i  dozen  snow  shovels,  4  brass  umbrella  stands  ;  2  step-ladders,  6  feet,  and  i 
step-ladder,  4  feet,  were  furnished.  Electric  bell  system  in  rifle  range  in  above  armory  was  over- 
hauled and  repaired.  The  electric  gas  lighting  apparatus  in  above  armory  was  repaired,  and  2  sets 
of  Imperial  rocking  ane  damping  grate  bars  were  installed  complete.  12  ash  gun-lockers  and  41 
feet  of  ash  partition  was  furnished  and  erected. 

Sixty-ninth  Regiment — ^AU  worn-out  parts  of  Welsbach  lights  were  replaced  with  new  parts. 
^  gallons  signal  oil,  5  gallons  sperm  oil,  10  pounds  bronze  for  heater  and  4  gallons  bronzing 
liquid  and  5  varnish  brushes  were  furnished  and  delivered. 

Seventy-first  Regiment — All  worn-out  parts  of  Welsbach  lights  were  replaced  with  new  parts. 
Repairs  to  |he  electric  gas  lighting  apparatus  in  above  armory  were  made  ;  20  gallons  machinery 
oil,  1 5  gallons  cylinder  oil,  5  gallons  sperm  oil  (winter  bleached),  20  gallons  kerosene  oil  and  5 
gallons  black  varnish  were  furnished. 

Squadron  *•  A  **  Armory — Repairs  to  the  electrical  gas  lighting  apparatus  in  above'armory 
sreie  made,  i  barrel  of  disinfectant,  i  dozen  paint  brushes  (assorted)  and  one  >^  pint  S.  C. 
I>etioit  lubricator  furnished.  The  asphalt  flooring  in  above  building  was  repaired,  made  neces- 
sary by  the  removal  of  twenty-four  old  stalls  and  the  erection  of  twenty-four  new  ones. 

First  Signal  Corps  - 1  dozen  paint  brushes  (assorted  round)  were  furnished,  i  set  of  telephone 
instruments  connected  with  exchange  were  connected  in  the  above  Signal  Corps. 

First  Battery— All  worn-out  parts  of  Welsbach  lights  were  replaced  with  new  parts.  3 
dozen  best  cotton  mops  were  furnished. 

Second  Battery — All  worn-out  parts  of  Welsbach  lights  were  replaced  with  new  parts.  The 
electrical  gas-lighting  apparatus  in  the  above  armory  was  repaired  ;  i  dozen  paint  brushes 
(assorted  round)  were  furnished. 

First  Naval  Battalion,  U.  S.  S.  S.  "New  Hampshire  *'— The  above  ship  was  towed  from 
summer  quarters  off  Whitestone  Landing,  Long  Island,  to  her  present  quarters  at  the  foot  of  East 
Twenty-eighth  street. 

Municipal  Courts. 

First  District — Orders  for  cleaning  glass  in  the  windows  and  doors  of  above  courts  were 
rcoewed.  The  usual  Janitors*  supplies  were  furnished.  Defective  tin  on  roof,  gutters,  leaders, 
etc.,  of  above  building  was  removed  and  replaced  with  new  tin,  etc.,  of  best  quality.  2  toilet 
cabinets,  with  a  supply  of  clean  towels  weekly,  were  furnished.  , 

Second  District — i  New  York  City  Directory  for  1900  was  furnished,  i  toilet  cabinet,  with 
a  supply  of  clean  towels  weekly,  was  furnished. 

Third  District — i  toilet  cabinet,  with  a  supply  of  clean  towels  weekly,  was  furnished. 

Fourth  District— I  toilet  cabinet,  with  a  supply  of  clean  towels  weekly,  was  funiished. 
Orders  for  cleaning  glass  in  the  windows  and  doors  of  above  court  were  renewed.     One  New 
York  City  Directory  for  1900  was  furnished. 

Fifth  District— 2  toilet  cabinets,  with  a  supply  of  clean  towels  weekly,  were  furnished. 
The  following  law  books  were  furnished:     *•  Stephen's  Digest  on  Evidence,"    "Crawford's 
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Negotiable  Instrument  Law,''    <<  McAdam  on  Landlord  and  Tenant,"  '*  Richardson  on  Insur- 
ance," and  "  Norton  on  Bills  and  Notes." 

Sixth  District— I  toilet  cabinet,  with  a  supply  of  clean  towels  weekly,  was  famished. 
Orders  for  cleaning  glass  in  the  windows  and  doors  of  above  Court  were  renewed.  The  follow- 
ing law  books  were  furnished  :  **  New  York  Reports  "  from  Volume  60,  «*  Hun's  Reports  '*  from 
Volume  92,  **  Appellate  Division  "  from  Volume  43,  "  Miscellaneous  "  from  Volume  28,  «*  Session 
Laws"  1897,  189S,  1898,  1899,  1900  and  *<  Court  Official  Series  Miscellaneous  Reports  "from 
October  f,  1900. 

Seventh  District— 2  toilet  cabinets,  with  a  supply  of  clean  towels  weekly,  were  furnished. 

Eighth  District — Orders  for  cleaning  glass  in  the  windows  and  doors  of  above  court  were 
renewed.  46  window  shades  made  oi  best  Nonpareil  shade  cloth,  hung  on  Hartshorn  spring 
rollers,  with  all  fixtures  complete,  were  furnished  and  put  up. 

Ninth  District— 2  toilet  cabinets,  with  a  supply  of  clean  towels  weekly,  were  furnished. 

Eleventh  District — I  toilet  cabinet,  with  a  supply  of  clean  towels  weekly,  was  furnished. 
The  following  law  books  were  furnished:  "New  York  Reports"  No.  161  and  all  subsequent 
volumes,  *'  Appellate  Division  "  No. 44  and  all  subsequent  volumes,  *<  Miscellaneous  Reports" 
No.  29  and  all  subsequent  volumes,  American  and  English  Encyclopedia  of  Law,  second  edition 
and  Laws  of  New  York,  for  1896,  1897,  1897,  1898  and  1899. 

City  Magistrates'  Courts. 

First  District — I  toilet  cabinet,  with  a  supply  of  clean  towels  weekly,  was  furnished. 

Second  District — i  toilet  cabinet  with  a  supply  of  clean  towels  weekly,  was  iumished. 

Third  District — Orders  were  issued  to  clean  the  glass  in  the  windows  and  doors  of  the  above 
court.  The  walls  and  ceilings  of  the  above  court  room,  judges'  private  room  and  the  rooms 
occupied  by  the  clerks,  reporters,  Police  Sergeant,  entrance  room,  and  hall  were  prepared,  cleaned 
off,  calcimined  and  painted.     The  woodwork  was  also  painted,  grained  and  varnished. 

Fifth  District — 2  toilet  cabinets,  with  a  supply  of  clean  towels  weekly,  were  furnished. 

Sixth  District — i  toilet  cabinet,  with  a  supply  of  clean  towels  weekly,  was  furnished.  All 
defective  tin  on  roof,  gutters,  leaders,  chimney-tops,  etc.,  of  above  Court-house  were  removed 
and  replaced  with  tin  of  best  quality. 

Seventh  District — I  toilet  cabinet,  with  a  supply  of  clean  towels  weekly,  was  furnished. 

Finance  Department. 

Old  and  worn  parts  of  VVelsbach  lights  were  removed  and  replaced  with  new  parts.  Order 
for  one  set  of  telephone  instruments,  switch-board,  together  with  extension  stations,  connected 
with  exchange  for  use  of  above  office  was  renewed.  One  pigeon-hole  case  containing  264  pigeon 
holes,  furnished  and  erected  in  the  above  office,  also  I  polished  oak  office  table.  No.  405  ;  I 
revolving  chair.  No.  253}^  ;  i  3-drawer  drop  cabinet,  for  No.  4  Yost  typewriter  machine  ;  i  table, 
8  feet  by  3  feet ;  3  quartered  oak  roll-top  desks,  5  feet  ;  No.  8,  i  roll-top  quartered  oak  6  feet 
standard  desk,  and  I  Shannon  filing  cabinet  with  base,  Fig.  22,  Style  C  ;  32-drawer  cabinet,  with 
Acme  lock  furnished.     Electric  fans  cleaned  and  new  field  furnished.     A  supply  of  stationery 
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removed  from  Room  T.  T.  to  Rooms  Nos.  6  and  44,  also  a  supply  of  furniture  and  books  removed 
£roin  Room  No.  88  Coanty  Court-house  to  Room  No.  85  Stewart  Building. 

Department  of  Taxes  and  Assessments. 
4  Welsbach  lights  and  i  dozen  mantles  furnished  and  put  up  complete. 

City  Paymaster's  Office. 

Orders  for  cleaning  glass  in  the  windows  and  doors  in  the  above  office  and  a  supply  of  steam 
to  above  office  were  renewed. 

City  Chamberlain's  Office. 

One  toilet  cabinet  with  a  supply  of  clean  towels  weekly  was  furnished,    i  bound  copy  of  the 
X.AWS  of  1900  was  famished. 

Receiver  of  Taxes. 

2  dozen  white  huck  towels  No.  27  were  furnished. 

Collector  of  Assessments  and  Arrears. 

Old  and  worn  parts  of  Welsbach  lights  were  replaced  with  new  parts,  i  set  of  telephone 
instruments  connected  with  exchange  was  furnished  for  use  of  above  office. 

Surveyor's  Office. 
2  toilet  cabinets,  with  a  supply  of  clean  towels  weekly,  were  furnished. 

Exempt  Fiiemen's  Headquarters. 
Old  and  worn  parts  of  Welsbach  lights  were  replaced  with  new  parts. 

Department  of  Buildings^ 

Old  and  worn  parts  of  Welsbach  lights  were  replaced  with  new  parts,  i  Edison  •Oscillating 
Mimeograph  No.  71  with  the  following  supplies  :  i  quire  Syi  by  14^  inch  stencil  paper  No, 
450,  I  dozen  cloth  pads  for  cylinder  No.  491  and  i  ink  brush  was  furnished.  8  window  shades 
made  of  Nonpareil  shade  cloth,  hung  on  Hartshorn  tin  spring  rollers,  were  furnished  and  put  up 
complete. 

County  Jail. 

Old  and  worn  parts  of  Welsbach  lights  were  removed  and  replaced  with  new  parts.  One 
icebox,  42  inches  wide,  25  inches  deep  and  56  inches  high,  was  furnished. 

Commissioners  of  Accounts. 

I  No.  7  Remington  typewriter  was  furnished,  also  i  electric  door-opener  and  vibrating 
bell  installed  in  the  above  office. 

Commissioners  of  Jurors. 
I  large  letter-press  and  stand  for  Bailey  letter-press  No.  33  was  furnished. 


Corporation  Counsel. 

4  dozen  towels,  i  table,  3  feet,   No.  405 ;  }4  dozen  bentwood  chairs,   No.  453  ;    i  n^l-top 
desk,  6  feet  long,  with  drawers  on  right  and  left  sides  and  compartments  for  legal  documeDts 
and  stationery,  and  one  revolving  chair.  Bank  of  England  style,  were  famished.     23  yards  o  f    | 
linoleum,  also  about  21  yards  of  brosiels  carpet  was  furnished  and  laid. 

Public  Comfort  Station. 
Orders  were  issued  to  clean  glass  in  the  windows  and  doors  of  the  above  station.     Orders  for 
a  supply  of  steam  were  renewed.     The  earthen  pipe  connecting  above  Station  with  main  sewer    j 
on  Broadway  was  repaired.    The  inside  and  outside  of  above  Station  was  painted. 

Sheriff's  Office. 

The  electric  lights  in  above  office  were  removed  and  replaced,  same  made  necessary  by 
removing  and  changing  position  of  desks. 

Bureau  of  Municipal  Statistics. 

2  toilet  cabinets,  with  a  supply  of  clean  towels  weekly,  were  furnished,  i  No.  8  Remington 
typewriter,  with  tabulator,  was  furnished  and  delivered. 

President  of  Board  of  Pubuc  Improvements. 
6  toilet  cabinets,  with  a  supply  of  clean  towels  weekly,  were  furnished,      i  plain  oak  table 
was  furnished  for  use  of  bookkeeper  and  i  typewriter  repaired. 

Department  of  Bridges. 

3  toilet  cabinets,  with  a  supply  of  clean  towels  weekly,  were  furnished. 

Department  of  Sewers. 

5  toilet  cabinets,  with  a  supply  of  clean  towels  weekly,  were  furnished.  Electric  fans 
repaired,  new  fields,  brushes,  bearings  and  attachment  plug  were  furnished. 

Department  of  Water  Supply. 

6  toilet  cabinets,  with  a  supply  of  clean  towels  weekly  were  furni*>hed.  One  102  by  14  inches 
asbestos  copying  pad,  with  4  dozen  sheets  and  i  hand-roUer  for  typewriter  were  furnished,  i 
Eureka  copying  bath  and  i  typewriter  repaired. 

Department  of  Street  Cleaning. 
Snow  Department,   No.  28  Chambers  street — Defec*ive  tin  on  roof  of  above  building  was 
removed  and  replaced  with  tin  of  best  quality  and  painted  and  2  new  galvanized-iron  chimneys 
lumished. 

Exemit  Firemen's  Headquarters. 

Old  and  worn-out  parts  of  Welsbach  lights  removed  and  replaced  with  new  parts. 

South  Gate  House  in  Central  Park. 
Old  and  worn  parts  of  Welsbach  lights  were  removed  and  replaced  with  new  parts. 
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Engine  House  in  Central  Park. 
Old.  and  worn  i>arts  of  Welsbach  lights  were  removed  and  replaced  with  new  parts. 

Gate  House  on  Convent  Avenue. 
Old  and  worn  parts  of  Welsbach  lights  were  removed  and  replaced  with  new  parts. 

Volunteer  Firemen. 
Old  and  worn  parts  of  Welsbach  lights  were  removed  and  replaced  with  new  parts. 

Public  Administrator. 
Old  and  worn  parts  of  Welsbach  lights  were  removed  and  replaced  with  new  parts. 

Department  of  Highways. 
lo  toilet  cabinets,  with  a  supply  of  clean  towels  weekly,  were  furnished  ;  i  roll-top  desk  for 
I^ensmore  typewriter  and  i  four-fold  screen  were  furnished. 

GOUVERNEUR  HOSPITAL. 

Necessary  repairs  were  made  to  the  steam,  water  and  gas  plants  in  the  above  building.  The 
bouse  gas  lines  connected  with  meters  and  the  gas.pipes  were  repaired  and  tested  throughout  the 
building.  The  elevators  were  also  repaired  and  overhauled.  About  34  lights  of  broken  glass 
were  removed  and  replaced  with  new  lights  of  double  plate  French  glass.  The  iron  pipes  in  the 
above  building  were  painted,  and  the  front  and  vestibule  doors  ;  also  the  grill  work  on  outside  of 
frontdoors  were  cleaned  off,  sand-papered,  bleached  and  varnished.  All  rubbish  was  removed 
from  area  and  cellar  and  left  broom-clean.  The  services  of  necessary  laborers  were  iurnished  to 
distribute  furniture,  bedding,  etc.,  to  complete  the  furnishing  of  the  above  building.  Two  concrete 
flag  walks  were  relayed. 

Dewey  Arch. 

All  the  woodwork  on  arch  and  columns  which  were  found  loose  were  properly  fastened. 
All  missing  woodwork  was  replaced  with  woodwork  of  the  same  quality  and  dimensions  as  that 
previously  used.  All  cracks  or  joints  of  plaster  cut  out  beyond  breaks,  and  all  openings  properly 
filled  and  secured  to  woodwork.  All  damaged  plaster  was  removed  and  replaced  with  plaster  board 
of  same  thickness  as  plaster  removed.  All  the  exterior  surfaces  and  mouldings  repaired  and  made 
to  conform  as  nearly  as  possible  to  the  original  condition  of  the  arch  and  columus.  Thirty-six 
iron  wheel  fenders  were  put  in  place  at  the  comers  of  the  above  arch  to  prevent  damage  to  same. 

Department  of  Public  Buildings,  Lighting  and  Supplies. 

Commissioner's  OflSce— Six  5-quire  boxes  of  note  paper  and  six  yi  M.  baronial  envelopes 
were  furnished. 

Deputy  Commissioner's  Office — i  toilet  cabinet,  with  a  supply  of  clean  towels  weekly,  was 
furnished. 

Chief  Clerk — i  toilet  cabinet,  with  a  supply  of  clean  towels  weekly,  and  one  4-fold  screen 
were  furnished. 
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Cieneral  Office — 2  toilet  cabinets,  with  a  supply  of  clean  towels  weekly,  and  one  appoint- 
ment blotter-book,  were  furnished. 

Electrical  Bureau— 2  toilet  cabinets,  with  a  supply  of  clean  towels  weekly,  were  famished. 
2  dozen  Koh-I-Noor  lead  pencils  H.  B.,  and  two  desk-pads  with  blotters,  one  City  Directory 
for  igcx),  one  Funk  &  Wagnall's  Standard  Dictionary,  one  No.  4  Oak  Bentwood  Coat  Tree  and 
one  Roll  Top  Typewriter  Desk  were  furnished. 

Bureau  of  Assistant  Engineer— 2  toilet  cabinets,  with  a  supply  of  clean  towels  weekly, 
were  furnished.  i  Columbia  bicycle.  Model  65,  24-inch  frame,  No.  171  lock,  E  354  bell, 
Veeden  trip  cycle  cyclometer,  i  pump,  i  Twentieth  Century  lamp  and  a  supply  of  oil,  turpentine, 
etc.,  were  furnished. 

Bureau  of  Lamps  and  Gas— i  toilet  cabinet,  with  a  supply  of  clean  towels  weekly,  was 
furnished. 

Bureau  of  Repairs  and  Supplies— A  supply  of  coal  and  wood  for  heating,  etc.,  and  a  supply 
of  ice,  sponges,  soap,  brooms,  pail?,  dusters,  matches,  mops,  brushes,  etc.,  were  furnished  to  the 
different  public  buildings,  courts  and  offices  in  the  care  of  this  Department.  The  orders  for  use 
of  horse  and  wagon  were  renewed  and  orders  for  replacing  worn  and  defective  parts  of  Welsbach 
lights  in  the  different  public  buildings,  courts  and  offices  also  renewed.  Among  the  many  items 
of  repairs  not  otherwise  specifically  referred  to  are  plumbing,  steam-6tting,  gas-fitting,  masoo 
work,  plastering,  painting,  carpentering,  glazing,  electrical  work,  cabinet  work,  ironwork,  tin- 
work,  cleaning  and  laying  carpets,  etc.,  and  for  the  use  of  mechanics  in  tlie  employ  of  this 
Department,  a  supply  of  lumber,  hardware,  pails,  varnishes,  hair  felt,  canvas,  etc.,  were  fur- 
nished.    Two  order  books  and  one-half  dozen  cocoa  mats  were  furnished. 

Free  Floating  Baths — The  baths  are  now  stored  in  winter  quarters,  and  such  repairs  as  could 
be  made  by  employees  at  this  season  were  made.  All  the  necessary  hardware,  etc.,  was  fur- 
nished, a  supply  of  coal  and  wood  was  furnished.  A  policy  of  insurance  was  taken  out  on  the  15 
free  floating  bath<;,  and  the  furniture  and  fixtures  appertaining  thereto  to  guard  against  loss  or 
damage  by  fire. 

BOROUGH  OF  THE  BRONX. 
Municipal  Building. 

The  usual  cleaning  supplies  were  furnished.  The  various  locks  throughout  the  above 
building  were  repaired  and  keys  were  fitted  to  same,  also  a  three  station  fire  alarm  system  wiS 
furnished  and  installed.  The  mason  work  above  main  entrance  was  painted  up,  side  and  bridge 
walls  relined,  and  arches  in  two  boilers  were  repaired. 

Second  District  Municipal  Court. 

A  bupply  of  law  books  consisting  of  the  following  were  furnished  :  New  York  City  Court  of 
Appeals  Reports,  volumes  160,  161,  162  and  163;  Appellate  Division  Reports,  volumes  43  to  52 
inclusive;  Miscellaneous  Reports,  volumes  28  to  31  inclusive;  Session  Laws  1900,  Amendments 
to  Code  (Pamphlet),  and  McAdam*s  Landlord  and  Tenant,  Third  Edition,  were  furnished. 
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Receiver  of  Taxf.s. 
2  toilet  cabinets,  with  a  supply  of  clean  towels  weekly,  were  furnished. 

President  of  Borough  of  The  Bronx. 
1  toilet  cabinet,  with  a  supply  of  clean  towels  weekly,  was  furnished. 

Board  of  Public  Improvements. 
24  roller  towels  and  one  Directory  for  1900  were  furnished. 

Department  of  Highways. 
The  electric  wires  were  extended  from  office  building  on  White  Plains  avenue  and  Elizabeth 
stre<^,  Bronx,  to  rear  building  and  stable,  and  11  electric  lights  installed  in  same. 

Department  of  Street  Cleaning. 
Maintenance  Bureau— Four  small  rugs,  about  60  inches  by  30  inches,  and  one  Remington 
typewriter  were  furnished. 

Department  of  Sewers. 

2   toilet  cabinets,  with  a  supply  of  clean  towels  weekly,  were  furnished.     Three  roll-top 
desks.  No.  67,  and  three  N.  Y.  C.  chairs  were  furnished. 

Department  of  Bridges. 
^  I  toilet  cabinet,  with  a  supply  of  clean  towels  weekly,  was  furnished. 

Department  of  Water  Supply. 

1  toilet  cabinet,  with  a  supply  of  clean  towels  weekly,  was  furnished. 

Department  of  Taxes  and  Assessments. 

2  toilet  cabinets,  with  a  supply  of  clean  towels  weekly,  were  furnished. 

Finance  Department. 
Auditor's  Office — One  toilet  cabinet,  with  a  supply  of  clean  towels  weekly,  was  furnished. 

Department  of  Public  Buildings,  Lighting  and  Supplies. 
I  toilet  cabinet,  with  a  supply  of  clean  towels  weekly,  was  furnished.  An  order  for  use  of 
borse  and  wagon  was  issued.  Coal  and  wood  for  heating,  etc.,  and  brooms,  mop,  soap,  pails, 
brushes,  dusters,  etc.,  for  cleaning,  were  furnished  for  use  of  the  different  public  buildings,  courts 
juid  offices  in  care  of  this  Department.  Repairs,  not  otherwise  specifically  referred  to,  were  made 
to  the  carpentering,  painting,  plumbing,  iron  work,  glazing,  etc.,  in  the  several  public  buildings 
in  the  Borough  of  The  Bronx  in  the  care  of  this  Department. 

Respectfully  submitted, 

BARTHOLOMEW  DONOVAN, 

Superintendent  of  Repairs  and  Supplies. 
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DOCUMENT    ««D." 

Department  of  Public  Buildings,  Lighting  and  Supplies,  ) 

Bureau  of  Lamps  and  Gas,  Nos.  13  to  21  Park  Row,         I 

New  York,  January  18,  1901.      ) 

Hon,  Henry  S.  Kearny,  Commissioner^  Public  Buildings^  Lighting  and  Supplies  : 

Sir — I  herein  submit  a  report  of  the  transactions  of  the  Bureau  of  Lamps  and  Gas  for  the 
boroughs  of  Manhattan  and  The  Bronx  for  the  quarter  ending  December  31,  1900,  with  a  sum- 
mary of  the  same  for  the  entire  year. 

In  Exhibit  **  A.  '*  will  be  found  a  statement  showing  the  amounts  expended  on  vouchen  for 
a  supply  of  illuminating  gas,  etc.,  to  the  various  public  markets,  court-rooms,  offices,  armories, 
etc.,  and  for  the  fitting  up,  lighting  and  maintaining  the  public  lamps  for  each  of  the  four 
quarters  of  the  year,  and  the  sum  tctal  for  the  entire  year. 

Exhibit  *'  B  '*  is  a  summary  of  the  Appropriation  for  <<  Lamps  and  Lighting,"  and  this  shows 
an  expenditure  during  the  quarter  of  three  hundred  and  thirty-five  thousand  six  hundred  and 
twenty-seven  dollars  and  three  cents  ($335,627.03),  and  for  the  year  of  one  milb'on  three  hundred 
and  three  thousand  seven  hundred  and  forty-five  dollars  and  forty-four  cents  ($i>3P3,745.44),  with 
outstanding  liabilities  of  one  thousand,  eight  hundred  and  ninety-one  dollars  and  ninety  cents 
($1,891.90),  leaving  a  balance  of  four  thDusand  three  hundred  and  sixty-two  dollars  and  sixty- 
six  cents  ($4,362.66),  of  which  four  thousand  dollars  have  l»een  transferred  to  the  •*  Account 
of  Supplies  and  Repairs,  1900,'*  leaving  a  surplus  balance  of  three  hundred  and  sixty- two  dollars 
and  sixty-six  cents. 

Exhibit  **C**is  a  summary  of  the  Lamp  Account,  showing  the  number  of  new  lamps 
lighted,  old  lamps  relighted  and  lamps  discontinued  by  each  gas  and  electric  light  company 
during  the  quarter  and  the  year  :  44  new  gas  lamps,  131  new  naphtha  lamps,  11  new  Welsbach 
naphtha  lamps  and  35  new  electric  lamps  have  been  lighted;  57  old  gas  lamps  have  been 
relighted  ;  205  gas  lamps,  3  ordinary  naphtha  lamps  and  2  electric  lamps  have  been  discon- 
tinued during  the  quarter  ;  and  342  new  gas  lamps,  278  new  naphtha  lamps,  292  new  Welsbach 
naphtha  lamps,  and  459  new  electric  lamps  have  been  lighted;  170  old  gas  lamps,  2  naphtha  lamps, 
and  2  electric  lamps  have  been  relighted  ;  2, 100  gas  lamp«,  344  naphtha  lamps  and  76  electric 
lamps  have  been  discontinued  during  the  year.  Of  the  gas  lamps  discontinued,  1,461  were 
discontinued  on  account  of  electric  lamps.  The  total  number  of  public  lamps  lighted  on  Decem- 
ber 31,  1900,  was  23,625  gas,  1.5 19  ordinary  naphtha,  741  Welsbach  naphtha  and  4,888  electric; 
making  a  total  of  30,773  lamps. 

Exhibit  **  D  *'  is  a  statement  showing  the  average  illuminating  power  of  the  ga^es  supplied  in 
the  Borough  of  Manhattan  during  the  quarter  and  year. 

Exhibit  "E"  is  a  time  table  for  lighting  and  extinguishing  the  publiclamps  during  the 
year. 
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The  following  stttement  shows  the  number  of  gas  lamps  fitted  up,  lamp-posts  remored, 
reset,  straightened,  etc.,  daring  the  year  : 


By  What  Company. 


CooaoUdated  Gas  Company — 

Branch  i.. 

Branch  a 

Branch  3 

Branch  4 

Branch  6 

l<Cew  Amsterdam  Gas  Company 

Standard  Gas-light  Company — 

Madison  Square  Branch. 

Harlem  Branch  * 

Central  Union  Gas  Company 

Northern  Union  Gas  Company 

Yonkers  Gas-light  Company 

♦New  York  and  New  Jersey  Globe  Gas-light  Company, 
tWelsbach  Street  Lighting  Company 
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*  Naphtha  lamps, 


t  Welsbach  naphtha  lamps. 


The  following  table  will  show  the  number  of  new  lamps  lighted  by  the  several  gas  and 
electric  companies  in  the  year  1898,  1899  and  19C0  : 


By  What  Company. 


Consolidated  Gas  Company  — 

Branch  i 

Branch  a 

Branch  3 

Branch  4 

Branch  6 

New  Amsterdam  Gas  Company 


New  Lamps  Lighted  in 


X898. 


1899. 


7 

3 

4X 

6 

396 

54 

9 

5 

1900. 
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By  What  Company. 


Standard  Gas  Company— 

Madison  Square  Branch ■ 

Harlem  Branch 

Central  Union  Gas  Company 

Northern  Union  Gas  Company 

Yonkers  Gas-light  Company 

New  York  and  New  Jersey  Globe  Gas-light  Company. 

Welsbach  Street  Lighting  Company  of  Amerie? 

Brush  Electric  Illuminating  Company 

Edison  Electric  Illuminating  Company 

Harlem  Lighting  Company 

Manhattan  Electric- light  Company 

Mount  Morris  Electric-light  Company 

North  River  Electric  Light  and  Power  Company 

Pelhara  EUectric  Light  and  Power  Company 

Bronx  Gas  and  Electric  Company 

Tot.il 
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X9C0. 


3 
357 


».37« 


The  following  table  will  show  the  average  number  of    lamps  lighted  in  the  boroughs 
of  Manhattan  and  The  Bronx  in  the  years  1898,  1899  and  1900  : 


Bv  What  Company 


Consolidated  Gas  Company — 

Branch  i 

Branch  2 

Branch  3 

Branch  4 

Branch  6 

♦New  Amsterdam  Gas  Company. 

Standard  Gas-light  Company- 
Madison  Square  Branch 

Harlem  Branch 

Central  Union  (Jas  Company 


1898. 


1899. 


a,oa5 

a,oo3 

X.737 

1.033 

1,0x5 

9&> 

i,xo4 

t.089 

x.oxo 

3.537 

3,4«$ 

3.3« 

6*689 

6.897 

6^799 

3.47a 

3.4*4 

3.t53 

6S5 

648 

588 

x.«5S 

i.a6o 

t.«x7 

1.590 

».705 

X.8I9 

190a 


*  In  X898  this  was  the  Equitable  Gas  Company. 
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By  What  Company. 


Northern  Union  Gas  Company 

Yonkers  Gas-light  Company 

i'New  York  and  New  Jersey  Globe  Gas-light  Company. . 

^Welsbach  Street  Lighting  Company  ol  America , 

BrusH  El  ctric  Illuminating  Company 

'Edison  Electric  Illuminating  Company 

Harlem  Lighting  Company 

Manhattan  Electric-light  Company 

Mount  Morris  Electric-light  Company 

North  River  Electric  Light  and  Power  Company , 

Pelham  Electric  Light  and  Power  Company 

Bronx  Gas  and  Electric  Company 

£astche5ter  Electric  Company 


1898. 


a»749 
742 

I,T19 

135 
860 

446 
85 

781 

517 

943 
68 

570 
69 


I 


30.384 


1899. 


a.844 
73a 

1,582 
427 
807 
444 
85 
721 
590 
973 
86 

57> 
69 


31.477 


1900. 


8,872 
S«3 

»»54a 
568 
88, 
456 
91 

721 

66s 

I.H5 

86 

599 
46 


30.817 


t  Naphtha  lamps. 


t  Welsbach  naphtha  lamps. 


New  gas-mains  have  been  laid  by  the  several  gas  companies  during  the  year,  as  follows  : 

By  what  Company.                                                                                                                         Lmear  Feet. 
Consolidated  Gas  Company 27,262 

•Consolidated  Gas  Company 14,028 

New  Amsterdam  Gas  Company 596 

♦Central  Union  Gas  Company 29,917 

Northern  Union  Gas  Company 57>276 

♦Yonkers  Gas-light  Company 4,41 1 

•Bronx  Gas  and  Electric  Company ....  7,683 


I39»i73 
or  26i|gJ  miles. 

Linear  Feet. 
The  Consolidated  Gas  Company  has  taken  up 6,780 

The  Consolidated  Gas  Company  has  disused 20,204 

New  Amsterdam  Gas  Company  has  taken  up 7)9io 

New  Amsterdam  Gas  Company  has  disused 331 

*Tbc  Central  Union  Gas  Company  has  taken  up 3.085 

The  Central  Union  Gas  Company  has  disused 4,705 

•Northern  Union  Gas  Company  has  taken  up 2,850 

Northern  Union  Gas  Company  has  disused 2,297 


♦  In  Borough  of  The  Bronx. 


so 

Linear  Feet. 

*Yonkers  Gas-light  Company  has  taken  up 1,200 

Yonkcrs  Gas-light  Company  has  disu^d 1,800 


The  total  miles  of  gas-mains  in  use  in  the  boroughs  of  Manhattan  and  The  Broox  on  December 
31,  1900,  were  as  follows  : 


Of  What  Company. 


Consolidated  Gas  Company 

^Consolidated  Gas  Company 

New  York  Mutual  Gas-light  Company 
New  Amsterdam  Gas-light  Company  . 

Standard  Gas-light  Company 

K^entral  Union  Gas  Company 

^Northern  Union  Gas  Company 

honkers  Gas-light  Company 

*  Bronx  Gas  and  Electric  Company. . . 


Milks. 


FSBT. 


836 

a,o67 

a 

3,4a 

«55 

3.030 

•56 

4.635 

S98 

1.4:3 

83 

•.8h 

54 

3.789 

aa 

4.048 

x6 

1,674 

1,697 


818 


Of  which  mains  if4475W\7  n^i^^s  ^^^  ii^  the  Borough  of  Manhattan,  and  iSo^y^  miles  are  in 
the  Borough  of  The  Bronx. 

The  following  additional  streets  have  been  lighted  by  gas  during  the  year  : 

Borough  of  Manhattan — 

Audubon  avenue,  from  One  Hundred  and  Sixty-fifth  to  One  Hundred  and  Sixty-eighth 

street. 
Audubon  avenue,  from  One  Hundred  and  Seventieth  to  One  Hundred  and  Seventy-second 

street. 
One  Hundred  and  Twenty-fourth  street,  from  Broadway  to  Amsterdam  avenue. 
One  Hundred  and  Twenty-seventh  street,  from  Broadway  to  Manhattan  street. 
One  Hundred  and  Fortieth  street,  Irom  Lenox  to  Seventh  avenue. 
Stairs  leading  from  St.  Nicholas  avenue  to  St.  Nicholas  terrace,  opposite  One  Hundred  and 

Thirty-fifth  street. 

Borough  of  The  Bronx — 

Barker  avenue,  from  Dunscombe  avenue  to  Morris  street,  Williamsbridge. 

Becker  avenue,  from  White  Plains  avenue  to  Railroad  place,  Wakefield. 

Bryant  street,  from  Freeman  to  Jennings  street. 

Cauldwell  avenue,  from  Westchester  avenue  to  One  Hundred  and  Fifty-sixth  street. 


*  In  Borough  of  The  Bronx. 
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Borough  of  The  Bronx — 

Clinton  avenue,  from  Crotona  Park  to  One  Hundred  and  Seventy-seventh  street. 
Crotona  avenue,  from  Oakland  place  to  One  Hundred  and  Eightieth  street. 

Decatur  avenue,  from  Two  Hundred  and  Seventh  street  to  200  feet  north  of  Two  Hundred 
and  Seventh  street. 

£agle  avenue,  from  One  Hundred  and  Fifty-sixth  street  to  300  feet  north  of  One  Hundred 
and  Fifty-sixth  street. 

Fairmount  place,  from  Prospect  avenue  to  194  feet  north  of  Prospect  avenue. 

Fulton  avenue,  from  One  Hundred  and  Seventy-third  street  to  350  feet  north  of  One  Hun- 
dred and  Seventy-third  street. 

Gerard  avenue,    from    One  Hundred  and  Sixty-first  to  One  Hundred  and  Sixty-ninth 
street. 

Kelly  street,  from  One  Hundred  and  Fifty-sixth  street  to  Longwood  avenue. 

Marion  avenue,  from  Kossuth  to  Demilt  avenue,  Wakefield. 

Nelson  avenue,  from  One  Hundred  and   Sixty-fifth  to  One   Hundred  and   Sixty-seventh 
street. 

Park  avenue,  from  One  Hundred  and  Eighty-third  to  One  Hundred  and   Eighty  fourth 
street. 

Prospect  terrace,  from  Twelfth  to  Fourteenth  street,  Williamsbridge. 

Westchester  avenue,   from  White  Plains  avenue  to   100    feet    west  of  Catherine  street, 
Wakefield. 

Second  street,  from  White  Plains  to  Sixth  avenue,  Williamsbridge. 

Fourth  street,  from  White  Plains  to  Sixth  avenue,  Williamsbridge. 

One  Hundred  and  Fiftieth  street,  from  Brook  to  St.  Ann^s  avenue. 

One  Hundred  and  Fifty-sixth  street,  from  Kelly  to  Beck  street. 

One  Hundred  and  Eighty-fourth  street,  from  Cedar  avenue  to  Hampdon  street. 

One  Hundred  and  Eighty  -seventh  street,  from  Park  to  Third  avenue. 

One  Hundred  and  Eighty-ninth  street,  from  Webster  to  Creston  avenue. 

The  following  streets  and  places  have  been  lighted  by  naphtha  lamps  during  the  year  : 

Horough  of  Manhattan — 

St.  Nicholas  terrace,  from  One  Hundred  and  Twenty-seventh  street  to  One  Hundred  and 
Forty-first  street  at  Convent  avenue. 

Borough  of  The  Bronx- 
Aqueduct  avenue,  from  One  Hundred  and  Eighty-first  street  to  Buchanan  place. 
Buchanan  place,  from  Aqueduct  to  Jerome  avenue. 
Boston  road,  from  Corsa  lane  to  Fifih  avenue  (Eastchester). 
Clinton  place,  fiom  Aqueduct  to  Jerome  avenue. 

Grand  avenue,  from  One  Hundred  and  Eighty-first  street  to  Buchanan  place. 
Jefferson  avenue,  from  Kingsbridge  road  to  Seton  avenue  (Williamsbridge). 
Kingsbridge  road,  between  White  Plains  avenue  and  Nineteenth  avenue  (Wakefield). 
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Borough  of  T  he  Bronx — 

Randall  avenue,  from  Monticello  to  Pratt  avenut  (Williamsbridge). 

Seton  avenue,  from  Kingsbridge  road  to  Nelson  avenue  (Williamsbridge). 

Webster  avenue,  from  Two  Hundred  and  Thirty-third  street  north  to  City  line  (Woodlawn). 

White  Plains  avenue,  from  Westchester  to  Fifteenth  avenue  (Williamsbridge). 

White  Plains  avenue,  from  Twenty-first  avenue  to  Elizabeth  street  (Wakefield). 

Eighth  street,  from  White  Plains  to  Second  avenue  (Williamsbridge). 

Twentieth  street,  from  White  Plains  avenue  to  Wakefield  street  (Wakefield). 

One  Hundred  and  Eighty-first  street,  from  Aqueduct  to  Jerome  avenue. 

One  Hundred  and  Eighty-second  street,  from  Aqueduct  to  Jerome  avenue. 

Third  avenue,  from  Olin  avenue  to  Fifth  street  (Williamsbridge). 

Nineteenth  avenue,  from  Kingsbridge  road  to  Jefferson  avenue  (Eastchester). 

The  follow  ing  streets  have  been  lighted  by  electric  lamps  during  the  year  : 

Borough  of  Manhattan — 
Hamilton  Fish  Park. 

Circle,  Central  Park,  Fifth  avenue  and  Sixtieth  street. 
Plaza,  Fifth  avenue  and  Fifty-eighth  street. 
Plaza,  Third  avenue  and  One  Hundred  and  Twenty-eighth  street. 
Fifty-second  street,  from  Fifth  to  Sixth  avenue. 
Seventy-ninth  street,  from  Park  to  First  avenue. 

Borough  of  The  Bronx,  by  North  River  Electric  Light  and  Power  Company — 
Ackerman  street,  from  Two  Hundred  and  Thirtieth  street  to  Webber's  lane. 

*  Bailey  avenue,  from  junction  of  Boston  and  Albany  avenues  to  junction  of  Bailey  and  Albany 

avenues. 
Bailey  avenue,   from   Fort    Independence    avenue    to  Two  Hundred  and   Thirty-eighth 

street. 
Beech  street,  from  Riverdale  avenue  to  Forest  street. 
Bettner's  lane,  from  Cuthbert*s  lane  to  River  avenue. 

*  Boscobel  avenue,  between  Marcher  avenue  and  Washington  Bridge. 
Church  street,  from  Two  Hundred  and  Thirtieth  street  to  Broadway. 
Cuthbert's  lane,  from  Riverdale  avenue  to  Bettner's  lane. 

Dash's  lane,  from  Riverdale  avenue  to  Broadway. 

Fort  Independence  avenue,  from  Heath  to  Bailey  avenue. 

Heath  avenue,  from  Boston  to  Fort  Independence  avenue. 

Montgomery  avenue,  from  Boston  avenue  to  600  feet  north. 

Mosholu  avenue,  from  Riverdale  avenue  to  Broadway. 

Northern  terrace,  from  Riverdale  road  to  Riverdale  avenue. 

Palisade  avenue,  from  Two  Hundred  and  Forty-eighth  street  to  Riverdale  avenue. 

Riverdale  avenue,  from  Two  Hundred  and  Thirtieth  street  north  to  City  line. 


♦Arc  electric  :  all  others  of  North  River  Company  are  incandescent  electric 
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Borough  of  The  Bronx,  by  North  River  Electric  Light  and  Power  Company — 
Riverdale  lane,  from  Riverdale  avenue  to  Old  Post  road. 
Riverdale  road,  from  Van  Courtlandt  avenue  to  Northern  terrace. 
Randolph's  lane,  from  Bettner's  lane  to  New  York  Central  Railroad. 
River  avenue,  from  Riverdale  avenue  to  Hudson  river. 
South  street,  from  Riverdale  avenue  to  West  street. 

Spuyten  Duyvil  toad,  from  Two  Hundred  and  Thirtieth  street  to  Johnson  avenue. 
Spuyten  Duyvil  road,  from  Kingsbridge  road  to  Spuyten  Duyvil  railroad  station. 
Two  Hundred  and  Thirty-eighth  street,  from  Bailey  to  Albany  avenue. 
Two  Hundred  and  Forty-eighth  street,  from  Palisade  avenue  to  Hudson  river. 
Van  Courtlandt  avenue,  between  Riverdale  road  and  Palisade  avenue. 
Webber's  lane,  from  Broadway  to  Church  street. 
West  street,  from  Riverdale  avenue  to  South  street. 

The  following  additional  streets  in  Borough  of  The  Bronx  have  been  lighted  by  electric  arc 
lamps  by  The  Bronx  Gas  and  Electric  Company  : 

Bronx  Park  avenue,  from  One  Hundred  and  Seventy-seventh  to  Lebanon  street. 

Fifth  avenue,  from  Greene  to  Union  avenue. 

Ferris  place,  from  Westchester  avenue  to  Thomas  street. 

Fourth  street,  from  Union  street  to  Washington  avenue. 

Forest  street,  from  West  Farms  road  to  New  York,  New  Haven  and  Hartford  Railroad. 

Halperin  street,  from  Main  street  to  Blaisdel  avenue. 

Hunt  avenue,  from  Miana  street  to  Bronxdale  road. 

Lincoln  street,  from  West  Farms  road  to  New  York,  New  Haven  and  Hartford  Railroad. 

Miana  street,  from  Unionport  road  to  Hunt  avenue. 

Morris  Park  avenue,  from  Taylor  to  Jefferson  street. 

Ocean  avenue,  from  Fort  Schuyler  road  to  Long  Island  Sound. 

Poplar  street,  from  Forest  to  Rosedale  street. 

One  Hundred  and  Seventy-ninth  street,  from  Bronx  Park  avenue  to  280  feet  west. 

Railroad  avenue,  from  Union  avenue  to  Washington  street. 

Rosedale  avenue,  from  Tacoma  to  Mansion  street. 

St.  Lawrence  street,  from  Tacoma  to  Beacon  street. 

Unionport  road,  from  Morris  Park  avenue  to  Miana  street. 

Washington  avenue,  from  Butler  to  Halsey  place. 

The  following  places  have  been   lighted  by  the  Welsbach  Street  Lighting  Company  of 
America  during  the  year  : 

Central  Park,  a  part  of. 
Manhattan  Square,  a  part  of. 
Momingside  Park. 
Morningside  avenue.  West. 
Riverside  drive. 
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The  total  aggregate  length  of  additional  streets  lighted  by  gas  in  1900  in  the  Borough  of 
Manhattan  was  }||}  miles ;  the  aggregate  length  of  additional  streets  lighted  by  gas  in  the 
Borough  of  The  Bronx  was  ^tiii  ™ile^ ;  the  length  of  additional  streets  lighted  by  electric 
lamps  in  the  Borough  of  Manhattan  (formerly  lighted  by  gas)  was  D}f  miles ;  the  aggregate 
length  of  additional  streets  lighted  by  electric  lamps  in  the  Borough  of  The  Bronx  (formerly 
lighted  by  gas)  was  gj^ffs  miles  ;  the  aggregate  length  of  additional  streets  lighted  by  electric 
lamps  in  Borough  of  The  Bronx  (not  previously  lighted)  was  2}{|j(  miles  ;  the  aggregate  length 
of  additional  streets  lighted  by  naphtha  lamps  in  the  Borough  of  Manhattan  was  ffff  miles,  and 
in  the  Borough  of  The  Bronx,  7/^^V  ™il^ ;  the  total  aggregate  length  of  streets  lighted  on 
December  31,  1900,  was  683^!^  miles.  The  total  aggregate  length  of  bridges,  2f}S{  miles ;  the 
total  aggregate  length  of  piers  was  {|{}  miles  ;  the  total  aggregate  length  of  streets  lighted  by 
electric  lamps  in  the  Borough  of  Manhattan  was  iiSiH}  mil^  ^^^  i^  the  Borongb  of  The 
Bronx,  I02j}f{  miles  ;  the  total  aggregate  of  parks  was  116  acres  in  the  Borough  of  Manhattan 
and  237  acres  in  the  Borough  of  The  Bronx. 

The  following  statement  shows  the  average  amount  of  impurities  foand  in  the  gases  of 
such  of  the  companies  as  have  gas-mains  on  the  lines  of  our  Photometric  Stations,  as 
determined  by  the  analyses  of  Dr.  £.  G.  Love,  Ph.  D.,  our  Gas  Examiner,  in  the  laboratories  of 
this  bureau  : 


Of  WifAT  Gai  C0ICTA.NV. 


ConsolLtktcd  Ga*  Company— ► 

Twenty- fint  Strtet  Stalion** 

FourKrenth  ajid  ELgbtecmh  Jstreeli) 
StatiansF* ^ ,,..,«, , ,  | 

Forty-  Tourth  Stneci  Station.  **»...**, 

Forty- second  Street  Station 

Ninety- ninth  Street  Station 

New  York  Mutual  Ga<'-light  Company... 

New  Amsterdam  Gas  Company,  Equit-  ( 
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New  Amsterdam  Gas  Company,  East  I 
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The  following  will  show  the  specific  gravity  of  the  gases  : 


Of  What  Company. 


Consolidated  Gas  Company — 

Twenty-first  Street  Station. 

Fourteenth  and  Eighteenth  Streets  Stations 

Forty<foarth  Street  Station 

Forty-second  Street  Station 

Ninety.ninth  Street  Station 

New  York  Mutual  Gas-light  Company 

New  Amsterdam  Gas  Company,  Eqyitahle  Branch , 

New  Amsterdam  Gas  Company,  East  River  Company  Branch. 
Standard  Gas-light  Company 


First 

Second 

Third 

Fourth 

Quarter. 

Quarter. 

Quarter. 

.678 

.679 

.680 

.674 

.617 

.600 

.614 

.5x0 

.697 

.698 

.694 

.648 

.684 

.65. 

.600 

.584 

.651 

.670 

.660 

.684 

.697 

.692 

.696 

.704 

.688 

.689 

.678 

•  .68a 

.678 

.641 

.67a 

.684 

.647 

.680 

.65a 

.650 

The  following  statement  shows  the  average  maximum  and  minimum  pressure  on  the  mains 
of  such  companies  as  connect  with  our  Photometric  Stations,  as  recorded  on  the  pressure  registers; 
the  average  being  made  for  the  time  during  which  the  public  lamps  are  required  to  be  kept 
lighted: 


Of  What  Company. 


Consolidated  Gas  Company^. 

Twenty-first  Street  Station 

Fourteenth  and  Eighteenth  Streets  Stations. 

Forty-borth  Street  Sution 

Forty-second  Street  Station « . . 

Ninety-ninth  Street  Sution 

New  York  Mutual  Gas-light  Company 

New  Amsterdam  Gas  Company 

Standard  Gas-light  Company 

East  River  Gas  Company 


Average  Maximum 

Pressure. 

Inchbs. 

Average  Minimum 

Pressure. 

Inches. 

4 

is 

il 

H 
a 

il 

II 

^1 

'4 

a.03 

1.89 

1.71 

2.0s 

1.85 

1.89 

..69 

1. 91 

3-59 

3.64 

3  09 

3.62 

3.17 

1.95 

1.80 

1.96 

V09 

4.02 

357 

3-47 

1.64 

a,  10 

2  43 

1.76 

3.06 

3.»6 

3.48 

2.84 

a. XI 

a. 16 

a.aa 

a  04 

3.ao 

3»7 

3-37 

3.«4 

1.96 

3.00 

X.98 

2.04 

3.71 

3-49 

3.3« 

3-53 

3.22 

3.04 

2.9s 

a.94 

a-55 

a  53 

a. 31 

a. 50 

X.99 

2.17 

2. 14 

X.88 

a. 55 

a.46 

9-44 

2-33 

a.(^ 

1.97 

2.41 

2.04 

2.88 

a. 95 

2.14 

a.67 

2.01 

2.00 

1.91 

1.84 

Z.66 
Z.66 
3.84 
3.35 
X.C5 
J. 61 
a. 18 
1.05 
1.39 


The  continual  and  malicious  destruction  of  the  glass  in  the  public  lamps  in  the  boroughs  of 
Manhattan  and  The  Bronx  has  caused  serious  inconvenience  and  annoyance.  Many  reports  of 
onlighted  lamps  have  been  received,  and  on  investigation  it  was  found  that  the  lamps  had 
been  lighted  and  subsequently  extinguished  by  the  winds  in  consequence  of  the  glass  having  b«en 
broken.  Lamps  have  been  reglazed  during  the  day,  and  then  the  same  lamps  found  broken  at 
lighting  lime.  From  reports  made  by  the  gas  and  electric  light  companies  we  have  found  that 
131,460  lights  of  glass,  1,162  boulevard  lamp  globes,  7,003  electric  lamp  globes  and  7,077  Wels- 
bach  lamp  globes  have  been  broken  during  the  year,  and  hence,  under  such  a  condition  of  affairs, 
the  public  lamps  cannot  properly  be  kept  lighted.  Letters  have  been  sent  to  the  Police  in  regard 
to  the  matter,  but  it  seems  that  the  breakage  of  the  lamps  cannot  be  prevented. 
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The  following  statement  will  show  the  number  of  extinguishments  of  electric  lights  during  the 
Extinguishments  of  Electric-lamps  During  1900  as  Rep0rted  by  the  P0iUe  and 


Moum  OF 


J«iunry 

Febnury. .  *  * . . 

Miiirh 

April. 

Mttf.,... 

June........... 

Jaiy^-^ 

August..,,  w., 
September. . . . . 
Oct0bcr„ , .  „ , . 
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•71  SS 

S3  "5 

1565 

45  «a 

"4  »5 

13&  Id 

64  ac 
33  » 

3*  JO 

47  ™ 


Edison  ^iMCtn  c 

COUPANV. 


Avervgie  Kvmber  of 

LftaiiMp  460. 


IS 

'I 


4fi 
4^ 
38 
II 

7 

» 
=4 

>I 

16 

JOS 

3Sa 


Amotiot 
DfeductAd. 


iw3& 

18  a& 
16  «o 
4Se 

3  40 

tt  00 

9  4* 
94a 
&6d 
SI  60 

*'77  30 


Avenge  Kumbef  cX 
Lumpt,  ft. 


II 


39 


Amtmnt 
Deducted. 


I19  4£) 


liD  sg 


Ma]viiattai« 

ELBCtKlC'LI.fiKT 
COUPAHV. 


Av^niae  Ntunbcr  of 


e  =» 
II 


I*C09 

»9S 
45 
116 

IJO 

ci 

«7 
<?3 


48     I 


i*3»3 


*4"4  »* 

111  40 

4£By 

■7  90 
fc  4^ 
■«8a 

77  » 


te33» 


57 


ear,  as  reported  by  the  Police  : 

i  mounts  Deducted  from  the  Monthly  Bills  of  the  Electric  Companies. 


NoiTH  Revek 

El,«CTi*ic  Light  A«e 

Brosx  Gas  and 
Electric  Ccjucajiv, 

Pklham    Et,tCT«tC 

Light  akh  Power 

Company. 

EaSTC  HESTER 

Elec I  I'lC  Company, 

Av«n3«  Number  of 
Lamp*,  £45- 

Umpi,  i<i75. 

Average  Number  pi 
LampB,  609. 

A-nrpLge  Kumber  of 

A%-cnige 
Lie 

]| 
^1 

Number  si 

1 

Amount 
1  Dediictcd. 

4 

Amaunt 
Deducted. 

"1 
ll 

II 
1 

AiDoanr 
Deducted- 

0 

fa 

Amount 
Deducted. 

Ananiit 
Deducted. 

»45 

•is 

SI 

84 

18  4« 

j>  Bo 

»&] 

Be  Bo 

M68 
W4» 

31  to 

67s 

5?9 
100 

61 
104 

67 
lii 
10? 
IPS 

*^3  75 

9BS  $0 

4500 

tots 

37  45 

46  Bo 
JO  15 
54  45 
48^5 

47  15 
i«4  40 

3 

40 
41 

la&B 
IE 

16  7S 
14CK4 

"* 

fft[  3^ 

■ 
• 

*4  6ff 



i*^» 

•i»t?a 

a#>B 

♦i.}oS6o 

96 

13^86 

ii 

1^1  to 

70 

*4<S^ 

Yours  respectfully, 

S.  Mccormick,  superintendent  Limps  and  Gas. 
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Exhibit  **A." 

Statement  showing  the  amounts  on  vouchers  drawn  for  gas,  etc.,  to  the  various  public  mar- 
ketSf  offices,  etc.,  and  for  fitting  up,  repairing,  lighting,  maintenance,  etc.,  the  public  lamps  for 
the  first,  second,  third  and  fourth  quarters  of  the  year  1900,  with  the  totals  for  the  whole  year  : 


First 

QUARTBR 

Ending 
March  31. 


Washington  Market , 

Catharine  Country  Market 

Catharine  Meat  Market , 

Fulton  Meat  Market 

Fulton  Country  Market , 

Centre  Market 

Clinton  Market 

Union  Market , 

Tompkins  Market 

Jefferson  Market 

First  District  Municipal  Court 

Second  District  Municipal  Court 

Second  District  Municipal  Court,  The  Bronx., 

Fourth  District  Municipal  Court 

Fifth  District  Municipal  Court 

Sixth  District  Municipal  Court 

Tenth  District  Municipal  Court 

Eleventh  District  Municipal  Court 

Second  Di-trict  City  Magistrate's  Court 

Third  District  City  Magistrate's  Court 

Fourth  District  City  Magistrate's  Court 


Sixth  District  City  Magistrate's  Court,  The) 
Bronx | 

Seventh  District  City  Magistrate's  Court 

Brown  Stone  Buiid  ng 

New  Court-house 

Harlem  Court-house 

Criminal  Court  Building 

City  Hall 

County  Jail 

Corporation  Counsel 

Public  Administrator,  Store-room 

Examining  Foard  of  Plumbers 


I36'  97 
36  35 
84a 
59  47 
79  «8 
43  93 

86  86 

»3  79 
51  26 
146  69 

36  >7 
34  60 

»  39 

3  32 

39  41 

13  88 

87  51 
33  75 

1  84 
48  39 
90  zo 
30  53 

103  69 

151  6x 

I. Ill  39 

340  32 

250  59 

161  31 

384  15 

10  73 

i 

53  55  I 

2  78  I 


Second 
Quartbr 

Ending 
June  30. 


$ao3  94 

33  ^ 
7  86 

34  88 

3«  35 

6  II 

133  x8 

9  <^ 

as  3« 

66  41 

It  75 

X7  57 

»9 

93 

ao  35 

xa  03 

73  37 

9  9? 

41  25 

73  45 
6  39 
109  25 
118  31 
1,036  56 
15891 
213  87 
136  07 

259  93 

480 

34  3x 

3  5a 


Thieo 

QUARrBt 

Ending 

Sepi  bmbbr 

30. 


$296  x8 

30  34 
10  64 
07  xo 
40  6z 

3  33 
7566 

84a 

34  84 

4885 
1 84 

6  xo 

»9 

74 

•5  8^ 

667 

64  19 
83 
'9 

3588 

65  68 

loa  30 
73  73 
897  16 
xoa  33 
30I  56 
ZI3  02 

303  50 

3  ^9 
X5  92 
2  3t 


Fourth 

QUARTSR 

Ekdikg 

Dbcbmbbr 

3X. 


*4So  47 
33  76 
z6  28 

64   TO 

P4  Ba 
9  35 
"4  43 
z8  4z 
98  3x 

9X    8X 

«S  73 
3«  19 

X  66 

5  9a 

80  67 

758 

97  «a 

ao  7s 

8  so 

61  99 

96  93 

13  88 

X35  X4 

X40  97 

x.»63  37 

314  te 

519  39 

177  83 

32708 

7  39 

30  as 

3  84 


TOTAU 


♦«.3"  s6 
«34<g 

43» 
X7SS5 
•4096 

60  70 
4«9  »3 

30  5» 
xa9  17 
353  »« 

«$49 

8046 
3  43 

xo  90 
16632 

4015 

382  09 

54  •9 

X053 
X87  41 
386  16 

51  35 

450  38 

489  61 

4,198  48 

7x6  15 

X.1S5  3t 

56663 

1.074  66 

3660 
X3493 

XX  85 
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Gtj  Record  Bookbmdery 

City  Register 

Pipe  Yard,  P.ivington  street 

Pipe  Yard.  East  Twenty.foarth  street 

Department  of  Highways,  Tool  Shop.  No.  i85  I 

Mulberry  street  ■ t 

Department  of  Highways,  Repair  Shop,  No.  { 

4^7  East  Cighcy-seventh  street f 

Department  of  Htraways,  Repair  Shop,  One  I 

Hundred  and  Twenty>third  street ) 

IHTater  Supply,  Repair   Shop,  No.  72    Elm ) 

street f 

Water  Supply,  Repair  Shop,  No.  2x4  West ) 

Thirty-first  street f 

Water   Supply,    Repair   Shop,    Washington) 

avenue   and  One  Hundred  and  Sixty-  > 

sixth  street I 

Water  Supply,  Chief  Engineer,  High  Bridge. . 

Water  Supply,  Keeper's  House.  High  Bridge. 

Water  Suroiy.  Repair  Shop,  Third  avenue, ) 
One  Hundred  and  E^hty-eighth  andS 
One  Hundred  and  Eighty-ninth  stre-ts.  1 

High- water  Service  Engine-house,  West  I 
Ninety -eighth  street ) 

H%h-water  Service  Engine-house,  High) 
Bridge ) 

HJjgh-water  Service  Pumping  Station,  Onei 
Hundred  and  Seventy-ninth  street  andS 
Tenth  avenue ) 

Sbip  Caoal,  Engine-bouse,  Kingsbridge 

Sooth  Gate  house.  Central  Park 

Gate-bouse,  Convent  avenue 

Central  Bridge 

Ifadison  Avenue  Bridge.  

Brkise  Tender's  House,  Macomb's  Dam) 
Bridge. | 

Corporation  Yard,  West  Fifty-sixth  street. . . . 

Health  Department,  Sixth  avenue  and  Fifty- ) 
fifth  street I 

Bureau  of  Meter  Tests,  East  Ninth  street. 

Volunteer  Firemen's  Association,  No.  220) 
East  Fifty-ninth  street ) 

Clock  Tower.  Third  District  Court-house 

Department  of  Buildings,  Fourth  avenue) 
and  Eighteenth  street | 

Branch  Department  of  Buildings,  No.  2775 ) 
Third  avenue •••  f 

Municipal  Building,  Crotona  Park 

City  Paymaster 

Volunteer  Seventy-third  Regiment,  No.  128  I 
West  Seventeenth  street f 

P1u>tometric  Stations 

Seventh  Regiment  Armory,  gas 

Seventh  Regiment  Armory,  electric 

Ninth  Regiment  Armoty,  gas 


First 

QUAKIBR 

Ending 
March  31. 

Sbcond 

Ending 
June  30. 

Third 

QUARTBR 

Ending 

SfiPTBMBBR 

30- 

Fourth 

Quarter 

Ending 

Drcbmbbr 

31- 

Total. 

<4  43 

I«  93 

$1   39 

|3  95 

|to  60 

x63  88 

87  79 

4^57 

XI 5  63 

434  87 

3  34 

2  04 

55 

278 

8  6x 

xa  96 

10  36 

II   iO 

1887 

53  39 

4  90 

48X 

462 

4  73 

19  05 

2Z  x8 

1/  xa 

16  46 

27  19 

81  95 

851 

6  19 

5  01 

897 

28  68 

38  02 

33  03 

85  35 

3664 

133  04 

33  34 

3053 

18  88 

30  S3 

"5  37 

xt  84 

XI  28 

98X 

15  54 

4847 

296 

I  48 

I  29 

2   22 

7  95 

«5  »5 

"E4 

9  35 

20  53 

66  87 

16  00 

X3   48 

804 

>3  50 

SO  02 

3*5  14 

317    27 

333  74 

381  10 

«>357  35 

87  50 

84  oo 

«04  53 

118  95 

394  99 

459  45 

412  94 

422  72 

524  67 

1,819  78 

16  93 

»3  '3 

XI  84 

X7  Of 

58  9« 

60  31 

4605 

43  ?o 

45  05 

194  62 

3a  65 

28  49 

34  04 

39  C8 

13486 

30  53 

2404 

35  54 

33  94 

1x4  05 

«3  »3 

9  99 

7  77 

16  24 

47  17 

536 

5  x8 

5  74 

6  84 

33  X2 

XI  09 

'5  45 

824 

23  54 

55  33 

500  43 

3c8  66 

204  70 

233  23 

1,252  07 

9t  86 

6  II 

97  97 

37  73 

23  68 

23  96 

40  42 

X25  79 

129  50 

xcz  00 

53  09 

58  65 

343  34 

104  90 

8899 

53  73 

X'3  43 

36003 

83 

I  02 

z  20 

X67 

4  73 

269  54 

6835 

199  70 

ao4  98 

743  57 

28 



X  29 

I  57 

31  08 

X369 

10  17 

2646 

8140 

14  5a 

5  9a 

8  12 

12  OS 

4058 

38904 

185  18 

221  82 

439  93 

J.335  97 

2,852  00 

1,050  07 

398  75 

3,9»6  54 

7.3X7  36 

646  59 

562  96  1 

248  o3 

604  39 

3,062  02 

6o 


N  inth  Regiment  Armory,  electric 

Twenty-second  Regiment  Armory,  gas 

Twenty-second  Regiment  Armory,  electric... 

Eighth  Regiment  Armory,  gas 

Twelfth  Regiment  Armory,  gas 

Sixty  ninth  Regiment  Armory,  gas 

Serenty- first  Regiment  Armory  gas 

First  Battery  Armory,  gas. 

Squadron  "  A "  Armory,  gas 

Armory  Ship  "  New  Hampshire,"  electric 

City  Hall,  electric 

Appellate  Division,  Supreme  Court,  electric. 

City  R^istry,  electric 

City  Paymaster,  electric 

Public  Comfort  Station,  electric 

Receiver  of  Taxes,  electric 

Sheriff,  electric 

Department  of  Taxes,  electric 

Law  Department,  electric 

Municipal  Building,  Crotona  Park,  electric . . 

Branch  Municipal  Building,  Williamsbridge,  i 
electric I 

Public  Bath.  East  Twenty-fourth  street,) 
electric ( 

Public  Bath,  the  Battery 

Pub  ic  Bath,  Duane  street.  North  river 

Public  Bath,  Market  street.  East  river 

Public  Bath.  Corlears  street,  East  river 

Public  Bath,  Third  street.  East  river 

Public  Bath,  Twentieth  street.  East  river 

Public  Bath,  Twentieth  street.  North  river.... 

Public  Bath,  Fifty-first  street.  East  river 

Public  Bath,  Fifty-first  street.  North  river  — 

Public  Bath,  Ninety-first  street,  East  river 

Public  Bath.  One  Hundred  and  Twelfth  { 
street,  East  river ( 

PubUc  Bath,  One  Hundred  and  Twenty-  ( 
ninth  street,  East  river f 

Pay-roll,  Lighters'  Public  Market,  etc 

Gas  examinations 

Rent<«,  photometric  stations 


First 

Quarter 

Ending 

March  31. 

Second 

QUARIBR 

Ending 
June  30. 

Third 

Quarter 

Ending 

Sbftbmbsr 

30- 

Fourth 
Quarter 

Ending 
Dbcbmbbr 

3«- 

TOTA 

li,6S7  35 

««.a5»  59 

1x85  x6 

$t.6o2  75 

«4.< 

«»aT3  44 

717  60 

3«o  45 

x.»54  49 

3»^ 

187  70 

909  48 

7890 

714  X4 

< 

76a  30 

S»9  97 

95869 

796  61 

«»: 

893  54 

841  19 

43a  5a 

x,204  71 

3.- 

153  63 

131  36 

xoo  64 

18776 

1 

I. 195  10 

59898 

«89  34 

99389 

3/ 

X87  09 

114  39 

7048 

«5«  33 

* 

'.»37  45 

41838 

7788 

953  87 

».! 

39808 

a47  97 

347  65 

S 

4786a 

967  66 

•S3  44 

49"  58 

X. 

1,033  66 

671  94 

98548 

1,052  59 

3.< 

237  87 

a3a  35 

989  70 

948  67 

i,c 

328  51 

305  34 

3«5  57 

3x0  A7 

i$' 

X16  80 

xoo  97 

97  63 

1C993 

i 

884 

M  36 

V  97 

I4    X9 

54  05 

91  59 

466 

58  90 

1 

19  76 

9  99 

98    IX 

J9  36 

35388 

140  44 

146  40 

4c8  84 

i,< 

5x4  08 

132  00 

55  a^-* 

174  <o 

f 

758 

9  80 

x8 

46 

83 
65 
37 
99 
56 
»  39 

3  54 
95  90 
1840 
t6  18 

8  05 
X7  02 
x6  65 
»5  53 
17  96 
x8  04 
39  »o 
15  07 

90  6f 

X4  24 

5  52 

940  00 

9x4  84 

19500 

>95  00 

£ 

3*4  00 

3»4  00 

324  00 

315  00 

i,a 

940  00 

240  00 

240  00 

240  oo 

9 

6i 


utae^s   

lass  street  signs 

u&er  axmory  globes 

cttered  fire-alarm  box  doors 

licycle  repairs 

etepairing  old  sireet  lamps 

Street  lamps 

Tin  foil    

Miner's  lamp  globes 

'L.amp  irons 

Psint  supplies 

Lettering  Boulevard  globes 

Postage  

Xrsveli  ng  expenses 

Incidental  repairs  Armory  lamps 

Boulevard  globes 

Viaduct  lamps 

Flre*alann  lamps 

Orecn  globes  for  Police  Statiois 

Ornamental  standards 

I>rawing  materials 

Ughtiag  gas  lamps,  Manhattan 

Lighting  gas  lamps,  The  Bronx 

Pitting  up  new  lamps,  Manhattan 

Fitting  up  new  lamps.  The  Bronx. 

Repairing,  etc.,  lamps,  Manhattan 

Repairing,  etc,  lamps,  The  Bronx 

Lighting  naphtha  lamps,  Manhattan 

Lighting  naphtha  bmps,  The  Bronx 

Lighting  Welsbach  naphtha  lamps,  Manhattan 
Lighting  Welsbach  naphtha  lamps.  The  Bronx 

Lighting  electric  lamps,  Manhattan 

Lighting  electric  lamps.  The  Bronx 

Total 


I 


First 

Quarter 

Ending 

March  31. 


♦sas  00 

833  ao 

7  50 

105  00 

15  00 


90,486  48 

35,880  54 

16  00 

40  CO 

1.593  00 
664  00 

'.534  50 
7. 143  53 
3.367  50 

101,551  14 
60,823  67 


1385.863  03 


Sbcono 

OUARTBR 

Ending 
Junk  30. 


153a  00 
105  00 


6a  50 

335  50 
6  48 
30  00 
119  50 
6  83 
35  00 
12  30 

'    875 


89.859  44 

35.756  71 

380  00 

1,064  <30 

1,0x9  <>^ 

840  03 

1,569  a3 

7.»55  28 

3.367  50 

aa  68 

103.319  69 

6a,T43  78 


Third 

QL'ARTKR 

Ending 

SsprSMBBK 

30. 


|3ai,86o  8x 


126  00 
62  50 


385  50 
54  00 
78  75 


89.944  53 

34.975  04 

160  00 

792  00 

779  00 

1,610  00 

843  04 

7.355  68 

4.415  39 

15  00 

105,114  07 

63.788  4a 


<3«>.39«  57 


Fourth 

Quarter 

Ending 

December 

TOTAI. 

3». 

ii9o  00 

11,962  CO 

315  00 

779  ao 

7  50 

167  50 

12  50 

27  50 

62  50 



325  50 

6  00 

12  48 

^0  00 

IIQ    50 

6  83 

35  00 

14  05 

a6  35 

37  35 

37  35 

875 

537  50 

933  00 

54  00 

78  75 

82  50 

8a  50 

360  00 

360  00 

76a 

7  62 

89,829  27 

360,119  7a 

33.9"  08 

MO,  594  37 

404  00 

860  00 

128  00 

2.024  00 

2,229  00 

5,6ao  CO 

«.939  50 

5.053  50 

a68  17 

4.«M  99 

7,766  30 

29,420  79 

5.505  84 

16,656  23 

IS  00 

52  68 

105,422  77 

415.407  67 

64,870  40 

251,626  27 

I335.627  03 

11.303,745  44 

62 
RECAPITULATION  FOR  YEAR  I9OO. 

Gas  examinations. $19287  00 

Rents,  photometric  statiotis 960  OD 

Cartages 1,962  00 

Pay-roll,  Lighters  of  Public  Markets,  etc 844  84 

Postage  and  traveling  expenses 63  70 

Gas  to  public  offices 21,62416 

Incandescent  lighting,  public  offices 9t469  80 

Gas  to  Armories I9t264.  46 

Electric  lighting.  Armories 13.601  13 

Supplies,  etc.,  public  lamps 3»o88  13 

Lighting  gas  lamps,  Manhattan 360, 1 19  72 

Lighting  gas  lamps,  The  Bronx 140,524  37 

Lighting  naphtha  lamps,  Manhattan 4*214  99 

Lighting  naphtha  lamps,  The  Bronx 29,420  79 

Lighting  Welsbach  naphtha  lamps,  Manhattan 161656  23 

Lighting  Welsbach  naphtha  lamps.  The  Bronx 52  68 

Lighting  electric  lamps,  Manhattan    415,407  67 

Lighting  electric  lamps.  The  Bronx 251,626  27 

Fitting  up,  etc.,  new  gas  lamps,  Manhattan 860  00 

Fitting  up,  etc.,  new  gas  lamps.  The  Bronx 2,024  00 

Repairing,  etc.,  lamps,  Manhattan 5>620  oo 

Repairing,  etc  ,  lamps,  The  Bronx 5»o53  5^ 

$i»303»745  44 


Exhibit  "B.** 
Summary  of  the  appropriation  for  •*  Lamps  and  Lighting  **  for  1900,  showing  the  amounts  on 
vouchers  drawn  during  each  of  the  four  quarters  of  the   year,  with  the  balance  standing  to  the 
credit  of  the  appropriation  : 

Amount  of  appropriation  "  Lamps  and  Lighting,"  1900 $1,310,000  00 

Amount  of  vouchers  drawn  first  quarter $325,863  03 

Amount  of  vouchers  drawn  second  quarter 321,860  81 

Amount  of  vouchers  drawn  third  quarter 320,394  57 

Amount  of  vouchers  drawn  fourth  quarter 33Si627  03 

Total  amount  vouchers  drawn  during  year i»303*745  44 

Balance $6,254  56 

Less  amount  transferred  to  **  Supplies,  etc.*' 4>ooo  00 

Balance  available $2,254  56 

Outstanding  liabilities 1,891  90 

Balance $362  66 


63 

ESchibit  **C.** 
Summary  of  the  Lamp  Account,  showing  the  number  of  new  lamps  lighted,   old  lamps 
elighted  and  lamps  discontinued  by  each  gas  and  electric  light  company,  during  the  quarter 
Ending  December  31,  igoo. 


Gas  Lamps. 
Boreug^h  0/  Manhattan, 
Consolidated  Gas  Company,  Branch  z — 

Number  of  lamps  lighted  September  30,  1900 , 

Nnmber  of  new  lamps  lighted  during  the  quarter 

Number  of  old  lamps  relighted  during  the  quarter 

Number  of  old  lamps  transferred  from  New  Amsterdam  Gas  Company. 

Less  lamps  discontinued  during  the  quarter 

Less  gas  lamps  discontinued  on  account  of  electric  lights 


Number  of  lamps  lighted  December  31, 1900.. 


Consolidated  Gas  Company,  Branch  2 — 

Nnmber  of  lamps  lighted  September  30, 1900 

Number  of  old  lamps  transferred  during  the  quarter,  from  Standard  Gas>  ) 
light  Company f 

Number  of  old  lamps  transferred  during  the  quarter,  from  New  Amsterdam  ( 
<>as  Company \ 


\  lamps  discontinued  on  account  of  elect xic  lights. 
Nnmber  of  lamps  lighted  December  31,  1900 


Consolidated  Gas  Company,  Branch  3 — 

Number  of  lamps  lighted  September  30, 1900 

Nnmber  of  new  lamps  lighted  during  the  quarter , 

Number  of  old  lamps  relighted  during  the  quarter , 

Number  of  old  lamps  transferred  from  Standard  Gas-hght  Company. 


Less  lamps  discontinued  during  the  quarter. . . 
Number  of  lamps  lighted  December  31,  190c.. 


Consolidated  Gas  Company,  Branch  4 — 

Number  of  lamps  lighted  September  30,  1903 

Number  of  new  lamps  lighted  during  the  quarter , 

Nnmber  of  old  lamps  relighted  during  the  quarter 

Number  of  old  lamps  transferred  from  New  Amsterdam  Gas  Company. 


Less  lamps  discontinued  during  the  quarter . . . 
Nnmber  of  lamps  lighted  December  31,  1900  . 


1,712 
5 

6 

31 


953 


998 

4 


3.«84 
4 
3 


963 

5 


3.301 

2* 


958 


64 


Consolidated  Gas  Company,  Branch  6— 

Number  of  bmps  lighted  September  30,  1900 

Number  of  new  lamps  lighted  during  the  quarter 

Number  of  old  lamps  relighted  during  the  quarter 

Less  lamps  discontinued  during  the  quarter 

Number  of  lamps  lighted  December  31,  1900 

Total  number  of  lamps  lighted  by  Consolidated  Gas  Company,  I 
December  31,  1900 f 

New  Amsterdam  Gas  Company- 
Number  of  lamps  lighted  September  30,  1900 

Number  of  old  lamps  relighted  during  the  quarter 

Less  lamps  discontinued  during  the  quarter 

Less  gas  lamps  discontinued  on  account  of  electric  lights 

Less  gas  lamps  transferred  to  Consolidated  Gas  Company 

Number  of  lamps  lighted  December  31,  1900 

Standard  Gas-lijiht  Company,  Madison  Square  Branch — 

Number  of  lamps  lighted  September  30, 1900 

Number  of  new  lamps  lighted  during  the  quarter 

Number  of  old  lamps  relighted  during  the  quarter 

Less  lamps  discontinued  during  the  quarter 

Less  lamps  transferred  to  Consolidated  Gas  Company 

Number  ol  lamps  lighted  December  31,  1900 

Standard  Gaslight  Company,  Harlem  Branch- 
Number  of  lamps  lighted  September  30, 1900 

Number  of  lamps  lighted  December  31,  1900 

Total  number  of  lamps  lighted  by  Standard  Gas-light  Company, ) 
December  31, 1900 ) 

Borough  0/  The  Bronx. 
Central  Union  Gas  Company— 

N'jmber  of  lamps  lighted  September  30,  t90o  

Number  of  new  lamps  lighted  during  the  quarter 

Number  of  old  lamps  relighted  during  the  quarter 

Less  lemps  discontinued  during  the  quarter 

Number  of  lamps  lighted  December  31,  1900 


6.740 
»3 


6,775 
"3 


6,66a 
13^ 


3»«40 


3 
49 


62 


577 


580 


i,az4 


1.78 


2,856 
6 
5 


1^67 

4 


x.8f 


65 


Northern  Union  Gas  Company— 

^f}ml>er  of  lamps  lighted  September  30,  1000  ......•....•••• •....•••• 

3,895 

Number  of  new  tamos  liizhted  durinsr  the  Quarter 

7 

Number  of  old  lamps  relighted  during  the  quarter 

18 

2,920 

... 

16 

Number  of  lumps  lighted  December  31    1900 

3,904 

Yookers  Gas-light  Company— 

ICuniber  of  lAmos  li2hted  SeotemLer  30  laoo         . 

360 
3 

363 
16 

Less  lamps  discontinued  duving  the  quurtcr ••••• 

Numbtr  of  lamps  lighted  Dec  mber  31    laoo ••• 



347 

Total  number  of  gas  lamps  lighted  December  31,  1900 

23.625 

Naphtha  Lamps. 

Borough  0/  Manhattan. 

New  York  and  New  Jersey  Globe  Gas-light  Comp.iny,  Limited — 

Number  of  lamps  lighted  September  3c,  19C0,  Highbridgc  Park 

'4 

14 

Number  of  nciv  lamps  lighted  in  qu2U'ter   River^^ide  Park 

21 

Number  of  new  lamps  lighted  in  quarter   Morningsidu  Park ..... 

7 

Number  of  new  iamp^  lighted  in  quarter,  Central  Park 

3 

=7 

Number  of  new  lamps  lighted  in  quarter,  St    Nicholas  Terrace 

S8 

_ 

72 

Borough  of  The  Bronx. 

New  York  and  New  Jersey  Globe  Gas- light  Company,  Limited  — 

Number  of  lamps  lighted  September  30,  1900,  Woodlawn  Heights 

51 

Number  of  l.-xmps  lighted  September  30,  1900,  Wakefield 

130 

309 
»S4 

Number  of  lamps  lighted  September  30,  1900,  Bronx  and  Pelham  parkway 

139 
18 

Number  of  lamps  lighted  September  30   jooo  Cedar  Park • 

Number  of  lamps  lighted  September  30,  1900,  Cbremont  Park 

50 

94 
34 
67 

Number  of  lamps  lighted  September  30,  1900,  Gun  Hill  road 

Number  of  lamps  lighted  September  30,  1900,  Mosholu  parkway 

Number  of  lamos  lizhted  Sentember  70  looo  Mosholu  avenue. .••...• •. 

7a 
59 

Number  of  lamps  lighted  September  30,  1900,  St.  Mary's  Park 

66 


New  York  and  New  Jersey  Globe  Gas  light  Company,  Limited — 

Number  of  lamps  lighted  September  30,  1900,  Van  Cortlandt  Park 

Number  of  lamps  lighted  September  30,  1900,  Washington  Bridge  Park.. 


Number  of  new  lamps  lighted  in  quarter,  Eastchester 

Number  of  new  lamps  lighted  in  quarter,  Twenty-fourth  Ward. 


Less  lamps  discontinued  in  quarter,  Williamsbridge 

Number  of  lamps  lighted  December  31,  1900,  The  Bronx. 


Wrl^bach-Naphtha  Lamps. 
Welsbach  Street  Lighting  Company  of  America — 

Number  of  lamps  lighted  September  30, 1900,  Central  Park. . . . . 
Number  of  lamps  lighted  September  30,  1900,  Riverside  drive. 


Number  of  lamps  lii^hted  September  30, 1900,  West  One  Hundred  and  Twenty- 
second  street 

Number  of  lamps  lighted  September  30,  1900,  Wakefield 

Number  of  lamps  lighted  September  30,  1900,  Morningside  avenue 

Number  of  lamps  lighted  September  30,  1900,  Morningside  Park 


Number  of  new  hmps  lighted  in  quarter 

Total  number  of  lamps  lighted  December  31,  1900. 


Electric  Lamps. 
Borough  0/  Manhattan, 
Brush  Electric  Illuminating  Company — 

Number  of  lamps  lighted  September  ^o,  1900 

Number  of  lamps  lighted  December  31,  1900 

Edison  Electric  Illuminating  Company — 

Number  of  lamps  lighted  September  30,  1900 

Number  of  new  lamps  lighted  during  the  quarter. . 

Less  lamps  discontinued  during  the  quarter 

Number  of  lamps  lighted  December  31,  1900  .... 

Harlem  Lighting  Company-- 

Number  of  lamps  lighted  September  30,  1900 

Number  of  lamps  lighted  December  31,  1900 

Manhattan  Electric  light  Company- 
Number  of  lamps  lighted  September  30,  19D0 

Number  of  lamps  lighted  December  31,  1900 , 


554 


896 


460 
16 


7«x 


X.377 


73     ! 


X.450 

3 

't447 


I^ 


730 


47< 


74« 


I       M 


47$ 


7S« 


67 


iorris  Electric-light  Company— 

\iicr  of  lamps  lighted  September  30, 1900 

il>er  oi  incandescent  lamps  lighted  September  30,  T900  . 

iftber  of  incandescent  lamps  lighted  during  the  quarter . 


%  l&mps  discontinued  duxing  the  quarter. , 
nber  of  lamps  lighted  December  31,  1900. , 


Total  number  of  electric  lamps.  Borough  of  Manhattan,  December  31, 1900 

Borough  of  The  Bronx, 

River  Electric  Light  and  Power  Company— 

imber  of  lamps  lighted  September  30,  1900 

imber  of  incandescent  lamps  lighted  September  30, 1900 

ixxnber  of  new  arc  lamps  lighted  during  the  quarter 

unaber  of  lamps  lighted  December  31.  1900 

:  Gas  and  Electric  Company— 

umber  of  lamps  lighted  September  30,  1900. 

umber  of  new  lamps  lighted  during  the  quarter 

umber  of  lamps  lighted  December  31, 1900 

m  Electric  Light  and  Power  Company — 

[umber  of  lamps  lighted  September  30,  1900 ,,.. 

lumber  of  lamps  lighted  December  31,  1900 , 

lumber  of  lamps  lighted  in  Borough  of  The  Bronx 

Total  number  oi  electric  lamps  lighted  December  31,  1900,  in  the 
boroughs  of  Manhattan  and  The  Bronx 

RECAPITULATION. 

yet  of  gas  lamps  lighted  September  30,  1900 

ycx  of  naphtha  lamps  lighted  September  30,  1900 

>er  of  electric  lamps  lighted  September  30.  1900 

>er  of  Welsbach  naphtha  la!Rps  lighted  September  30,  X9x>. 

)er  of  new  gas  lamps  lighted  during  the  quaner 

>er  of  new  naphtha  lamps  lighted  during  the  quarter 


6^3 
4a 


98a 
354 


5P9 
16 


86 


665 


667 


666 


a.850 


J. 336 


'.337 


iiB 


615 


86 
2,038 
4,888 


a3.729 

'.39» 

4.85s 

730 


30.705 


44 
131 


68 


Number  of  new  electric  lamps  lighted  during  the  quarter 

Number  of  new  Wclsbach  naphtha  lamps  lig  ted  during  quarter. 

Number  of  old  gas  laaps  relighted  during  the  quarter 

Less  electric  lamps  discontinued  during  the  quarter 

Less  gas  lamps  discontinued  during  the  quarter 

Less  naphtha  lamps  discontinued  during  the  quarter 

Less  gas  lamps  discontinued  on  account  of  electric  lights 

Total  number  of  lamps  lighted  December  31,  1900  . . 


35 


1 

1 
1             57 

2     1 

19a     1 

3 ! 

'3 1 

i 

1 

••••••      1 

Summary  of  the  Lamp  Account,  showing  the  number  of  new  lamps  lighted,  old  lam 
relighted  and  lamps  discontinued  by  each  gas  and  electric  light  company,  during  the  yt 
ending  December  31,  1900  : 


Borou^  0/  Manhattan. 
Gas  Lamps. 
Consolidated  Gas  Company,  Branch  1 — 

Number  of  lamps  lighted  December  31,  1899 '. ...   

Number  of  new  lamps  lighted  during  th*  year 

Number  of  old  lamps  relighted  during  the  year 

Number  of  old  lamps  transferred  from  New  Amsterdam  Gas  Company 

Less  lamps  discontinued  during  the  year 

Less  gas  lamps  discontinued  on  account  of  electric  lights 

Number  of  lamps  lighted  December  31,  1900 

Consolidated  Gas  Company,  Branch  2 — 

Number  of  lamps  lighted  December  31,  1899 

Number  of  old   lamps   transferred  during  the  year  from   New  Amsterdam  { 
Gas  Company ) 

Number  of  old  lamps  relighted  during  the  year 

Number  of  old  lamps  transferred  from  Standard  Gas  Light  Company 

Less  lamps  discontinued  during  the  year 

Less  lamps  discontinued  on  account  of  electric  lights 

Number  of  lamps  lighted  December  31,  1900 

Consolidated  Gas  Company,  Branch  3 — 

Number  of  lamps  lighted  December  3 r,  1899 

Number  of  new  lamps  lighted  during  the  year 

Number  of  old  lamps  relighted  during  the  year 

Number  of  old  lamps  transferred  from  Standard  Gas  Light  Company 


».999 
9 
«5 

3« 


»9 
293 


>|003 


3 
60 


z,o8o 

4 
3 
5 


313 


63 


1,092     j 


69 


oosolidated  Gas  Company,  Branch  3— 

Less  lamps  discontinued  during  the  year 

Less  gas  lamps  discontinued  on  account  of  '^lectric  lights. 


Number  of  lamps  lighted  December  31, 7900. 


^nsolidated  Gas  Company,  Branch  4 — 

Ntunber  of  lamps  lighted  December  31,  1899 

Number  of  new  lamps  lighted  during  the  year 

Number  of  old  lamps  relighted  during  the  year 

Number  of  old  lamps  transferred  from  New  Amsterdam  Gas  Company. 

Less  lamps  discontinued  during  the  year 

Less  lamps  discontinued  on  account  of  electric  lights 


Number  of  lamps  lighted  December  31.  1900. 


Consolidated  Gas  Company,  Branch  6~ 

Number  of  lamps  lighted  December  jr,  1899 

Number  of  new  lamps  lighted  during  the  year 

Number  of  old  lamps  relighted  during  the  year. ...... 

Less  lamps  discontinued  during  the  year 

Less  lamps  discontinued  on  account  of  electric  lights. 


Number  of  lamps  lighted  December  31,  1900 

Total  number  of  lamps  lighted  by  Consolidated  Gas  Company. 


few  Amsterdam  Gas  Company — 

Number  of  lamps  lighted  December  31,  1899 

Number  of  old  lamps  relighted  during  the  year 

Less  lamps  discontinued  during  the  year 

Less  gas  lamps  discontinued  on  account  of  electric  lights.. . 
Less  gas  lamps  transferred  to  Conso'idated  Gas  Company. , 


Number  of  Umps  lighted  December  31,  1900. . 


Standard  Gas-light  Company,  Madison  Square  Branch — 

Nua>ber  of  bmps  lighted  December  31,  1899 

Number  of  new  lamps  lighted  during  the  year 

Number  of  old  lamps  relighted  during  the  year 

Less  lamps  discontinued  during  the  year 

Less  lamps  di continued  on  account  of  electric  lights. . 
I>ess  lamps  transferred  to  Consolidated  Gas  Company. 

Number  of  lamps  lighted  Dec:mber  31,  1900 


7  : 
78  I 


3.388 


«9     I 


60 
90 


a8o    j 

I 
49     ! 

i- 


648 


74 

7 


85     I 


1,007 


3.427 


3.277 


^93'     1 

64     1 

59 

297     1 

7.054 

95     1 



1 

392 

3.420 


34' 


655 


83 


6,66a 
13,646 


3.079 


70 


Standard  Gas-light  Company,  Harlem  Branch — 

Number  of  lamps  lighted  December  31,  1899 

Less  lamps  discontinued  during  the  year 

Less  lamps  discontinued  on  account  of  electric  lights 

Number  of  lamps  lighted  December  31,  1900 

Total  number  of  lamps  lighted  by  Standard  Gas  Light  Company 

Central  Union  Gas  Company — 

Number  of  lamps  lighted  December  31,  1899 

Number  of  new  lamps  lighted  during  the  year 

Number  of  old  lamps  relighted  during  the  year 

Less  lamps  discontinued  during  the  year 

Less  gas  lamps  discontinued  on  account  of  electric  lights 

Number  of  lamps  lighted  December  31, 1900 

Northern'Union  Gas  Company — 

Number  of  lamps  lighted  December  31,  1899 

Number  of  new  lamps  lighted  during  the  year 

Number  of  old  lamps  relighted  during  (he  year 

Less  lamps  discontinued  during  the  year 

Less  Umps  discsntinued  on  account  of  electric  lights 

Number  of  lamps  lighted  December  31,  19C0 , 

Yonkers  Gas-light  Company- 
Number  of  lamps  lighted  December  31, 1899 

Number  of  new  lamps  lighted  during  the  year 

Number  of  old  lamps  relighted  during  the  year 

Less  lamps  discontinued  during  the  year 

Less  lamps  discontinued  on  account  of  electric  lights , 

Number  of  lamps  lighted  December  31,  1900 , 

Total  number  of  g.is  lamps  lighted  December  31,  1900  ... 

Naphtha  Lamps. 

Manhattan. 
New  York  and  New  Jersey  Globe  Gas  -hght  Company  (Limited)— 

Number  of  lamps  lighted  December  3r,  1899,  Central  Park 

Number  of  lamps  lighted  Deceiiber  31,  1899,  Riverside  drive.... 


z,8i7 

_x6     j 


«5 
53 


».934 
tra 

33 


X74 


I,t69 


48 


«.93i 


3.x»9 


ars 


1.7I 


1^ 


I       2,90 


74.  j 

! 

3     . 

i 

»     1 

746      1 

. 

50         1 

1 

349     j 

399 

i 

; 

34 

i 

ai.dj 

I2Z 

xja 


71 


New  Y<xk  and  New  Jersey  Globe  Gas-light  Company  (Limited) — 

Number  of  lamps  lighted  December  31, 1899.  Morningside  avenue,  West. 

Number  of  lamps  li|^ted  December  31,  1899.  Momingside  Park 

Number  of  new  lamps  lighted  in  year.  Central  Park 

Number  of  new  lamps  lighted  m  year,  High  Bridge  Park , 

Number  of  new  lamps  lighted  in  year,  Morningside  Park 

Number  of  new  lamps  lighted  in  year.  Riverside  Park 

Number  of  new  lamps  lighted  in  year,  St.  Nicholas  terrace 


Less  lamps  discontinued  in  year,  Central  Park 

Less  lamps  discontinued  in  year,  Riverside  drive 

Less  lamps  discontinued  in  year,  Morningside  avenue.  West. 
Less  lamps  discontinued  in  year,  Morningside  Park 


3 
7 


«79 


291 

132 

15 


Number  ot  I«mps  lighted  December  31, 1900,  in  Manhattan  , 


351 


979 


72 


Borough  of  Tkt  Bronx. 
New  York  and  New  Jersey  Globe  Gas-light  Company  (Limited)— 

Number  of  lamps  lighted  December  31.  1899,  Woodlawn  Heights 

Number  ot  lamps  lighted  December  31,  2899,  Wakefield 

Number  of  lamps  lighted  December  31, 1899,  Eastchester 

Number  of  lamps  lighted  December  3?,  1899.  Williams  bridge 

Number  of  lamps  lighted  December  32,  1899,  Bronx  and  Pelham  parkway.. 

Number  of  lamps  lighted  December  32,  1899,  Bronx  Park 

Number  of  lamps  lighted  December  32,  2899.  Cedar  Park ^ 

Number  of  lamps  lighted  December  31 ,  2899,  Claremont  Park 

Number  of  lamps  lighted  December  31,  2899,  Crotona  Park 

Number  of  lam^/S  lighted  December  32,  2899,  Gun  Hill  road 

Number  of  lamps  lighted  December  32,  2899,  Mosholu  parkway 

Number  of  lamps  lighted  December  32.  2899,  Mosholu  avenue 

Number  of  lamps  lighted  December  32,  2899.  St.  Mary's  Park *. 

Number  ot  lamps  lighted  December  3T,  2899,  Van  Cortlandt  Park 

Number  of  lamps  lighted,  December  32,  28;9,  Washington  Bridge  Park. . . 

Number  of  new  lamps  lighted  in  year,  Woodlawn  Heights 

Number  of  new  lamps  lighted  in  year,  Wakefield 

Number  of  2iew  lamps  lighted  in  year.  Eastchester 

Number  of  new  lamps  lighted  in  year,  Williamsbridge 

Number  of  new  lamps  lighted  in  year,  Bronx  and  Pelham  parkway 

Number  of  new  lamps  lighted  in  year.  Aqueduct  avenue,  etc 


33 
249 
88 
964 
»S9 
239 
28 
50 
94 
34 
67 
72 
59 
62 
»4 
28 
20 
67 
75 
5 
33 


•.304 


908 


72 


New  York  and  New  Jersey  Globe  Gas-light  Company  (Limited)— 

Less  lamps  discontinued  in  year,  Wakefield 

Less  lamps  discontinued  in  year,  Bronx  and  Pelham  parkway 

Less  lamps  discontinued  in  year,  Williamsbridge 

Number  of  lamps  lighted  December  31,  1900,  Borough  of  The  Bronx 
Total  number  of  lamps  lighted  December  31,  1900 

Welsbach  Naphtha  Lamps. 
Borough  of  Manhattan. 
Welsbach  Street  Lighting  Company  of  America — 

Number  of  lamps  lighted  December  3T,  1899 

Number  of  new  lamps  lighted  in  year 

Number  of  lamps  lighted  December  31,  1900 

Electric  Lamps. 
Borough  0/  Manhattan, 
Brush  Electric  Illuminating  Company — 

Number  of  lamps  lighted  December  31,  1899 

Number  of  new  lamps  lighted  during  the  year 

Number  of  lamps  lighted  December  32, 1900 

Edison  Electric  Illuminating  Company — 

Number  of  lamps  lighted  December  31,  1899 

Number  ot  new  lamps  lighted  during  the  year 

Less  lamps  discontinued  during  the  year 

Number  of  lamps  lighted  December  31,  1900 

Harlem  Lighting  Company — 

Number  of  lamps  lighted  December  31,  1899 

Number  of  new  lamps  lighted  during  the  year 

Number  of  lamps  lighted  December  31, 1900 

Manhattan  Electric-light  Company — 

Number  of  lamps  lighted  December  31,  1899 

Number  of  lamps  lighted  December  31, 1900.. 

Mount  Morris  Eleciric-light  Company — 

Number  of  lamps  lighted  December  31,  1899 

Number  of  incandescent  lamps  lighted  December  31,  1899 

Number  of  new  arc  lamps  lighted  during  the  year 

IT 


449 
99a 


879 

«7 


444 

33 


85 
7 


624 
48 


65 


896 


896 


477 


93 


7" 


73 


Mount  Morris  £lectric-light  Company— 

Number  o(  old  lamps  relighted  during  the  year 

Number  of  new  incandescent  lamps  lighted  during  the  year 

Less  lamps  discontinued  during  ths  year 

Number  of  lan.ps  lighted  December  31,  1900 

Borough  0/  The  Bronx. 
North  River  Electric  Light  and  Power  Company — 

Number  of  lamps  lighted  December  31,  1899 

Number  of  new  arc  lamps  lighted  during  the  year 

Number  of  new  incandescent  lamps  lamps  lighted  during  the  year 

Number  of  lamps  lighted  December  31,  1899 

Bronx  Gas  and  Electric  Company — 

Number  of  lamps  lighted  December  31,  1899 

NumSer  of  new  lamps  lighted  during  the  year 

Number  of  lamps  lighted  December  31,  1899 

Pelham  Elect:  ic  Light  and  Power  Company- 
Number  of  lamps  lighted  December  31,  1899 

Number  of  bmps  lighted  December  31,  1900 

Eastchester  Electric  Company — 

Number  of  arc  lamps  lighted  December  31 ,  1899 

Number  of  incandescent  lamps  lighted  December  31,  1899 

Less  lamps  discontinued  during  the  quarter 

Number  of  lamps  lighted  December  31,  1900 

Total  number  of  electric  lamps  lighted  December  31, 1900 

RECAPITULATION. 

Number  of  gas  lamps  lighted  December  3r,  1899 

Numler  of  naphtha  lamps  lighted  December  31,  1899 

Number  of  electric  lamps  lighted  December  31,  1899 

Number  of  Welsbach  naphtha  lamps  lighted  December  31,  1879 

Number  of  new  gas  lamps  lighted  during  the  year 

Number  of  new  naphtha  lamps  lighted  during  the  year 

Number  of  new  electric  lamps  lighted  during  the  year 

Number  of  new  Welsbach  naphtha  lamps  lighted  during  the  year 


a 

a 

5 

980 

3 

354 

'.337 

573 
42 

615 

69 
69 

86 

I 
68 

666 


X.337 


615 


86 


25.213 

'.583 

4.503 

449 

3'.748 

34a 

978 

459 

899 

1,371 
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Number  of  old  gas  lamps  relighted  daring  the  year 

Number  of  old  naphtha  lamps  relighted  during  the  year 

Number  of  old  electric  lamps  relighted  during  the  year 

Less  gas  lamps  discontinued  during  the  year 

Less  naphtha  lamps  discontinued  during  the  year 

Less  electric  lamps  discontinued  during  the  year 

Less  gas  lamps  discontinued  on  account  of  electric  lights 

Tctal  numbmr  of  lamps  lighted  December  31, 1900 


639 
344 

1,461 


»74 


2,sao 


30.773 


Recapitulation  of  the  Various   Kinds  of   Lamps  Used  for  Lighting   the   Streets^  Parhs  and 
Public  Places  in  the  Boroughs  of  Manhattan  and  The  Bronx  in  Year  1900. 


Niunber  of  ordinary  gas  lamps  at  f  X3  per  year 

Number  of  ordinary  gas  lamps  at  $13.04^  per  year. . . . 

Number  of  ordinary  gas  lamps  at  IZ7.50  per  year 

Number  oi  ordinary  gas  lamps  at  I34  per  year 

Number  of  ordinary  gas  lamps  at  |a8  per  year 

Number  of  ordinary  gas  lamps  at  $a8  per  year 

Number  of  ordinary  naphtha  lamps  at  $32  per  year..  I 

Number  of  Wel&bach  gas  lamps  at  $39  per  year 

^Number  of  Welsbach  gas  lamps  at  $47  per  year 

Number  of  Webbach  naphtha  lamps  at  $30  per  year.  . . 


New  Amsterdam  Gas  Company. 

Standard  Gas  Lif^ht  Ounpaoy  . .  ^ 

Consolidated  Gas  Company 

Central  Union  Gas  Company 

Northern  Union  Gas  Company 

YonJcers  Gas  Light  CtMnpany 

New  York  and   New   Jersey  Globe   Ga£  > 
Light  Company j 

Consolidated  Gas  Company 

Consolidated  Gas  Company 

Welsbach  Street  Lighting  Company  of  America 


Number  of  open  a'C  electric  lamps  at  40  cents  per  night. ,  Brush  Electric  Illuminating  Company 

N  umber  of  open  arc  electric  lamps  at  40  cents  per  night .  Harlem  Lighting  Company 

Number  of  open  arc  electric  lamps  at  40  cents  per  night.  Manhattan  Electric-light  Company 

Numb?r  of  open  arc  electric  lamps  at  40  cents  per  night. '  Mount  Morris  Electric-light  Company 

Number  of  open  arc  electric  lamps  at  40  cents  per  night. .  Pelham  Electric  Light  and  Power  Company . . 

Number  of  open  arc  electric  lamps  at  45  cents  per  night.'  Brash  EUectric  Illuminating  Company 

I 
Number  of  open  arc  electric  lamps  at  «5  cents  per  night. 

Number  of  open  arc  electric  lamps  at  45  cents  per  night  | 

Number  of  open  arc  electric  lamps  at  $■>  cents  per  night. 

Number  of  open  arc  electric  lamps  at  50  cents  per  night. 


Mount  Morris  Electric-light  Company 

North  River  Electric  Light  and  Power  Com-\ 
pany | 

Harlem  Lighting  Company 

Manhattan  Electric-light  Company 


Number  of  open  arc  electric  lamps  at  50  cents  per  night.!  Edison  Electric  Illuminating  Company.. 


Number  of  open  arc  electric  l..mps  at  $125  per  year. 


Bronx  Gas  and  Electric  Company.  , 


^"'"n^ht*!^.!"'!°.'^.'!.*!"'.^^.''.'^^  1  ^^^^^^'^  ^'^^'"^  Illuminaing  Company.. 


I 


3.079 
1,786 

9.47« 
1.863 

».904 

347 

x.5«9 

3.5*7 

643 

74 « 


»5,28S 


805 
73 
711 

501 
?6 
91 
45 

983 

»9 

10 
806 

61S 
16 


*  These  lamps  have  two  burners  in  each  lamp. 
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Number  oi  inclosed  arc  electric  lamps  at  40  cents  per ) 
night I 

Number  of  inclosed  arc  electric  lamps  at  40  cents  per  I 
night 1 

Number  of  incandescent  electric  lamps  at  $33.50  per  I 
year J 

Number  of  incandescent  electric  lamps  at  $35  per  year  -j 


Edison  Electric  Illuminating  Company 

Mount  Morris  Electric-light  Company 

Mount  Morris  Electric-light  Company 

North  River  Electric  Light  and  Power  Com-  ) 
Pany ) 


'S3 
76 
44 

354 


4.8 


NoTB— All  gas  lamps  contain  burners  consuming  three  feet  of  gas  per  hour  and  are  lighted  4,000  hours  per 
year.  The  prices  include  the  gas,  lighting,  extinguishing,  cleaning,  reglazing,  furnishing  the  cocks,  tubes  and 
burners,  and  painting  lamp-posts  and  lanterns.  Electric  lamps  are  lighted  3,950  hours  per  year.  The  naphtha 
lamps  and  lamp-posts  and  Welsbach  lamps,  burners  and  mantles  are  furnished  by  the  companies  without 
additional  cost. 
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Exhibit 

Statement  giving  the  illuminating  power,  in  candles,  of  the  gases  supplied  to  the  City  by  the 
observations  at  the  Photometrical  Rooms  of  the  Department  of  Public  Buildings,  Lighting  and 


Month  of 


January 

February  

March 

April 

May 

June ^ 

July...". 

August 

September 

October 

November 

December 

Average 

Distance    from  I 
Gas   Works.  J 

Testing  burner.  -J 


East  Rivbr  Gas 
Company. 


Illuminating  Power 
in  Candles. 


27.78 
28.58 
29.3a 
28.30 

28.54 
25.52 

25-74 
24.18 
25.90 
25.06 
24.22 
26.46 


29.38 
30.72 
30.20 


28.84 
29.90 
30.30 


I 


3«-58  I  3059 
29.72  28.98 
28.04  26.77 
26.95 
25.55 
26.63 
26.90 
27.38 
27.55 


27.94 

35-94 
28.42 

28.34 
29.62 
23.44 


26.65      29.03      28.03 


T.39  miles. 

Bray's  Slit   Union 
No.  7. 


Consolidated  Gas 
Company, 
Branch  i. 


Illuminating  Power 
in  Candles. 


2 


23.25 
22.92 
27.38 
25.72 
24  48 
22.20 
19.36 
ao.04 
22.04 
22.32 
23.32 
24.98 


X 


27.24 
26.14 
27.78 
a8.66 
25-56 

26.  T2 
26.08 
25.86 
26.74 

25  88 

26  58 
26.80 


26.00 
25.03 
27.67 
26.58 
25.19 
23-78 
23.07 
23.46 
23.95 
23.66 
25.61 
25.66 


CONSOLIDATBD   GaS 

Company, 
Branch  2. 


Illuminating  Power 
in  Candles. 


s 

2 


2Z.82 
23.84 

22.66 

23.61 
23.26 

23.44 

22.56 

22.33 

20.19 
22.85 

21.  ZO 
21.06 


X 


a4-49 
24.28 
24.66 
27.03 
27.36 
25.02 
25.38 
■4.18 
23.34 
25.08 
23-33 
23.19 


23.7^ 
23.67 
24.04 
25.06 
24.72 
24.09 

23-43 
22.93 
22.06 
23.96 
21.99 
22.04 


Consolidateo  Gas 
Company, 
Branch  3. 


lUuminatine  Power 
in  Candles. 


> 

^ 


24.94 
95.60 
aa.71 
25.81 
26.34 
26.16 
26.08 
24.60 
24.36 
24.60 
23.68 


I  23.05 


28.  Z2 
27.67 

26  88 
28.72 
28.26 
27-50 
2954 
25  86 
25.70 
26.52 
25.8a 
25.66 


26.59 
•6.92 
24.98 
27.63 

27.49 
26.90 
27.21 
25.22 
25 -33 
25.33 
24.66 

24-36 


23.17      26.6a      24.97  ,  22.31   j  24.80      23.47  I  24.83      27.19  j  26.08 


1.86  miles. 

Bray's  Slit  Union 
No.  7. 


1.60  miles. 

Bray's  Slit  Union 
No.  7. 


3.84  miles. 

Bray's  Slit  Union 
No.  7 


n 


**E>. 


several    gas-light  companies  during  the  year  ending  December  31,  1900,  as  shown  by  the  daily 
Supplies. 


Consolidated  Gas 
Company, 
Branch  4. 


Illuminating   Power 
in  Candles. 


Consolidated  Gas 
Company, 
Branch  6. 


Illuminating  Power 
in  Candles. 


$ 

> 

^ 


33.24 

26.58 

211. 60 

26.90 

aj.Si 

30 -44 

23.  a4 

30.04 

23.56 

25.78 

22.72 

25.64 

af.07 

25.18 

21. xo 

24.76 

21.70 

23.84 

20.80 

23.26 

ao.98 

25.€2 

32. 8a 

25.96 

o 


24.96 
25.39 
28.73 

!  28.86 

I 

I  95 -25 

24'3 
23.62 
22.56 
23.12 

22.12 
23.17 
24.27 


I    21.16 

I  t8.40 
'  21.72 

24.74 
I  25-04 
'  25.86 
i  23.47 
;  24.04 
'  22.88 

22.04 
'  20.31 
[.62 


23.06  !  27.08  ^  24.68 


3.38  miles 

Bray's  Slit  Union 
No.  7. 


■  24.79 

I 

I  27.94 

27.30 

26.44 
27.72 
25.70 
24.90 
24.45 
25.16 
25.04 
25.78 


24.10 

21.91 

23-54 

25.95 

75.63 

|.  25.54 

I  24.80 

j  24.49 

I  23.66 

23-59 

22. 01 
23.90 


I 


22.60    I    25.1 


New  York 

Mutual  Gas-light 

Company. 


Equitable  I  Standard 

Gas-light  Company.   Gas-light  Company. 


Illuminating  Power    | 
in  Candles.  1 


Illuminating  Power 
in  Candles. 


J- 


22. CO 

19.96 
19.76 
21.14 

22. 08 
21.10 
21.22 
19.8) 
20.04 

21.66 
20.50 
21.27 


> 

^ 


2 

u 

> 

< 


Illuminating  Power 
in  Candles. 


24.18 


1.05  miles. 

Bray's  Slit  Union 
No.  7. 


20.88 


26.26 
21.42 
24.66 
23.34 
24  45 
23.18 
23 -94  i 
21.59  i 
23.04 
23.98  I 
24.07 
22.76  I 


23.85 
20.75 
21.77 
21.95 
23.19 
22.15 
22.86 
20.80 
21.59 
22.87 

22.22 
21.84 


23.55        22.15 


Z.60  miles. 

Bray's  Slit   Union 

No.  7. 


27.26 

29.08  I 

28.08  I 

27-58  I 

28.14 

26.04 

25-72 

24.34 

25.72 

25.92 

24.1a 

26.74 


29.88  I 

30.00  1 

i 
30.54 


26.56 


I 
29.96  j 

29.48 

27.44 

23.  36 

26.29 

27.74 
28.18 
29.40 
27.30 


28.71 


28.90 

29-43 
29.64 
28.60 
28.80 
26.66 
26.70 
25.35 
26.65 
27.06 
27.25 
26.98 


23.32 
I  20.44 
'  23.20 

I      , 

I  23.36 

I    22.22 

'    22.64 

20.  28 

21.42 

19.43 
31.96 

21.66 
22. 5» 


I 

1 

27.83   I  21.87 


26.94 
26.48 
27.34 
24.84 
25  54 
24.00 
23.38  I  21.74 


24-83 
24  52 
24.71 
24.12 
24.29 
23-38 


23.96 
25.90 
26.40 
24.92 


22.40 
21.95 

24-33 
23.20 


24  92      24.06 


25.38      23.63 


2.79  miles. 

Bray's  Slit  Union 
No.  7. 


1.05  miles. 

Bray's  Slit  Union 
No.  7. 
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"Exhibit  E." 
Tiffu  Table  for  Lighting  and  Extinguishing  the  Public  Gas  Lamps  far  the   Year  1901. 


Months. 

Dati. 

BSGOf  TO 

'Light. 

Begin  to 

EXTIKGVISH. 

X  to              7 

8  to             14 
zs  to             ax 
aa  to             a8 

39  to  Feb.     4 
S  to             XX 
za  to             z8 
Z9  to             as 
a6  to  Mar.    4 

5  to             IX 
xa  to            z8 
X9  to             as 
a6  to  Apr.     z 

a  to               8 

9  to             xs 
z6  to             aa 
as  to             a9 

33 

z  to               6 
7  to             Z3 
Z4  to             ao 
2z  to             a^ 
a8  to  June      3 
4  to             zo 
zz  to             z7 
z8  to             94 
as  to  July      z 
a  to               8 
9  to             Z5 
z6  to             at 
aj  to             39 
30  to  Aug.     s 

6  to             za 
13  to             Z9 
ao  to              96 

H.     M. 

430 
4.40 
4.50 
5.00 
5.0s 
5.10 

S.ao. 

5-30 

5.30 

5.40 

S.50 

6.00 

6.Z0 

6.  IS 

6.as 

6.30 

6.40 

6.45 

6.45 

6.5S 

7.O0 

7.X0 

7.15 

7.85 

7. as 

7.30 

7.30 

7.30 

7.30 

7.30 

7.30 

7.10 
7.ZO 
6.55 

6.4S 

H.       M. 

6.30 

"*"*^ 

6.30 

•«                          

6.as 

6.35 

(•                                                         ,,•»......... 

6.15 

6.xa 

(«                                            ..,.».     ................ 

5*55 

5-55 

5«4S 

]^g^^]j                   

5*35 

S.ao 

S-xo 

4-S5 

)^prxl 

4.40 

4.30 

(« 

4.20 

«• , , 

4.  zo 

4.00 

Mav                 

4.00 

"**y 

3.40 

3-30 



3«»5 

•«                                  

3»5 

3«5 

t« 

3x5 

3-»5 

3-xS 

Tiilv 

3-«5 

J  "*y • 

<»                                 ,  ,, , 

3«5 

315 

3-«$ 

««                      , 

3.30 

3*45 

^"*^'' 

4.00 

4x0 
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Months. 

August 

September 

•• 

•• 
•• 

October 

•• 

«•  ^ ,,... 

•* 

«« 

November 

*• 
«■ 

«• 

I>eceinber 


Date. 

Begin  to 
Light. 

Begin  to 
Extinguish. 

H.  M. 

H.   M. 

37  to 

Sept. 

s 

6.30 

4.30 

3  to 

9 

6.15 

4.30 

10  to 

16 

6.05 

4.40 

17  to 

23 

5.55 

4.50 

34  to 

30 

5.40 

5.00 

I  to 

7 

5.30 

5.00 

8  to 

M 

5.80 

5.IO 

X5  to 

at 

5.10 

5.30 

aa  to 

38 

5.00 

5  30 

99  to 

Nov. 

4. 

4-45 

5.35 

5  to 

XX 

4.40 

5.45 

xa  to 

18 

4.30 

6.00 

19  to 

as 

425 

6.00 

a6  to 

Dec. 

a 

4.20 

6.10 

3  to 

9 

4.20 

6. IS 

10  to 

x6 

4.20 

6. 30 

X7  to 

23 

4.20 

6.20 

24  to 

3« 

4.20 

6.35 

Department  of  Public  Buildings,  Lighting  and  Supplies,  i 

Bureau  of  LAMPb  and  Gas,  :- 

New  York,  December  27,  1900.  ) 

Sir — The  above  table  will  show  the  time  for  lighting  and  extinguishing  the  public  lamps 
during  the  year  1901.     All  the  lamps  co  be  lighted  within  one  hour  from  the  time  of  beginning. 

HENRY  S.  KEARNY, 
Commissioner  of  Public  Buildings,  Lighting  and  Supplies. 

S.  McCORMiCK,  Superintendent  of  Lamps  and  Gas. 


Instructions  to  Lamp-lighters. 

I. — The  lamps  must  be  lighted  and  extinguished  strictly  in  accordance  with  the  time  speci- 
fied in  this  time  table,  and  all  the  lamps  must  be  lighted  within  one  hour  from  the  time  of 
beginning. 

IL^The  lamps  must  be  kept  clean  and  in  good  condition  ;  the  top  glass,  sides  and  bottom 
glass  must  be  thoroughly  cleaned,  both  on  the  outside  and  inside  of  the  lantern,  three  times  in 
each  week,  and  oftener  if  necessary  to  keep  them  clean,  and  dust  and  dirt  must  be  brushed  from 
the  frames,  and  the  glass  street  signs  must  also  be  cleaned.  Lighters  must  bear  in  mind  that  with 
clean  glass  a  greater  brilliancy  is  obtained  from  the  flame.     In  the  winter  season  the  snow  muvt 
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"be  brushed  from  the  lanterns  after  each  snowfall.    Dirty  and  disordered  lamps  will  be  considered 
as  evidence  of  a  careless  and  incompetent  lamp-lighter. 

III. — The  j^lass  street  signs  and  house  numbers  must  be  kept  in  their  proper  positions.  The 
sign  bearing  the  name  of  any  avenue  or  main  street  must  face  the  roadway  of  such  avenue  or 
street.  One  of  the  signs  bearing  the  name  of  a  cross  street  must  face  the  roadway  of  such  street 
and  the  other  sign  must  be  placed  on  the  opposite  side  of  the  lantern.  Be  careful  to  observe 
that  the  name  does  not  face  the  inside  of  the  lantern. 

IV. — Advertising  signs  on  lamp-posts  or  lanterns,  or  colored  or  ground  glass  in  the  lantern, 
are  a  violation  of  a  Corporation  Ordinance,  and  must  not  be  permitted,  except  the  fire-alarm 
signal  lamps  ;  on  streets  lighted  by  electric  lamps  the  fire-alarm  lamps  must  contain  all  red  glass, 
with  lettered  door  ;  on  streets  lighted  by  gas  the  fire-alarm  lamps  must  contain  four  red  top  gla^s, 
three  clear  side  glass  and  a  red  lettered  door  glass. 

V. — If  a  lighter  on  extinguishing  a  lamp  should  find  a  glass  broken,  he  must  replace  the 
same  before  lighting  time  of  the  same  day.  If  he  should  find  a  glass  broken  while  lighting,  he 
must  replace  the  same  before  lighting  time  of  the  following  day,  and  the  bottom  glass  must  be 
kept  in  place  as  well  as  sides  and  tops.  If  he  should  find  any  portion  of  the  tinwork  broken, 
he  must  take  the  lantern  to  his  Superintendent  for  repairs.  Broken  glass  must  not  be  deposited 
upon  the  street. 

VI. — The  burners  must  be  kept  in  good  condition  to  burn  with  a  full,  clear,  steady  flame,  and 
not  with  a  single  or  forked  jet.  If  a  burner,  when  lighted,  should  not  emit  the  prop>er  flame,  then 
the  same  mu^t  be  immediately  cleared  from  its  obstruction  ;  and  if  it  will  not  burn  properly, 
another  burner  must  be  substituted. 

VII. — If  a  lighter,  when  lighting,  finds  that  a  lamp  will  not  burn,  he  will  leave  such  lamp 
and  finish  his  route.  He  must  then  return  to  the  unlighted  lamps  and  endeavor  to  get  them  in 
burning  order.  If  he  cannot  make  the  lamp  burn,  he  must  report  the  same  on  the  following 
mornini;  to  the  Superintendent  of  the  Gas  Company. 

VIII. — Lamp-lighters  will  not  be  permitted  to  climb  the  lamp-posts.  The  lamps  must  be 
lighted  either  by  means  of  a  torch  or  the  use  of  a  ladder. 

IX. — In  case  a  lamp-post  should  be  found  broken  or  taken  down,  or  requiring  repairs,  or  an 
excavation  should  be  made  near  the  same  which  would  endanger  its  safety,  he  must  report  the 
same  at  once  to  the  Superintendent  of  the  Gas  Company,  stating  the  correct  location  of  the  posts 
and  what  repairs  are  required.  If  the  post  has  been  taken  down,  he  must  report  by  whom  and 
for  what  purpose,  and  date  when  done.  No  excuse  will  be  accepted  from  any  lamp-lighter  who 
fails  to  report  lamp-posts  taken  down  or  broken. 

X. — Lighters  must  not  break  the  lamp  bottoms  nor  the  street-sign  slots.  Lamps  furnished 
with  these  slots  should  be  placed  on  corner  lamp-posts. 

XI. — Ladders  must  not  be  left  tied  to  the  lamp-posts. 

S.  McCORMICK,  Superintendent  of  Lamps  and  Gas. 
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Corporation  Ordinances  Relating  to  the  Public  Lamps. 

Sec.  68.  Any  person  breaking,  mutilating,  or  obstructing  any  ot  the  public  lamps  in  The 
City  of  New  York  shall  be  liable  to  a  penalty  of  five  dollars  for  each  ofifense. 

Sec.  69.  Any  person  who  shall  break,  misplace,  or  carr}'  away  any  of  the  glass  street-signs, 
now-  or  hereafter  to  be  placed  in  any  of  the  public  lamps,  shall  be  liable  to  a  penalty  of  three 
dollars  for  each  ofifense. 

Sec.  70-  No  person,  without  permission  of  the  Commissioner  of  Public  Works,  shall  take  up, 
remove  or  carry  away  any  public  lamp-post  in  The  City  of  New  York,  under  the  penalty  of  ten 
dollars  for  each  ofifense. 

Sec.  71.  No  person  shall  remove,  or  cause, or  permit  to  be  removed,  any  public  lamp-post 
now  or  hereafter  to  be  placed  in  front  of  their  premises  for  the  purpos;  of  constructing  a  vault  or 
otlienprise,  without  the  permission  of  the  Superintendent  of  Lamps  and  Gas ;  and  the  owner  or 
owners  of  such  vault  shall  cause  the  lamp-posts  so  removed  to  be  reset  at  their  own  expense  . 
immediately  upon  the  completion  of  the  vault  under  the  penalty  of  twenty-five  dollars  for  each 
offense. 

Sec.  226.  No  person  shall  attach,  place,  or  paste,  or  cause  to  be  attached,  placed  or  pasted, 
a,ny  sign  or  advertisement,  or  other  matter,  upon  any  public  lamp-post  now  erected  in  The  City 
of  New  York  or  that  may  hereafter  be  so  erected,  under  the  penalty  named  in  the  next  section. 

Sec.  227.  The  violation  of  any  of  the  provisions  of  the  preceding  section  shall  be  punishable 
by  a  fine  of  not  less  than  one  dollar,  or  more  than  ten  dollars. 

Sec.  412.  It  shall  not  be  lawful  to  erect  any  telegraph-post  within  a  distance  of  ten  feet  of 
any  public  street  lamp.     Any  person  offending  against  any  of  the  provisions  of  this  section  shall 
be  deemed  guilty  of  a  misdemeanor,  and  on  conviction  thereof  before  any  of  the  police  magis- 
trates or  justices  of  this  city,  shall  be  punished  by  a  fine  not  exceeding  ten  dollars,  or,  in  default 
:      of  the  payment  of  such  fine,  by  imprisonment  not  exceeding  ten  days. 

Sec.  1462  of  the  New  York  City  Charter  of  1897.  If  any  person  shall  wilfully  break,  take 
down,  or  carry  away  any  glass  lamp  hung  or  fixed  in  any  of  the  streets  of  The  City  of  New  York, 
or  extinguish  the  lights  therem,  or  by  aiding  or  abetting  in  the  same,  shall  be  subject  to  a  fine  of 
twenty-five  dollars,  and  in  default  of  payment  of  such  fine  the  ofifender  shall  be  committed  to  the 
penitentiary  for  the  term  of  two  months. 
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DOCUMENT    "E." 


Department  of  Public  Buildings,  Lighting  and  Supplies, 
Electrical  Bureau,  Boroughs  of  Manhattan   and  The   Bronx, 
Nos.  13  to  21  Park  Row, 

New  York,  January  2,  1901 
Hon.  Henry  S.  Kearny,  Commissioner : 


:ONX,  f 


Sir— I  submit  herewiih  a  report  of  work  done  by  the  Electrical  Bureau  of  this  Department 
for  the  quarter  ending  December  31,  1900 : 

Applications  received  for  inspection  of  interior  wiring 4*594 

Applications  closed 4*^13 

Balance  open *. 1,451 

Certificates  issued  for  interior  wiring 4»397 

Permits  issued  for  signal  wires * 798 

Permits  issued  for  electric  lighting 334 

Permits  issued  for  pole  lines 2S 

Permits  issued  for  cables 582 

Permits  issued  for  City  lamp-posts , 2 

Permits  issued  for  reset  poles 10 

Permits  issued  for  subsidiary  connections 727 

Total  number  of  permits  issued  for  outside  electrical  work 2,481 

Complaint  notices  issued ^I 

Complaint  notices  attended  to 837 

Balance  receiving  attention 605 

Number  of  incandescent  lamps  covered  by  certificates 163,125 

Number  of  arc  lamps  covered  by  certificates 3»2I9 

Number  of  generators  covered  by  certificates 24 

Kilo-watt  capacity  of  generators  covered  by  certificates 1,311 

Number  of  motors  covered  by  certificates 890 

Horse-power  capacity  of  motors  covered  by  certificates 4*663^ 

Total  number  of  insp-*ctions  made  by  16  men 17,010 

The  inspectors   have  removed  48,400  feet  or  9.166  miles  of  overhead  wires  without  any 
additional  expense  to  the  City. 

Respectfully  submitted, 

FRANK  E.  BROWN,  Chief  Inspector. 
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City  of  New  York, 
Department  op  Public  Buildings,  Lighting  and  Supplies, 
Office,  No.  21  Park  Row,  New  York, 

January  19,  1901. 


1 


foft.  Henry  S.  Kearny,  Commissioner: 

Oeiar  Sir — I  beg  to  submit  to  you  a  report  of  the  work  done  by  the  Electrical  Bureau  of  this 
department,  in  the  boroughs  of  Manhattan  and  The  Bronx,  for  the  year  ending  December  31, 
1900. 

Subways. 

High  Tension, 
During  the  year  1900  there  has  been  constructed  16.467  miles  of  subway  trench,  into  which 
bas  been  placed  49.528  miles  of  single  duct.     This  subway  construction,  added  to  the  total  con- 
struction of  high-tension  subways  as  of  December  31,  1899,  makes  a  total  of  909.494  miles  of 
subway  in  the  boroughs  of  Manhattan  and  The  Bronx.     In  these  subways  there  are,  according  to 
the  best  figures  obtainable,  1,685.256  miles  of  high-tension  electric  light  and  power  conductors, 
showing  an  increase  for  the  year  1900  of  166.838  miles  of  high-tension  conductors  in  the  subways 
of  these  boroughs.     In  connection  with  these  subways,  there  have  been  constructed  96  manholes 
and  867  service  boxes,  which,  together  with  those  previously  constructed,  make  a  total  to  December 
31,  1900,  of  1,016  manholes  and  13,038  service  boxes  approximately. 

During  the  past  year  a  radical  change  was  made  in  the  method  of  ventilating  subways. 

Owing  to  the  rapid  growth  of  the  electric-light  business,   and  the  consequent  extension  of  the 

subway  system,  the  method  of  ventilation  by  pressure  blowers,  installed  eleven  years  ago,  seemed 

inadequate,  and  during  the  year  1899  an  investigation  was  made  to  determine  the  efficiency  of 

the  blower  system  and,  if  found  deficient,  to  substitute  one  that  would  prove  effective.     Ex  peri. 

:■    ments  made  by  experts  showed  that  the  subways  had  grown  to  such  an  extent,  by  increased  num- 

\    ber  of  house  connections  and  by  extending  lines,  that  it  was  practically  impossible  to  maintain  a 

I    closed  system  with  an  air  pressure  sufficient  to  keep  out  the  illuminating  gas  with  which  the 

neighboring  soil  is  so  thoroughly  impregnated.     It  was  therefore  deemed  advisable  to  allow  the 

gas  to  oome  into  the  subways  and  to  furnish  a  means  for  its  escape,  which  was  done  by  substituting 

for  the  closed  cover  one  that  was  perforated  and  would  allow  a  natural  circulation  of  air.     Some 

of  these  covers  were  tried  during  the  fall  and  winter  of  1899  along  Sixth  avenue,  where  gas  was 

most  troublesome,  and  were  found  to  be  satisfactory  in  affording  effective  ventilation.     On  July 

I,  1900,  perforated  covers  had  been  substituted  for  nearly  all  the  solid  covers,  and  the  blower 

sjrstem  was  discontinued  after  eleven  years  of  use. 

Since  then  another  expert,  employed  by  the  Subway  Company,  has  examined  and  tested  the 
new  condition  in  all  parts  of  the  city,  and  found  it  to  be  efficient  in  every  way,  and  not  a  single 
manhole  explosion  has  occurred  since  the  change  in  the  system.  The  accumulation  of  mud  and 
water  through  the  use  of  these  pcribrated  covers  is  surprisingly  small,  and  but  very  little  greater 
than  with  the  solid  covers.  Each  manhole  is  inspected  and  cleaned  systematically  at  least  once 
every  month,  so  that  the  perforations  are  not  allowed  to  clog  up  and  prevent  ventilation.  Beside 
being  a  system  suited  to  present  needs,  it  is  believed  to  be  one  that  will  always  grow  with  the 
subways. 
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The  construction  and  operation  of  subways  during  the  past  year  has  been  carried  on  without 
serious  accident.  The  efficiency  of  the  subway  system,  as  constructed,  has  been  frequently 
demonstrated  and  the  flexibility  of  the  system  shown  by  the  ease  with  which  alterations  can  be 
made  when  the  necessities  of  subsurface  construction  require.  This  was  notably  so  daring  the 
time  of  the  additional  construction  of  underground  railroad  facilities  in  Park  Row,  where  it  was 
found  necessary  to  move  one  of  the  heaviest  lines  of  subway  a  distance  of  four  feet  from  its  original 
position.  This  was  done  by  means  of  hydraulic  jacks  without  disturbing  the  cables  or  interrupt- 
ing the  service.  With  any  other  system  of  subway  construction  such  a  thing  would  have  been 
impossible. 

During  the  last  few  years  the  increase  in  the  electric  lighting  business  has  required  a  special 
cable  of  a  very  large  diameter  to  be  installed  in  the  subways  in  place  of  the  original.  The  cable 
now  drawn  through  a  three-inch  duct  measures  approximately  two  and  seven-eighths  inches  in 
diameter,  which  is  much  larger  than  the  cable  intended  to  be  drawn  in  the  subwa3rs  when  they 
were  first  laid. 

In  a  word,  the  system  has  responded  to  the  new  and  vigorous  demand  made  upon  it,  and  no 
difficulty  has  been  experienced  in  drawing  in  cables  of  such  large  dimensions. 

Low  Tension, 

There  has  been  constructed  9. 151  miles  of  duct,  which  caused  the  opening  of  6.056  miles  of 
street  trench  for  the  Edison  Electric  Illuminating  Company  ;  and  for  telephone,  telegraph  and 
signal  companies  10.529  miles  of  street  trench  has  been  opened,  into  which  has  been  placed 
170.444  miles  of  duct. 

On  December  31,  1899,  there  were,  according  to  the  best  figures  obtainable,  94,187.07  miles 
of  conductors  in  the  low-tension  subways.  During  the  year  1900  there  have  been  added  to  the 
above  a  total  of  39,415.517  miles,  making  a  total  of  133,602.587  miles  of  conductors  in  the  low- 
tension  subways  on  December  31,  1900. 

The  following  tables  show  the  length  of  subways  constructed  in  1900 : 


For  the  Edison  Electric-light 
Company. 

For  Electric  Light  and  Powbh 
Companies. 

For  Tblbphonb  and  Tbirgraph 
companibs. 

Trench. 

Duct. 

Trench. 

Duct. 

Xrench. 

Duct. 

31,975.680  feet. 
6.056  miles. 

48,317.280  feet. 
9.x  51  miles. 

86,945.760  feet. 
16.467  miles. 

361,507.840  feet. 
49.528  miles. 

10.539  miles. 

899,944.3«o  f«l. 
170.444  miJe». 

The  total  construction  of  subways  in  the  boroughs  of  Manhattan  and  The  Bronx,  including 

those  built  under  the  direction  of  the  Board  of  Electrical  Control,  as  of  December  31,  1900,  is 

summarized  as  follows : 

Mtles. 
Eklison,  low  tension 256. 152 

Electric  light,  high  tension 909.494 

Telephone  and  telegraph , 1,285.312 

Ventilating  pipe 60.110 

Grand  total 2,511.068 
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T*lie  total  construction  is  shown  in  the  following  tables  in  detail,  giving  class  of  service,  linear 
fe«t  a.nd  total  mileage  by  years,  as  follows : 


Yeak. 


x8S6 

«887 

*S88 

*889 

1890 

»89« 

1893 

x«93 

X894 

»895 

Z896 

»897 

1898 

«8W 

1900 

Total... 


Edison. 


Feet.  Miles. 


209,0x1.64 

23,S37 • 88 

S7.3»7.«4 

a48»973-54 

180,303.14 

x65,c34.oo 

93.577  40 
38,250.47 
59.332 •«4 
4X,»47.79 
62,899.57 

73.73«-44 
53,352.69 
48,317.280 


».3Sa,«87.22 


39.585 
4.210 
X0.858 

47  X55 
34.X48 

31.44s 
»7-534 

7.844 
11.237 

7.812 
11.9x3 
13.96 

9.896 

9.151 


256.152 


eLKCTRic  Light. 


Feet.  Miles. 


238,438.65 

1 83,353 'X3 
1.929,962.97 
438,902.05 
274,411.20 
129,852.00 
156,646.10 
107,427.90 
95,781.40 
183,788.50 
«63,334.75  I 
120,019.68 
518,728.30 
261,507.840 


45.157 
34.7*5 
365. 5 »3 
83.125 
5X.972 

24.593 
29.667 
20.346 
18.140 
34.808 

30 -935 
22.731 
98.244 
49.528 


4.802,144.470   909.494 


Tblephonb  and 
Telegraph. 


Feet. 


255.644 -16 
958,264.69 
«»' 36,970. 37 
344.985.58 
944.567.32 
236,835.94 
70,760.82 
574,982.07 
1x9,662.72 

246.193.39 
152,807.85 
166,940. 13 
436,548.00 
261,353.20 
S99.9 14.320 


6,786,460.08 


MUes. 


44.C29 
181.489 
215.336 
65.338 
178.895 
44.855 
13.401 
X08.898 
22.662 
46.627 
28.941 
31.618 
82.68 
49.499 
J70-444 


1,285.312 


Ventilating  Pipb, 


Feet. 


77,752.28 
59,187.68 
30,3x4.65 

8,033.50 
73.776.24 

8,845.40 
16,943.76 
25.598.55 

4.753.63 
12,197.00 


317,402.69 


Miles. 


14.725 
IX. 2x0 

5. 741 
1.520 

X3.973 
1.675 

3  •09 
4.847 
.900 
2.31 


60.1 


The  remarks  concerning  the  results  of  high-tension  subways  are  equally  applicable  to  these. 

Daring  the  year  19CO  the  following  permits  were  issued  for  the  building  of  subways : 

For  construction  of  new  electrical  subways 320 

For  construction  of  new  electrical  subway  subsidiaries 3f oio 

Total 3,330 


t:        Permits  Issued  for  Construction  of  Subways  Since  the  Inauguration  of  this  Bureau  in  1898. 

\ 


1898. 

1899. 

1900. 

SubwaT  Dennits. ....•.•.•. «. 

140 

973 

350 
2,950 

320 
3,cio 

^nhvidiftrv  i>ennits.... •... *.*«..*... ...TT,..tt*r..T^.T.,r. ........ 

Totals 

1.113 

3.3CO 

3.330 
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0NDERGROUND  CABLES. 

During  the  year  1900,  3,202  permits  were  issued  for  dntwing  cables  into  the  subways  of  these 
boroughs.  These  permits  cover  the  drawing  in  of  388.21  miles  of  cables,  containing  41,100.773 
miles  of  electrical  conductors.  Of  this  number,  the  Subway  Company  reports  1,685.256  miles 
of  high-tension  electric  light  and  power  conductors  in  the  main  subways,  and  39,415.517  miles 
of  low-tension  conductors  drawn  in  subsidiaries,  house  connections,  etc. 

Overhead  Wiring. 

This  Department  has  caused  to  be  removed  from  the  streets  of  these  boroughs  255,730  feet, 
or  48.433  miles,  of  overhead  wire,  without  additional  expense  to  the  City. 

During  the  past  year  the  following  permits  were  issued  by  this  Bureau  for  the  erection  of 
poles  and  overhead  wires  : 

For  signal  wires 2,600 

For  electric  lighting 989 

For  pole  lines  ' 126 

For  resetting  dangerous  poles 30 

Fur  City  lighting  and  lamp-posts 15 

Total 3.760 


The  Manhattan  Railway  Company  (elevated  railroad),  upon  application  to  this  Department, 
has  been  granted  permission  to  construct  electrical  devices  upon  its  structure  to  propel  its  trains 
in  place  of  the  steam  locomotives  now  used  for  that  purpose.  This  construction  has  necessitated 
the  building  of  a  power  plant  at  Seventy-fourth  street  and  East  river,  at  which  place  the  com- 
pany intends  to  generate  the  electrical  energy  necessary  for  the  entire  operation  of  the  elevated 
railroads  in  the  boroughs  of  Manhattan  and  The  Bronx.  The  system,  as  planned,  is  to  place 
conductors  with  an  E.  M.  F.  of  ii,ooD  volts  alternating  current  from  the  power  house  along  the 
elevated  structure  to  sub-stations  situate  :  Thirty-fo.irth  street,  near  Third  avenue  ;  neighborhood 
of  Chatham  square  ;  at  the  junction  of  the  Sixth  and  Ninth  avenue  lines  at  Morris  street  ;  West 
Third  street,  along  the  line  of  the  Sixth  avenue  road  ;  Fifty-third  street  and  Ninth  avenue  ;  One 
Hundred  and  Eleventh  street  and  Eighth  avenue  ;  Ninety-ninth  street  and  Third  avenue,  and 
One  Hundred  and  Sixty-first  street  and  Third  avenue,  at  which  places  rotary  converters  are  to 
be  installed  which  will  furnish  a  direct  current  of  550  volts  to  a  supply  rail  located  on  the  outside 
of  the  present  guard  rail,  which  is  lo  be  protected  by  an  insulated  guard  rail  to  prevent  persons 
walking  along  the  structure  or  electrical  conductors  falling  upon  it  from  cbming  in  contact  with  same. 
A  section  of  this  third-rail  construction  has  been  installed  on  the  Second  avenue  line  of  the  Man- 
hattan Railway  Company  at  Sixty-fifth  street,  and  an  experimental  train  has  been  constructed 
and  successfully  operated  upon  this  section  of  track.  The  work  of  building  motor  cars  is  being 
vigorously  pushed  by  the  company,  and  it  is  the  intention  to  have  the  entire  length  of  the  Second 
avenue  road  operated  by  electricity  within  a  few  months.  This  Department  has  insisted  upon  the 
third-rail  being  so  protected  that  the  element  of  danger  from  accidental  contact  has  beer,  as  far 
as  possible,  eliminated. 
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Interior  Wiring. 

Xhere  have  been  received  during  the  year  1900  15,693  applications  for  ins])ections  from 
▼arious  contractors  and  others  installing  electrical  work  in  buildings  in  these  boroughs,  which, 
together  with  those  left  over  from  1899  which  were  not  completed,  make  a  total  of  17,052.  Of 
this  number  15,601  have  been  attended  to  and  certificates  to  the  number  of  14,352  have  been 
issued,  covering  the  work  done  under  these  applications.  We  have  left  over  1,451  applications 
no'w^  in  the  hands  of  the  inspectors  on  which  regular  inspections  are  made,  and  as  fast  as  work  is 
completed  in  compliance  with  our  requirements  certificates  for  same  are  issued. 

The  certificates  issued  by  this  Department  for  electrical  work  installed  in  buildings  in  the 
l>oroughs  of  Manhattan  and  The  Bronx  during  the  year  1900  cover  the  erection  of  504,365  new 
incandescent  lamps,  6,411  new  arc  lamps,  115  generators,  with  a  total  kilo- watt  capacity  of 
S9A74H  *  4i743  motors,  with  a  toral  horse-power  capacity  of  17,134^^. 

The  Inspectors  have  made  65,185  inspections  of  work  being  installed  in  buildings  in  these 
boroughs  during  the  year.  Notices  to  the  number  of  3,238  have  been  sent  to  various  electric 
light  and  telegraph  companies  and  contractors  doing  electrical  work  in  the  boroughs  of  Man- 
hattan and  The  Bronx  in  violation  of  the  rules  and  regulations  of  this  Department.  Of  this 
number  3,095  have  been  attended  to,  leaving  a  balance  of  605  now  receiving  attention. 

Following  is  a  statement  of  applications  received  for  inspection  of  interior  wiring  and  certifi- 
cates issued  on  same  since  the  inauguration  of  this  Bureau  in  1898  : 

1898. 

Applications  received 1 1,863 

Certificates  issued 10,842 

The  above  covers  394,715  incandescent  lights,  3,840  arc  lights,  131  generators,  kilo- watt 

capacity  of  7,586^;  3,234  motors,  horse-power  capacity  of  14,999/f. 

1899. 

Applications  received I4»949 

Certificates  issued '3»509 

The  above  covers  415,625  incandescent  lights,  3,887  arc  lights,  94  generators,  kilo-watt 

capacity  of  ii,9ii>^;  4,663  motors,  horse-power  capacity  of  17,933ft- 

1900. 

Applications  received 151693 

Certificates  issued I4»352 


The  above  covers  504,365  incandescent  lights,  6,411  arc  lights,  115  generators,  kilo- watt 
capacity  of  5,474^^;  4,743  motors,  horse-power  capacity  of  I7,i34f^. 

Applications  received,  certificates  issued  and  work  covered  by  same  from  the  inauguration  of 
this  Bureau  in  1898  to  and  including  December  31,  1900,  is  summarized  as  follows  : 

Applications  received 42,5^5 

Certificates  issued 3^»7P3 
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The  above  covers  : 

Incandescent  lights 113149705 

Arc  lights 14,138 

Generators 340 

Kilo-watt  capacity  of  generators 24,972^^ 

Motors 12,640 

Horse-power  capacity  of  motors 50,067^ 


The  work  accomplished  by  the  Electrical  Bureau  of  this  Department  for  the  boroughs  of 
Manhattan  and  The  Bronx  during  the  year  igoo  is  23 >^  per  cent,  greater  than  for  the  preoeding 
year,  based  on  applications  received,  inspections  made,  permits  and  certiBcates  issued,  etc 


Devices  Approved. 

There  have  been  submitted  to  this  Department  the  following  electrical  devices  intended  to 
be  installed  in  the  buildings  of  this  City,  which  upon  examination  have  been  found  to  comply 
with  the  rules  and  regulations  of  this  Department  : 


Attix  wire. 

Armored  cable. 

Circular  loom,  «i^-inch. 

Conduit  of  Clifton  Manufacturing  Company. 

Conduit  of  Richmond  Conduit  Company. 

Erickson  bushings. 

Electric  illuminated  signs. 

Electric  dental  engine. 

Falcon  panel  board. 

Greenfield  flexible  steel  conduit. 

Gem  arc  lamp. 

Handy  adjuster. 


Insulated  ball  joint  for  fixtures. 

Loricated  conduit. 

Morse  incandescent  lamp  cord  adjuster. 

Metal  molding  for  branch  circuits. 

Outlet  plate,  type  N. 

Outlet  boxes  and  insulating  nipples. 

Osborn  flexible  conduit. 

Porcelain  multiple  receptacle. 

Panel  board  of  New  York  Electric  Equipment 

Company. 
Peerless  Feu  flexible  duct. 
Sprague  spiral  conduit,  ^-inch. 


The  following  is  a  list  of  th:  Employees  of  this  Bureau  since  its  Inauguration  in  1898 : 


1898. 
1899. 
1900. 


Chief 
Inspector. 


Inspectors. 


X4 
«4 

16 


Clerks. 


Stbmog- 
raphek. 


Office  Boy. 


Labokbr. 


Respectfully  submitted, 

FRANK  E.  BROWN,  Chief  Inspector. 
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DOCUMENT  **F." 

City  of  New  York, 
Department  of  Public  Buildings,  Lighting  and  Suppli 
Office  of  Assistant  Engineer,  Nos.  13  to  21  Park  Row 
New  York,  January  29,  1901 

Hat^.  Hknry  S.  Kearny,  Commissiamr  : 


•lies,  ( 

>w,    r 


Sir — ^In  accordance  with  your  instructions  I  submit  herewith  a  report  of  the  transactions  of  this^ 
office  for  the  quarter  ending  December  31, 1900,  together  with  a  general  report  for  the  entire  year» 

Four  men  have  been  employed  in  the  work  of  the  office,  draughting  room,  cement  testing 
laboratory,  and  general  outside  inspection. 

Estimates  have  been  submitted  on  the  cost  of  heat  and  power  in  various  public  buildings 
and  reports  made  on  proposed  alterations.  The  experiment  of  burning  buckwheat  coal  has  been 
soccessfully  tried  in  the  Criminal  Court-house  and,  although  it  has  been  in  operation  during  but 
eight  months  of  the  year,  has  resulted  in  a  saving  of  some  30  per  cent,  or  over  $2,000.  Tests 
have  been  made  in  laboratory  and  boiler  room  of  the  different  grades  of  coal  supplied  and  the 
results  indicate  that,  with  a  view  to  still  further  economies,  more  care  should  be  taken  as  to  the 
kind  of  coal  received. 

In  the  draughting  room,  250  special  maps  and  plans  have  been  prepared.  Maps  of  Man- 
hattan, on  a  scale  of  400  feet  to  the  inch,  showing  all  street  lamps,  have  been  furnished  the 
Bureau  of  Lamps  and  Gas.  A  new  map  of  the  Borough  of  Queens,  on  a  scale  of  800  feet  to  the 
inch,  has  been  compiled  and  the  northern  portion  completed,  showing  Long  Island  City, 
Flushing,  College  Point,  Whitestone  and  Bayside.  Maps  of  the  several  boroughs  have  been 
corrected  to  January  i,  1901,  and  show  the  street  lighting  system  of  the  several  boroughs  as  given 
in  Table  "  A  *'  with  a  grand  total  of  60,654  lamps. 

In  the  laboratory  tests  of  Portland  cement  for  the  new  Hall  of  Records  have  been  in 
progress.  In  testing  fifty  carloads  of  ceoient  1,600  briquettes  have  been  made.  The  average 
resulU  of  tensile  and  other  tests  are  given  in  Tables  "  B,"  "  C  "  and  "  D." 

At  the  beginning  of  the  year  692  superfluous  street  gas  lamps  (standing  near  arc  lights)  were 
discontinued,  and  during  the  year  500  more,  making,  with  200  minor  changes  and  improvements, 
a  total  annual  saving  of  over  $20,000. 

In  the  lighting  of  the  principal  public  buildings  using  only  gas,  the  following  table,  marked 
**  E,"  shows  a  saving  for  the  year  of  38.8  per  cent.,  or  over  $8,000.  This  is  due  largely  to  the 
introduction  during  1898  of  Welsbach  lights  and  pressure  regulators. 

Very  respectfully, 

FRANK  D.  LEFFINGWELL,  Assistant  Engineer. 
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Table  **A.'» 
Showing  Summary  of  Street  Lamps  Lighted  in  each  Borough  on  December  31,  19CXX 


Manhattan. 

The  Bronx. 

Brooklyn. 

QUBBNS. 

Richmond. 

TOTAl- 

Arc  Isunps. 

a,8o6 

44 

M>i4X 

4.170 

7a 

739 

X.684 

354 

S.X14 

X.447 

a 

4.67a 

10,893 

a,798 

3a« 

2,077 

x6o 

3.843 

a68- 

357 

474 

456 
3.46a 

zoo 

".695 

4,ojo 
34.i»« 

7.^36 

i,ai5 
100 

Incandescent  electric 

Gas 

Welsbach  gas 

Naphtha 

Welsbach  naphtha. 

Kerosene 

Total 

a9,i7a 

8.60Z 

18,684 

7.«79 

4.o«8 

60.654 

Table  **B." 
Showing  Average  Results  of  Neat  Cement  Tests. 


Ultimate  Tensile  Strength  in  Pounds  per  Square  Inch. 

Temperature. 

Per  Cent. 

OF 

Water. 

NEAT. 

Air. 

Water. 

24  hours. 

7  days. 

28  days. 

3  months. 

6  months. 

9  months. 

70.6 

70.4 

aa.2 

341 

.... 

.... 

.... 

71.6 

70.8 

28.3 

600 

.... 

.... 

.... 

7X-3 

71.3 

22. a 

.... 

684 

.... 

.... 

73.2 

73.4 

2a. a 

.... 

.... 

.... 

688 

.... 

64.7 

66.9 

22.3 

.... 

.... 

7<5a 

61. 

60. 

a'-5 

.... 

.... 

.... 

747 
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Table  "C* 
Showing  Average  Results  of  i  to  ^  Sand  Mortar  Tests. 


Ultimate 

Pensile  Strength  in  Pounds  per  Square  Inch. 

Tbmpbraturs. 

Per  Ckkt. 

OF 

Water. 

X  to  3  standard  quartz  sand. 

Air. 

Water. 

7  days. 

a8  days. 

3  months.  1   6  months. 

9  months. 

7a. I 

7a. 

10. 

z6a 

.... 

.... 

.... 

7a. 7 

73.4 

zo. 

.... 

ax  2 

....       i 

.... 

74- S 

74.3 

'  9-9 

•37   i     •••• 

.... 

70.  a 

70.7 

10 

.... 

>58 

68. 

67.9 

xo 

.... 

266 

Table  »«D." 

showing  general  results. 

Tests  of  ^o  Carloads. 

Average  time  of  initial  set 123  minutes. 

Average  time  of  hard  set 251  minutes. 

Average  per  cent,  passing  No.  50  sieve. . . : 99. i. 

Average  per  cent,  passing  No.  74  sieve 96. 

Avertge  per  cent,  passing  No.  100  sieve 91.9. 

Parts  tested  showed  no  sigrns  of  checking  or  disintegration. 


Table  "  E." 

Comparative  Statement^  Showing  Consumption  of  Gas  in  Principal  Put/lie  Buildings  Lighted 
Only  by  Gasj  and  Saving  in  1900. 


Building.         • 

1894. 

1895. 

1896. 

1897. 

Average. 

1900. 

C^rt'hvute*. 

Brown  Stone  Building 

Harlem  Coart  house 

Coanty  Court-house 

Clock     Tower    (Jefferson  \ 
Market) ) 

Cu.  Ft. 
7x8,xoo 

506.300 

6,710,400 

901,400 

Cu.  Ft. 

495,300 

605,700 

6,759,600 

x,iai,ooo 

Cu.  Ft. 
407,400 
690,700 

6,379,aoo 

6OT,0OO 

Cu.  Ft. 
973,800 
84a,6oo 

6,357.900 
741.800 

Cu.  Ft. 

648,600 

661,600 

6.401,800 

841,600 

Cu.  Ft. 
529,300 
771.000 

4.538.900 
370,000 

Per 
Cent. 

8,836,aoo 

8,483  5CO 

8,078.300 

8,8i6,xoo 

8.553.600 

6.ao9,aoo 

a7-4 
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Building. 

1894. 

1895. 

1896. 

1897. 

AVBKAGE.    ' 

! 
1900. 

1! 

Engine-houses. 

High-water    Service    En- 
gine-house,Ninety-eighth  V 
street 

High-water  Service  Pump- 
ing Station,One  Hundred  V 
and  Seventy-ninth  street. 

Cu.  Ft. 
1,647,600 

Cu.Ft. 
1,675,300 

Cu.  Ft. 
x,763.7oo 

Cu.Ft. 

x,Co7.400 

2,401,900 

Cu.Ft.      1 

1 
1,673,500 

8,401,900 

1 
Cu.Ft. 

1,467,300 

X. 967,300 

Per 
Cent 

• 

4,009,300 

4.075.400 

3.434.600 

15.7 

Jan. 
County  jail 

x,o8o,aoo 

x.3«4.40o 

1,277,000 

X. 780,100 

X.362.900 

z,t6x,8oo 

I4.I 

Market*. 
Catharine 

5M.900 
742,700 
755.000 

2.343.900 
420,000 
685.800 

3,229,900 

476,600 
616,300 
682.600 

8,336.600 
537.800 
7x4,800 

3,148,200 

697,600 
395,100 
664,700 
8,351,400 
601,800 

875.400 
3.ot5.7co 

826,600 

43«.300 

632,100 

2,370,603 

639,800 

x,o99,6oo 

3.095.400 

688,900 
546.900 
683,600 

2.350,6co  : 
548,100  ; 
84X.400 

3.122,300 

191,600 
65.600 
44».ioo 
450,300 
18X.800 
139600 
x,4io,ooo 

Centre 

Clinton 

Fulton 

Jefferson 

Tompkins 

Washington 

Totals 

8,692,200 

8,5x^.900 

8,602,700 

9.079,400 

8,721,800 

^•000.900 

A^  & 

Grand  totals. . . . 

22,713,700 

X3.895.80O 

A  total  saving  of . . . . 

8.817.S00  cubic  leer. 

3" 

DOCUMENT  "G/' 

City  of  New  York— Borough  of  Brooklyn, 
Department  of  Public  Buildings,  Lighting  and  Supplies, 

January  15,  1901. 

Hon.  Henrys.  Kearny,  Commissioner  0/ Public  Buildings,  Lighting  and  SupplUs^  Manhattan, 
New  York,  N.  Y. : 
Dear  Sir — I  send  herewith  the  report  of  the  operations  of  the  Department  of  Public  Build- 
ings, Lighting  and  Supplies,  Borough  of  Brooklyn,  for  the  quarter  ending  December  31,  1900,  as 

follows : 

Very  respectfully, 

JAMES  J.  KIRWIN,  Deputy  Commissioner. 


Statement  Showing  the  Amount  of  Requisitions  Forwarded  to  the  General  Office 
FOR  Transmission  lo  the  Finance  Department. 

Salaries,  Deputy,  Clerks,  Laborers,  Cleaners,  Janitors  and  Employees $42,4.17  59 

SuDplics  and  repairs 331^47  59 
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Amps  and  lighting $232,264  25 

i^ontmgencies 227  01 

Total $308*756  44 


Summary  Statement  of  Contracts. 
Contracts  Computed. 


Title. 


For  furnishing  Department  Public  Build- 
iiigs,  Lighting  and  Supplies,  Borough 
ot  Brooklyn,  i,5co  gross  tons  of  best 
prades  Leh-gh  hard  coal : 

Under  twenty  per  cent,  clause  of  above) 
contract,  334  tons '. j 

Pumishing  and  delivering  ice  to  public*^ 
buildings  and  offices  in  care  of  J>epart- 
irent  of  Public  Buildings,  Lighting  and 
Supplies,  Borough  of  Brooklyn,  from 
October  i,  to  December  31, 1900 

For  furnishing,  operating  and  mainraining' 
electric  lights  for  the  term  of  one  ycax 
for  lighting  the  streets,  public  buildings 
and  parks  of  the  Boroush  of  Brooklyn, 
in  The  City  of  New  York 


Principal  akd  Surbtibs. 


For  furnishing  improved  naphtha  Welsbdch  [  l 
street  liKnts  for  lighting  pubb'c  parks  in  \ 
the  Borough  of  Brooklyn,  (or  one  year  \ 

For  furnishing  naphtha  street  h'shts  for 
lighting  public  streets  and  parks.  Bor- 
ough of  Brooklyn,  for  one  year 


Company,'^ 


Moquin-Offerman.Heisenbuttel     Coal      ^    „. 

Principal ;    American  Surety  Company  of  New 
York  ;  Fidelity  and  Deposit  Company  of  Mary-  j 
land,  Sureties J 

Moquin-Offerman-Hei^enbuttel  Coal  Company, 
Principal  ;  American  Surety  Company  of  New 
York  ;  Fidelity  and  Deposit  Company  of  Mary- 
land, Sureties 


Consolidated    Ice    Company,   Principal  ;     Cornelius 
Donellon,  Surety  ;  Oren  Dennett,  Surety  : 

Certified  for 

Actnal  expenditure 


Edison  Electric  Illuminating  Company  of  Brooklyn,  \ 
Principal:  United  States  Fidelitjrand  Guarantee  I 
Company:  Fidelity  and  Deposit  Company  of  [ 
Maryland,  Surelie- J 

Wehbach  Street  Lishtirg  Company  of  America," 
Principal ;  United  States  Fidelity  and  Guarantee 
Company.  City  Trust,  Safe  De^sit  and  Surety 
Company  of  Philadelphia,  Sureties 

New  York  and  New  Jersey  Globe  Gns-light  Com-1 
pany,  Principal  ;  United  States  Fidelity  and  \^ 
Guaianty  Company,  City  Trust,  Safe  Deposit  and  | 
Surety  Company  of  Philadelphia,  Sureties J 


Amount. 


$6,525  00 


974  40 


433  80 
283  54 


425,000  00 


No  charges 
incurred. 


Supplies  and  Repairs. 
Statement  of  repairs  to  and  supplies  for  the  various  public  buildings  for  which  orders  have 


been  issued  during  the  quarter  : 

Borough  Hall- 
Books,  law,  directories,  etc 

Carpenter  work 

Clocks,  and  winding  and  repairing 

same 

Coal,  102  tons 

Electrical  work  and  supplies. . . . 

Electric  power  current 

Elevator  repairs 

Flags 

Fnmittire,  carpets,  etc 


^13  50 

34900 

1455 

443  70 

23  00 

121  83 

21  80 

9  00 

119  08 

Borough  Hall — 

Glazing $2  50 

Hardware 7  28 

Ice 48  25 

Ironwork 10  00 

Janitor's  supplies 7  25 

Locksmithing ,  3  25 

Mason  work 102  00 

Painting 972  00 

Plastering 12  00 

Plumbing 119  75 
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Borough  Hall— 

Rental  of  registers $20  oo 

Roofing 104  35 

Soap 29  >6 

Steam  fitting 74  59 

Telephones 4SO  00 

Total $3,077  84 

Municipal  Building — 

Ash-cans $63  36 

Carpenter  work 957  74 

Clocks,  and  winding  and  repairing  12  50 

Coal,  250  tons I1O50  00 

Combination  saw  and  tilting^ table.  117  00 

Disinfectants I2  00 

Draughtsmen's  materials '35  5° 

Electrical  work  and  supplies 308  48 

Elevator  repairs '74  75 

Furniture  and  carpets 663  77 

Glazing 7^11 

Hardware,  tools,  etc 208  20 

Ice 73  46 

Insecticides 1200 

Locksmithing 9  75 

Lumber 142  00 

Ironwork 46  00 

Mason  work.     20  00 

Office  supplies '79  79 

Oiling  floors 70  00 

Paints 60 

Painting 362  00 

Plumbing. 92  03 

Rental  of  registers 15  co 

Roofing II  80 

Sales,  moving,  etc 13  00 

Signs 1200 

Steam  fitting 397  ^5 

Telephones 600  00 

Transportation ico  00 

Typewriting  machine  repairs 5  25 

Window  shades 9  25 

$5,950  99 


Kings  County  Court- house- 
Ash  cans $94  71 

Books,  law,  directories,  etc 35  00 

Carpenter  work 1,922  96 

Clocks,  winding  and  repairing. . .  160  00 

Coal,  360  tons 1,582  50 

Electrical  work  and  supplies "3  3^ 

Engineers'  supplies 14  00 

Flags,  etc 78  00 

Furniture 785  97 


Glazing 

Hardware,  tools,  etc . 

Ice 

Janitor*s  supplies 

Locksmithing 

Mason  work 

Office  supplies 

Painters'  supplies. . . . 

Painting 

Plumbing 

Rental  of  registers. . . 
Safes,  moving,  etc . . . 

Steam  fitting 

Telephones 

Water  cooler 

Window  shades 

Wood 


Hall  of  Records — 

Books,  law,  directories,  etc 

Carpenter  work, 

Clocks,  winding  and  repairing. . 

Coal,  50  tons 

Electrical  work  and  supplies.. . . 

Furniture,  carpets,  etc 

Gas  fixtures 

Glazing 

Ice 

Janitor's  supplies 

Locksmithing 

Mason  work 

Office  supplies 


822 

44  99 
71  a6 
8225 
12  50 
13500 
2643 
II  80 
56500 

284s 

20  00 
3000 

13052 

600  00 

7  50 

1325 

21  25 

^,594  92 


$450 
56  00 

79  SO 

217  50 

22746 

24  00 

15  00 

60  CO 

42  51 

8853 

75 

70  CO 

309  50 


Plumbing $42  71 

Rental  of  registers 20  00 

Signs 14  50 

Telephones 250  00 

Typewriting  machines 132  75 

Window  shades 8  00 

Wood 12  75 

♦1.675  96 
^iisgs  County  Jail — 

Awnings $12  00 

Blankets 419  81 

Brooms 30  00 

Canvas  cot  bottoms. 125  00 

Carpenter  work 332  06 

Coal,  345  tons 1,505  75 

Disinfectants 90  00 

Electrical  work  and  supplies 3  50 

Fire  extinguishers 4'  67 

Flannel,  muslin,  etc 338  00 

Furniture,  carpets,  etc 90^5 

Glazing 48  33 

Gasfixtures 5^  5° 

Hardware  and  tools 3  75 

Insecticides 200  00 

Ironwork 452  73 

Locksmithing 6  05 

Mason  work 290  00 

Mats 2229 

Faints,  oils,  etc ^94  77 

Fainting 633  00 

Plastering 46  00 

Flnmbing 481  83 

Repairing  stoves,  etc _  27  50 

Roofing 760  60 

Shoes 360  00 

Soft  soap 105  00 

Sponges 29  00 

Steam  fitting 230  00 

Straw 55  43 

Telephones 75  00 


Window  shades S^  75 

Wood 24  00 

♦7»092  47 

Disciplinary  Training  School  for  Boys — 

Blue  print  cloth , $2  60 

Carpenter  work 794  00 

Coal,  100  tons 45  *  35 

Engineers'  supplies 22  50 

Excavating  and  filling  in  vaults. .  247  25 

Mason  work 46  50 

Plumbing 664  od 

Steam  fitting 29  00 

$2,257  20 
Storehouse— 

Cleaning  out  manure  pit $14  00 

Coal,  10  tons 46  00 

Disinfectants 3  30 

Hardware,  tools,  etc 137  01 

Ice 4  38 

Insurance,  fire 57  7^ 

Instruments 15  05 

Office  supplies 2  75 

Painters*  supplies 104  65 

Repairing  stoves 8  90 

Rental  of  registers 10  00 

Telephones 37  50 

$441  45 

Wallabout  Market,  Administration  Building — 

Carpenter  work $30  00 

Clocks,  repairing 7  50 

Coal,  5  tons 23  00 

Electrical  work 10  00 

Tc^ 451 

Insurance,  fire 50  00 

Telephone 47  50 

Wood 4  25 

517^  76 
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Wallabout  Market,  Street  Cleaning  — 

Oil ^2  70 

Repairs  to  sweeping  machine. ...  25  00 


$27  70 


Public  Baths— 

Carpenter  work $100  00 

Oil 7  00 

Storage  of  baths 39>  co 

Stove  polish 60 

Wharfage 7  5° 

$506  10 


Department  of  Bridges- 
Furniture,  carpets,  etc $49  60 


Board  of  Public  Improvements — 

Ice 

Telephone 


$5  50 
37  50 


Firemen's  Hall,  E.  D.— 

Carpenter  work 

Mason  work 

Paintmg 

Plastering 

Removing'  flagpole 

Roofing 


H3  00 

$70  00 

115  00 

no  00 

15  c» 

15  CO 

30  CO 


City  Magistrates*  Courts- 
First  District : 

Electrical  work 

Furniture 

Ice 

Mats 

Telephone,  court-room. 
Telephone,  residence. . 


$355  00 


Old  Ninth  Precinct  Station-house- 
Replacing  fence 


$72  00 


Oorsekeep,  etc.— 

Boarding  of  horses $375  00 


Harness  and  repairs  to  same 

Horse  feed 

Horseshoeing 

Transportation,  Deputy  Commis- 
sioner  

Wagon  repairs,  etc 


40  50 
143  02 
90  00 

150  00 

55  00 

$853  52 


Second  District : 

Furniture 

Glazing 

Grate 

Ice 

Janitor's  supplies. . . . . . 

Locksmithing 

Telephone,  court-room . 
Telephone,  residence. . 
Wood 


Third  District : 

Coal,  22  tons , 

;  Furniture , 

I  Gas  fitting 

Grate 

Ice 

Mason  work 

Telephone,  court-room. . . 

Telephone,  residence. , . , 

Wood 


Fourth  District : 

Furniture 

Glazing 

Ice 

Telephone,  court-room. 
Telephone,  residence.., 


$2  00 

I  50 

1  50 
6  40 

45  a> 
25  00 

$81  40 

$3  <» 

2  50 
500 

2  25 

3  20 
300 

42  00 
25  00 

8  50 

$94  45 

$96  20 

2  50 

2  CO 

9  50 
363 

49  50 
45  00 
25  00 

8  50 

$241  83 

$4462 
496 
2  00 

50  CO 
25  00 

$126  58 
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ity  Magistrate-.*  Courts- 
Fifth  District : 

Ice 

Plumbing 

Telephone,  court-room. 
Telephone,  residence... . 


Sixth  District : 

Electric  work 

Glazing 

Ice 

Ironwork 

Locksmithing 

Telephone,  court-room. 
Telephone,  residence . . 


Seventh  District : 

Carpenter  work 

Ice 

Plumbing. 

Steam  fitting 

Telephone,  court-room. 
Telephone,  residence. . 


Eighth  District : 

Ice 

Plumbing , 

Steam  fitting 

Telephone,  court-room. . 
Telephone,  residence 


U  57 

15  15 
40  00 
12  50 


$70  22 


$3  00 

3  71 

1  94 

55  00 

2  00 

45  00 
25  00 


Municipal  Courts — 
First  District  : 

S'oves 

Wood 


^135  65 

$40  00 
I  >3 

7  50 
4  50 

$40  CO 
25  00 

$118  13 

$2  25 

8  00 
25  00 
40  00 
25  00 

$100  25 
i^unicipal  Courts — 
First  District : 

Books,  law,  etc $233  c» 

Coal,  10  tons 4400 

Furniture  and  carpets 152  50 

Ice I  69 

7 


S45  00 
8  50 


♦48469 


Second  District : 

Books,  law,  etc $167  00 

Carpenter  work 30  00 

Coal,  5  tons 23  00 

Electrical  work 5  00 

Furniture  and  carpets 193  00 

Gas  fitting 27  c» 

Ice I  69 

Janitor's  supplies 3  25 

Stoves 35  00 

Telephones 75  00 

Window  shades 5  00 

Wood 8  50 


$573  44 
Third  Di:.trict  : 

Books,  law,  etc $  185  00 

Carpenter  work 15  00 

F'urniture,  etc 

Glazing 

Ice 

Painting 

Plumbing 

Roofing 

Steam  fitting , 

Telephone 

Window  shades 


12 

50 

6 

25 

I 

94 

117 

12 

12 

00 

40  45 

60 

CX) 

55 

00 

30  75 

Fourth  District  : 

Ice , 

Furniture,  etc. 
Telephone  . . . . 


$536  01 

$0  25 
65  50 
50  00 


75 


(-jS 


Municipal  Courts — 
Fifth  District  : 

Carpenter  work $5  oo 

Ice 2  25 

Telephone 25  bo 

Public  Libraries — 
Central  Branch  (No.  I ): 

Carpenter  work $35  00 

Coal,  37  tons 161  45 

Electrical  work 30  00 

Fire  extinguishers 35  4^ 

Furniture 20  00 

Glazing 4  00 

Hot  air  furnace 50  00 

Ice 2  19 

Library  specialties 12  00 

Painting 12  00 

Repairing  furnace 12  00 

Stoves 9  CX) 

Wood 8  50 

$391  56 
Bedford  Park  Branch  (No.  2): 

Fire  extinguishers  . .  • « $8  33 

Ice 2  32 

Library  specialties 4  50 

Wax  tapers 90 

ii6  15 

Eastern  District  Branch  (No.  3): 

Fire  extinguishers $18  75 

Repairing  steam  heater 12  00 

Wood 8  50 

East  New  York  Bianch  (No.  4): 

Carpenter  work $57  cx) 

Coal,   5  tons 21  75 

Fire  extinguishers 16  67 


Public  Libraiies  - 
East  New  York  Branch  (No.  4; : 

Ice $2  50 

Matting 10  00 

♦107  92 

South  Brooklyn  Branch  (No.  5): 

Carpenter  work $15  50 

Coal,  14  tons 60  90 

Fire  extinguishers 12  50 

Gas  fitting 5  00 

Ice 2  63 

Matting 10  ot> 

Repairing  furnace li  00 

Wood.. 850 

$127  03 
Flatbush  Branch  (No.  6): 

Carpenter  work $55  00 

Coa>,  2  tons 920 

Fire  extinguishers 8  33 

Furniture 6  00 

Gas  fixtures 40  00 

Library  specialties 29  50 

Office  supplies 120 

Stoves,  etc 18  75 

Wood 4  25 

U72  23 
Prospect  Park  Branch  (No.  7) : 

Fire  extinguishers $8  33 

Furniture 275  00 

Gas-fitting 3  50 

Library  specialties 54  00 

$34083 
Armories — 
Thirteenth  Regiment : 

Gas-fitting $n  00 

Glazing 5^00 

Painting 159  co 

Plastering 43  co 


y9 


\xxnorie 

Thirteenth  Regiment 

Roofing 

Telephone 

Wood ., 


$25  00 

55  oo 
8  50 

$368  50 


Fourteenth  Regiment : 

Carpenter  work $10  00 

Coal,  20  tons 87  00 

Gas-fitting 63500 

Glazing 92  61 

Heaters 95  00 

Telephone 40  00 

$959  61 


Twenty-third  Regiment : 

Coal,  145  tons $633  25 


Electrical  work 

Furniture  and  carpets. 

Gas-fitting 

Lumber 

Painting 

Plastering 

Plumbing 

Steam-fitting 

Telephone 


15  00 
36  00 

393  00 
10  40 

45  00 

8  CO 

4  00 

17  25 

85  00 


$1,246  90 


Forty-seventh  Regiment : 

Carpenter  work $10000 

348  00 
50  00 
220  00 

57  17 
152  65 

5900 

3500 

276  00 

6  00 

5500 


Coal,  80  tons. 

Furniture  and  carpets.. 

Oas-fitting 

Glazing 

Mason  work 

Painting 

Plastering 

Plumbing 

Repairing  ranges < 

Telephone 


♦1,358  82 


Armories — 
Troop  "C": 

Armorer's  supplies 

Ash  cans,  etc 

Carpenter  work 

Coal,  26  tons 

Electric  power  current. 

Electrical  work 

Glazing 

Locksmithing 

Plumbing 

Roofing 

Telephone 

Wood 


Second  Signal  Corps  : 
Armorer's  supplies. . . 

Oil 

Telephone 


Third  Catling  Battery  : 
Armorer's  supplies. . 

Carpenter  work 

Coal,  20  tons , 

Furniture 

Glazing 

Hardware 

Ma«on  work 

Paints,  etc 

Painting 

Plastering 

Roofing 

Steam  fitting 

Telephone 

Towels 


U2  53 
36  57 
57  SO 

"3  50 
5  25 
15  00 
50  00 
20  50 
20  00 
74  25 

55  00 
12  00 


$502  10 


♦35  00 
I  40 

65  CO 

$101  40 


^3  25 

10  00 

8700 

32  53 

33  25 

20  50 

205   CO 

28  00 

82  00 

90  00 

>57  CO 

73400 

......  3000 

36  00 

$1,588  53 
Second  Naval  Battalion  : 

Boatswain's     and      Engineer's 

stores $324  00 


<■>  4 


100 


Armories — 
Second  Naval  Battalion  : 

Canvas  screens $50  00 

Carpenter  work 20  00 

Carpenter  work  (ship) 85  00 

Coal,  7  tons 32  20 

Fire  extinguishers 150  00 

Furniture 38000 


Armories — 
Second  Naval  Battalion  : 

Lumber ..•.,. . 

Paints,  oils,  etc 

Tools,  implements,  etc . 
Telephone 


$40  00 

191  00 

76  02 

55  00 


$1,403  22 


Recapitulation. 
Borough  Hall $3.o77  84 


Municipal  Building 

Kings  County  Court-house 

Hall  ot  Records 

Kings  County  Jail 

Disciplinary  Training  School  for  Boys 

Storehouse  

Wallabout  Market  Administration  Building.. . . 

VVallabout  Market  Street  Cleaning 

Public  Baths 

Department  of  Bridges 

Board  of  Public  Improvements. .    .    

Firemen's  Hall,  E.  D 

Old  Ninth  Precinct  Station-house 

Horse  keep,  etc 

City  Magistrate's  Court,  First  District 

'*  Second  District 

Third  District 

"  Fourth  District. 

Fifth  District 

Sixth  District 

**  Seventh  District  . . . . 

Eighth  District 

Municipal  Court,  First  District 

**  Second  District 

"  Third  District 

Fourth  District 

•*  Fifth  District 

Public  Library,  Central  Branch  (No.  i) 

"  Bedford  Park  Branch  (No.  2).. . 

**  Eastern  District  Branch  (No.  3). 

East  New  York  Branch  (No.  4) . 

*'  South  Brooklyn  Branch  (No.  5). 


5.950  99 
6,594  92 
1,675  96 
7*092  47 
2,257  20 

441  45 
176  76 

27  70 
506  10 

4960 

43  CO 
355  00 

72  00 

85352 
81  40 

94  45 
241  83 
126  58 

70  22 
13565 
118  13 
100  25 
48469 
57344 
53601 
"5  75 

3225 
39156 

16  15 

3925 
107  ql 
12703 


lOI 

»lic  Library,  Flatbush  Branch  (No.  6) $172  23 

•*              Prospect  Park  Branch  (No.  7) 340  83 

dories.    Thirteenth  Regiment 368  50 

Fourteenth  Regiment. .   959  61 

Twenty-third  Regiment -, 1,246  90 

Forty-seventh  Regiment 1,358  82 

**           Troop  C 502  10 

*'*           Second  Signal  Corps loi  40 

Third  Catling  Battery 1,588  53 

•*           Second  Naval  Battalion 1,403  22 


$40,609  21 


lan^es  in  the  Number  of  Lamps  oj  All  and   Each  Kind  Made  during  the  Quarter  ending 

December '^if  1 900. 


Lee  trie  lights  . . 

as  lamps 

^cHbach  lamps. 
Taphiha  lamps. 


Burning 

October  z, 

Z900. 


4.657 

10,914 

2,693 

301 


New  Lamps 
Added. 


29 

79 
108 


L\MPS 

Extinguished. 


too 
3 


Burning 

December  31, 

1900. 


4.67a 

10,893 

2,798 

aai 


Bureau  of  Electricity  and  Cas. 
Permits  Granted  to  Companies. 


Overhead 
Wires. 

Subway 
Construc- 
tion. 

Under. 

ground 

Conductors 

Miles  of 
Overhead 

Wire 
Removed. 

Poles* 
Removed. 

Poles 
Erected. 

Brooklyn  Heights  Railroad) 
Company f 

Coney  Island  and  Brooklyn! 
Railroad  Company 1 

Edison  Electric  Illuminating  | 
Company ) 

flatbush  Gas  Company 

New  York  and  New  Jersey 

Telephone  Company 

Postal  Telegraph  and  Cable  . 

12 

2 

3*7 

«7 

1,200 

«39 
3 
59 

7 
68 

I 

3.93 
None. 

7 

None. 

42.64 

None. 

None. 

None. 

12  iron. 
None. 

54 
None. 
287 
None. 
None. 
None. 

3  iron. 

32 
7 
47 

Stock     Quouiion    Telegraph 

Western     Union    Telegraph 

Abraham  &  Straus 

r^Atiia  Sttitz  8l  Sons*. •••••••••• 

■f  uffh  Stewart. 

Total 

J.577 

201 

76 

53-57     { 

12  iron. 
341  wooden. 

3  iron. 

86  wooden. 

I02 

Number  of  applications  received  (interior  wiring). 836 

Number  of  certificates  granted  (interior  wiring) 794 

Covering  incandescent  lamps I7f743 

Covering  arc  lamps 271 

Covering  horse-power  motors ^7^1% 

Covering  k.  w.  generators 710 

Covering  k.  w.  miscellaneous  appliances 6.6 

Number  of  inspections  made  (interior  wiring) 3«5io 

Number  of  photometric  tests  of  illuminating  gas 12 


Exterior  Conductors  and  Subway  OmstrucHon, 


Appucations 
RecBivxo. 

pEUirrs 
Gkanted. 

RsPtJSKD    AMD 
Pbndikg  ACTICW. 

Overhead  wires ...*.••• ••••...* 

ao3 
73 

1^77 

aoz 

76 

«S 

Subway  construction •••••••••••«•••• 

Underground  conductors 

Total 

1.868 

1.8S4 

X7 

Number  of  miles  oi  overhead  wires  removed 53-57 


Poles. 


Number  of  poles  erected  . , 
Numbpt  of  poles  removed. . 


Decrease. 


Iron. 


Wood. 


80 
34« 


^55 


TOTAU 

89 
353 

aS4 


Total  decrease,  264. 


Condensed  Sum.mary  of  the  Transactions  of  the  above  Borough  Department  during 

THE  Year  1900. 

Recapitulation  of  Quarterly   Statements  shawins;  the  Amount  of  Requisitions  forwarded  to  the 
General  Office  for  Transmission  to  the  Finance  Department, 

Salaries,  Deputy,  Clerks,  Laborers,  Cleaners,  Janitors  and  Employees — 

First  quarter $42,413  65 

i^econd  quarter 41,680  76 

Third  quarler 44)036  14 

Fourih  quarter 42,417  59 

$170,548  14 


J  03 


Supplies  and  Repairs — 

First  quarter $8,005  19 

Second  quarter 30|  170  07 

Third  quarter 30.759  I4 

Fourth  quarter 33*847  59 


$102,781  99 


Lamps  and  Lighting — 

First  quarter $115,391  22 

Second  quarter 243,558  82 

Third  quarter 210,999  49 

Fourth  quarter 232,264  25 


802,213  78 


Contingenci 

First  quarter. . . 
Second  quarter 
Third  quarter. 
Fourth  quarter. 


$300 
117 

355 
227 

00 
82 
00 
01 

999 

83 

$1 

,076,543 

74 

SUMMARY   STATEMENT  OF  CONTRACTS. 

Contracts  Entered  Into. 


I>ATB. 


Jan.    a 


Mar.  8 
ScpC.31 


TlTL*. 


For  furnishing,  operaticg  and  mainiaining 
electric  lanaps  for  the  term  of  one  year  for 
lighiing  the  streets,  public  buildinjg:s  and 

girks  of  the  Borough  ot  Brooklyn  in  The 
ity  of  New  York 


For  famishing  improved  naphtha  Welsbach 
street  lamps  lor  lighting  public  parks  in 
the  Borough  of  Brooklyn  for  one  year 


■n 


For  fiinishing  iu^>htha  street  lights  for 
lighting  public  streets  and  parks,- 
Borough  of  Brooklyn  for  one  year . . . . 


For  famishing  Department  of  Public  Build-' 
ings.  Lighting  and  Supplies,  Borough  of 
Brooklyn,  3,000  gross  tons.  9,340  pounds 
to  ton,  best  white  ash  coaL 

For  furnishing  Department  of  Public  Build- ' 
ings.  Lighting  and  Supplies,  Boroueh 
of  Brooklyn,  1.500  gross  tons  best  grades 
Lehigh  hard  coal,  with  privilege  of  in- 
creasing or  decreasing  30  per  cent 

For  furnishing  and  delivering  ice  to  public 
buildings  anH  offices  in  care  of  Depart- 
ment of  Pubhc  Buildings,  Lighting  and 
Supplies,  Boroagh  of  Brooklyn,  from 
October  s  to  December  31, 1900 


Principai.  and  Sureties. 


Piincipal — Edison      FJcctric  Illuoiinatingl 
Company     of    Brco'tlyn.      Sureties — 
United  States  Fidelity  and  Guarantee 
Company  ;  Fidelity  and  Deposit  Com- 
pany of  Maryland 

Principal— Welsbach  Street  Lighting  Com- 
l^any  of  America.  Sureties — ^United 
States  Fidelity  and  Guarantee  Com- 
pany ;  City  Trust.  Safe  Deposit  and 
Surety  Company  of  Philadelpnia 

Principal — New  York  and  New  Jersey 
Globe  Gas-light  Compiny.  Sureties — 
United  States  Fidelity  and  Guarantee 
Company ;  City  1  rust,  Safe  Deposit 
and  Surety  Company  ot  Philadelphu. . 

Principal  —  Bacon  &  Co.  Sureties — 
United  Sutes  Fidelity  and  Guarantee 
Company;  City  Trust,  Safe  Depositand 
Surety  Company  of  Philadelphia , 

Principal —  Moquin-Offerman-Heisenbut-' 
tcl  Coal  Company.  Sureties — Ameri- 
can Surely  Company  of  New  York  ; 
Fidelity  and  Deposit  Company  of  Mary- 
land  


Principal  —  Consolidated  Ice  Company.*) 
Sureties  —  Cornelius  Donellon,  Oren  > 
Dennett j 


Amount 
Certified. 


1433,000  00 


9,3ox  00 


No  expendi- 
ture. 


9.XSO  75 


7,830  00 


433  80 


I04 

Contracts  Completed. 


Datb. 


Mar.    7 


Aug.  33 


Dec.  3X 


••    31 


"    3» 


Sept.    1 


For  furnishing  Department  of  Public  Build- 1 
ings,' Lighting  and  Supplies,  Borough  of  '. 
Brooklyn,  with  7,000  tons  (3,240  pounds  { 
to  ton)  of  best  grade  Lehigh  hard  coal. .  J 


i.o5^||g  tons,  under  30  per  cent,  clause, 
nisning  '^  --.-.-... 


Furnishing  Department  of  Public   Build- 
ings,  Lighting  and  Supplies,   Boroup^h 
of  Brooklyn,  a.ooo  gross  tons  best  white  '' 
ash  coal 


For  furnishing  Department  of  Public  Build 
ings,  Lighting  and  Supplies,  Borovgh 
of  Brooklyn,  z.sco  gro^s  tons  of  best 
grades  Lehigh  hard  coal 


Under  30  per  cent,  clause  of  the  contract,  1 
934  tons 

Furnishing  and  delivering  ics  to  the  public 
buildings  and  offices  in  ca*-e  of  Depart- 
ment of  Public  Buildings,  Lighting  and 
Supplies,  Borough  of  Brooklyn,  from 
October  i  to  December  31,  icoo . 

For  furnishinE,  operating  and  maintaining ' 
electric  lights  for  the  term  of  one  year 
for  lighting  the  streets,  public  buildings 
and  parks  of  the  Borough  of  Brooklyn, 
m  the  City  of  New  York 

For  furnishing  improved  naphtha  Wels- 
bach  street  lights  for  lignting  public 
parks  in  the  Borough  of  Brooklyn,  for 
one  year 

For  furnishing  naphtha  street  lights  for 
lighting  public  streets  and  parks. 
Borough  of  Brooklyn,  for  one  year.... 

For  lighting  Ocean  Parkway  with  under- 
ground wires 


Principals  and  Surstibs. 


Principal— C.  Offennan.  Siueties— Gcorfce )  < 
H.  Bresette;  American  Surety  Com*}  ■ 
pany  of  New  York 1 


Actual 
Cost. 


ia9,33pc» 


Prindpal—Bacon  &  Co.    Sureties  —  City  \ 
Trust,  Safe  Deposit  and  5>urety  Com-  \  1 
pany   of    Philadelphia.    Amount    fur-  j  t 
nished  T.605  tons j 

Principal— Moquin-0£Fermao-Heissenbut-  \  \ 
tel  Coal  Company.    Sureties — Ameri-  j 
can  Surety  Companjr  of  New  York ;  \ 
Fidelity  and  Deposit  Company  of  Mary- I  ' 
land J 


Principal  —  Consolidated  Ice  Company. 
Sureties  —  Comelitu  Donellon,  Oren 
Dennett 

Principal — Edison    Electric    Illuminating  ^ 
Company    of     Brooklyn.      Sureties—  j 
United  States  Fidelity  and  Guarantee  \ 
Company  ;  Fidelity  and  Deposit  Com- 
pany of  Maryland 

Principal— Welsbach  Sircvt  Lizhting  Com- " 
pany   of    America.      Sureties — Uiited  1 
States    Fidelity  and  Guarantee   Com-  ^ 
pany :  City  Trust.  Safe  Deposit  and 
Surety  Company  of  Philadelphia 

Principal — New  York  and  New  Jersey 
Globe  Gas-light  Company.  Sureties — 
United  Stales  Fidelity  and  Guarantee 
Company  ;  City  Trust,  Safe  and  De- 
posit Company  of  Philadelphia 

Principal — Flatbush  Gas  Company 


M»»4 


7.3J»7o 


6.5»5  0> 


974  40 


»«3  54 


5ax.344  » 


8»4M  «T 


No  expense 

incurred. 


$7,776  CO 


of  Quarter iy  Reports  on  Supplies  and  Repairs  for  1900  by  Binldings^  etc. 

County  Court-house — 
Third  quarter. . . .       $5,052  75 
Fourth  quarter. . .         6,59492 


Summary 
Borough  Hall — 

First  quarter $3»lo8  81 

Second  quarter.  . .  2,549  17 

Third  quarter 1,947  39 

Fourth  quarter.  . .  3,077  84 


$10,683  21 


Municipal  Building — 

First  quarter §5,938  14 

Second  quarter. . .  4,095  72 

Third  quarter 4,986  61 

Fourth  quarter. .  .  5i950  99 


20,971  46 


County  Court-house — 

First  quarter $3,505  22 

Second  qunrter.  ..  ?-9o8  28 


Hall  of  Records — 

First  quarter $1,355  25 

Second  quarter. . .  2,14372 

Third  quarter 454  15 

Fourth  quarter...  1,675  96 

Kings  County  Jail — 

First  quarter $4.09569 

Second  quarter. . .  4,74i  45 

Third  quarter 3.3 H  22 

I      Fourth  quarter. . .  7,092  47 


$i9>o6i  VI 


5,62908 


19.243  *3^ 


"^/plinary  Training  School — 

first  quarter. ....       $i)905  6i 

Second  quarter. . .         1,725  50 

Third  quarter. . . .         1,453  99 

Fourth  quarter...         2,25720 


Storehouse- 

First  quarter 

I133  96 

Second  quarter. . . 

229  62 

Third  quarter. . . . 

32040 

Fourth  quarter. . . 

441  45 

Wallabout  Market  Administration 
Building — 

First  quarter $102  82 

Second  quarter. . .  84  98 

Third  quarter. ...  57  00 

Fourth  quarter. . .  176  76 

'Wallabout  Market  Street  Clean- 


ing— 

First  quarter 

Second  quarter. . . 
Third  quarter. . . . 
Fourth  quarter. . . 

Public  Baths— 

First  quarter 

Second  quarter. . . 
Third  quarter. . . . 
Fourth  quarter. . . 


12985 

105  60 

45888 

27  70 


$1,670  14 

3.422  35 

1,012  31 

506  10 


Department  of  Bridges- 
First  quarter.   ...  I114  75 
Second  quarter. . .  265  40 
Third  quarter. ...  137  00 
Fourth  quarter. . .  49  60 


Board  of  Public  Improvements — 

First  quarter $72  56 

Second  quarter. . .  54  20 

Third  quarter. ...  44  00 

Fourth  quarter  . .  43  00 


$7,342  30 


1,125  43 


421  65 


$622  03 


6,610  90 


566  75 


213  76 


Firemen's  Hall,  E.  D.- 
Fourth  quarter . . . 


♦355  00 


Old     Ninth     Precinct 

Station - 

house — 

Fourth  quarter. . . 

$72  00 

Horse  keep,  Wagons,  etc 

. 

First  quarter 

$968  50 

Second  quarter. .. 

95642 

Third  quarter 

88634 

Fourth  quarter. .. 

853  '52 

Street  Signs- 

Third  quarter 

$172  80 

Magistrates'  Courts— 

First  District  — 

First  quarter. . . 

$130  91 

Second  quarter. 

27831 

Third  quarter. . 

^8  70 

Fourth  quarter. 

81  40 

Second  District- 

First  quarter. .. 

$162  21 

Second  quarter. 

281  50 

Third  quarter.. 

83  30 

Fourth  quarter. 

94  45 

Third  District- 

First  quarter. .. 

^50  52 

Second  quarter. 

211  81 

Third  quarter.. 

i68  00 

Fourth  quarter. 

241  83 

Fourth  District- 

First  quarter. ., 

$141  58 

Second  quarter. 

432  30 

Third  quarter,. 

163  04 

Fourth  quarter. 

126  58 

$355  00 


72  00 


3,66478 


172  80 


579  32 


621  46 


1,172  16 


86350 


io6 


Magistrates*  Courts — 
Fifth  District- 
First  quarter  ..  $112  04 
Second  quarter.  301  31 
Third  quarter. .  24890 
Fourth  quarter.  70  22 


Sixth  District- 

First  quarter. .. 

5103  49 

Second  quarter. 

163  80 

Third  quarter. . 

94  25 

Fourth  quarter. 

'35  65 

Seventh  District- 

First  quarter . . . 

$158  83 

Second  quarter. 

119  69 

Third  quarter.. 

87  25 

Fourth  quarter. 

118  13 

Eighth  District- 

First  quarter. . . 

$115  19 

Second  quarter. 

537  02 

Third  quarter. . 

162  45 

Fourth  (quarter. 

100  25 

Municipal  Courts — 

First  District  : 

First  quarter. . . 

$262  69 

Second  quarter . 

147  42 

Third  quarter. . 

14  00 

Fourth  quarter. 

48469 

Second  District  : 

First  quarter. . . 

$95  00 

■     Second  quarter. 

234  83 

Third  quarter.. 

84  50 

Fourth  quarter. 

573  44 

Third  District  : 
First  quarter. . . 
Second  quarter. 


$238  42 
405  31 


t732  47 


497  19 


483  90 


914  91 


908   80 


987  77 


Municipal  Courts — 

Third  District : 

Third  quarter.. 

uzi  25 

Fourth  quarter. 

53601 

Fourth  District : 

First  quarter. . . 

I2494 

Second  quarter. 

9899 

Third  quarter. . 

52  50 

Fourth  quarter. 

"5  75 

Fifth  District : 

First  quarter. . . 

^S  59 

Second  quarter. 

224  08 

Third  quarter.. 

32  so 

Fourth  quarter. 

32  25 

Public  Libiaries — 

Central  Branch  : 

First  quarter. . , 

ti23  75 

Second  quarter. 

178  09 

Third  quarter.. 

358  00 

Fourth  quarter. 

391  56 

Bedford  Park  Branch  : 

First  quarter. . . 

H645 

Second  quarter. 

86  65 

Third  quarter.. 

49  60 

Fourth  quarter. 

16  15 

Williamsburgh  Branch 

: 

First  quarter. . . 

$142   10 

Second  quarter. 

S3  13 

Third  quarter. . 

47  16 

Fourth  quarter. 

39  25 

East  New  York  Branch  : 

First  quarter... 

$"5  65 

Second  quarter. 

53  30 

Third  quarter.. 

3287 

1          Fourth  quarter. 

107  92 

$1,3  i6  95 


^2  1% 


37443 


1,051  4( 


198  8i 


281  6. 


309  7' 


107 


E^blic  Libraries — 

South  Brooklyn  Branch  : 

Fiist  quarter. . .  $140  92 

Second  quarter.  54  52 

Third  quarter. .  30  00 

Fourth  quarter.  127  03 


Flatbush  Branch  : 

First  quarter... 

$230  20 

Second  quarter. 

61  45 

Third  quarter.. 

44  65 

Fourth  quarter. 

172  23 

Prospect  Park  Branch 

Second  quarter. 

$13400 

Third  quarter. . 

7831 

Fourth  quarter. 

34083 

Armories — 

Thirteenth  Regiment 

First  quarter. . . 

$776  30 

Second  quarter. 

1,076  25 

Third  quarter.. 

250  50 

Fourth  quarter  . 

36850 

Fourteenth  Regiment : 

First  quarter. . .  $589  88 

Second  quarter.  658  60 

Third  quarter. .  923  00 

Fourth  quarter.  959  61 


Twenty-third  Regiment : 

First  quarter. . .  $596  25 

Second  quarter.  1*077  08 


$352  47 


50853 


553  H 


2,471  55 


3*131  09 


Armories — 

Twenty-third  Regiment : 

Third  quarter.. 

$103  00 

Fourth  quarter. 

1,246  90 

$3,023  23 

Forty-seventh  Regiment : 

First  quarter. . . 

$691  72 

Second  quarter. 

655  92 

Third  quarter.. 

492  63 

Fourth  quarter. 

1,358  92 

3»I99  19 

Troop  C  : 

First  quarter. . . 

$28036 

Second  quarter. 

718  93 

Third  quarter.. 

1,407  25 

Fourth  quarter. 

502  10 

2,908  64 

Second  Signal  Corps : 

First  quarter. . . 

$204  93 

Second  quarter. 

42480 

Third  quarter  . 

354  19 

Fourth  quarter. 

loi  49 

1,085  41 

Third  Catling  Battery 

: 

First  quarter. . . 

$590  92 

Second  quarter. 

957  SO 

Third  quarter.. 

491  67 

Fourth  quarter. 

1,588  53 

3,628  62 

Second  Naval  Battalion  : 

First  quarter. .. 

$112  50 

Second  quarter. 

2,475  52 

Third  quaiter. . 

502  52 

Fourth  quarter. 

1,403  22 

4,493  76 

Total 

$133,498  39 

io8 

Lamps  and  Lighting, 


Lighting  streets  and  avenues. . 

Lighting  parks 

Lighting  Bridge  Plaza , 

Lighting  Public  Buildings 


Gas. 


«309.356  5t 


x8.46a  47 


fej7,8i8  98 


Elkctricity. 


*S»7.557  a6 

z6,69o  87 

z,ii6  40 

a4.946  49 


*S70,a4X  02 


Naphtha. 


W»4«4  «7 


18.4x4  «T 


Gas 

Electricity . 
Naphtha . . . 


$327,818  98 

570,241  02 
8,414  17 


Lighting  supplies.. 


$906,474  17 
3*871  25 


$910,345  42 


Showing  Changes  in  the  Number  of  Street  Lamps  of  all  and  each  kind  during  the  Yesr 
ending  December  31,  1900. 


Gas  lamps 

Welsbach  lamps 
Naphtha  lamps . 
Electric  lights.. 


Capped  or 
Extinguish  KD 
DuKiNC  Year. 

474 
3« 


Burning 

Dbcbmbbs  31, 

1900. 


10.893 

a,798 

3« 


Bureau  of  Electricity  and  Gas. 
Permits  Granted  to  Companies, 


Brooklyn  Heights  Railroad  Company 

Coney  Island  &  Brooklyn  Railroad  Company  . .. 

Edison  Company 

Flatbush  Gas  Company 

New  York  and  New  Jersey  Telephone  Company 

Postal  Telegraph  Cable  Company 

Stock  Quotation  Company 


Overhead 
Wires. 


98 
5 

1,148 

81 

4.047 

XX 

38 


Subway  Cok-      Undbrgr<whi> 

STRLCTI  )N.  COKDLCTORS. 


483 


6 
X87 


I09 


Union  District  Messenger  Company. 
Western  Union  Telegraph  Company . 

Abraluun  &  Straus 

I«.Sctitz  &Sons , 

Hugh  Stewart 

'Fire  I>cp3rtment 

Police  Department 


Tola's 

Grand  Total . 


OVBRHEAD 
WiRBS. 


6 

99 


5.471 


Subway  Con- 
stkuction. 


Underground 
Conductors. 


6«s 


6,360 


Number  of  applications  received  (interior  wiring) 3»633 

Number  of  certificates  granted  (interior  wiring) 3,32 1 

Covering — 

Incandescent  lamps 9i»762 

Arc  lamps 2,518 

Horse-power  motors 12,077}^ 

Kilowatt  generators 2,578 

Kilowatt  miscellaneous  appliances ^ 241 . 6 

]^ainber  of  applications  refused  and  pending  action  (interior  wiring) 312 

N'nmber  of  inspections  made  (interior  wiring) i  '•  134 

N'umber  of  photometric  tests  of  illuminating  gas 24 

Number  of  meters  certified  (routine) 6,955 

Number  of  meters  proved  (on  complaint)  and  sealed 54 

Number  of  meters  proved  (on  complaint)  and  rejected , 41 


Exterior  Conductors  and  Subway  Construction. 


Orerbeacl  wires 

Subway  construction 

Underground  conductors. 


Totals. 


Applications 
Rbcbivbd. 


5,587 
670 
aas 


6.48a 


Permits 
Granted. 


S»47t 
665 
»4 


6,360 


Refused  and 
Pending  Action 


1x6 
5 


Number  of  miles  of  overhead  wires  removed 261.31 


no 


Ikov. 

Wood. 

Number  of  poles  erected 

97 

3« 

..706 

6i 

I.134 

Total  increase 

».395 

poles. 

Number  of  complaints  of  all  classes 1,956 


DOCUMENT  "  H.»' 

Department  of  Public  Buildings,  Lighting  and  Supplies,  ) 

Borough  of  Queens,  f 

Deputy  Commissioner's  Office,  Jamaica,  L.  I.,  N.  Y.       j 

January  15,  1901.  ) 

Hon,   Henry  S.  Kearny,    Commissioner^  PubUc  Buildings^  Idghtimg  and  Supplies,    No.  21 
Park  Row,  New  York  City  : 

Dear  Sir — Herewith  attached  I  have  the  honor  to  submit  a  report  of  the  transactions  of  the 

Department  of  Public  Buildings,  Lighting  and  Supplies,  Borough  of  Queens,  tor   the  quarter 

ending  December  31,  1900. 

Respectfully  submitted, 

JOEL  FOWLER,  Deputy  Commissioner. 

Quarterly   Report   for   the   Quarter  ending   December  31,  1900 — Department  op 
Public  Buildings,  Lighting  and  Supplies,  Borough  of  Queens. 

accounting  department. 
Vouchers  were  issued  through  the  main  office,  for  transmission  to  the  Finance  Department, 
chargeable  to  the  several  appropriations,  as  follows  : 

**  Salaries  of  Deputy  and  Employees,"  1900 — 

October $3,ooo  38 

November 2>984  98 

December 3»I03  48 

$9,088  84 

"Supplies  and  Repairs,*'  1900 — 

October $3,036  56 

November 2>534  5^ 

December 1*903  24 

7,474  38 


Ill 

*^  Lamps  and  Lighting,"  1900— 

October 537.9»9  24 

November 20,971  42 

December 23i520  20 

$82,410  86 

••Contingencies,"  1900— 

October $182  29 

December 4^  95 

223  24 

Orders  Issued. 

Orders  were  issued  during  the  quarter  for  repairs  and  supplies  to  the  several  departments, 

bnildings,  offices,  etc.,  showing  estimated  amounts  of  expenditures,  as  follows  : 

Carpets  (Linoleum^  etc.). 
Oct.    23.  County  Building,  Jamaica $40  00 

Dec     I.  County  Building,  Long  Island  City 90  00 

$130  00 

ChckSy  Care  of  and  Repairs, 

Oct.      I.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica. . . 50  00 

Electrical  Work^  Repairs^  etc, 

Oct.      I.  Public  Buildings,  Long  Island  City $25  00 

**      23.  Department  of  Public  Buildings,   Lighting  and  Supplies, 

Jamaica 25  od 

50  00 

Fuel. 

Oct.      I.  Town  Hall,  Flushing S8  00 

*•       16.  Village  Hall,  Far  Rockaway 5  00 

Not.  27.  City  Magistrate's  Court,  Long  Island  City 6  00 

19  00 

Furniture  {Desks,  Chairs,  etc.). 

Oct*      I.  Department  of  Taxes  and  Assessments,  Long  Island  City. . .  $70  00 

•*         I.  President  of  the  Borough,  Long  Island  City 54  00 

'*         I.  Department  of  Street  Cleaning,  Long  Island  City 18  00 

*'         I.  Department  of  Sewers,  Long  Island  City 14  00 

•*         I.  President  of  the  Borough,  Long  Island  City 40  00 

*'         I.  Bureau  of  License,  Long  Island  City 60  00 

••      3a  Department  of  Taxes  and  Assessments,  Long  Island  City. . .  90  00 

•*       3a  County  Court,  Long  Island  City 175  00 

Nov.  27.  Department  of  Water  Supply,  Long  Island  City 37  80 

'*      27.  Department  of  Public  Buildings,   Lighting  and  Supplies, 

Jamaica. 100  co 

Dec.      I.  Court  of  Special  Sessions.  Jamaica 67  00 

725  80 


I  12 

Fitting  up  Offices, 

Oct.      I.  Street  Cleaning  Department,  Long  Island  City $13  85 

"      16.  Surrogate's  Office,  Jamaica 35  00 

Dec.   15.  Department  of  Highways,  Long  Island  City 475  00 

'*      18.  Electrical  Bureau,  Jamaica,  Town  Hall 100  00 

'*      22.  Department  of  Highways,  Long  Island  City 169  60 

Janitor^s  Supplies, 
Oct.      I.  Department  of  Public  Building«,   Lighting  and  Supplies, 

Jamaica $50  oo 

Nov.     2.  Department  of  Public   Buildings,   Lighting  and  Supplies, 

Jamaica 35  00 

Dec.     I.  Department  of  Public   Buildings,   Lighting  and  Supplies, 

Jamaica 40  00 


Plumbings  etc. 

Oct.      I.  Municipal  Buildings,  Long  Island  City , 

I.  Armory,  Flushing , 

I.  Town  Hall,  Flushing 

I.  Town  Hall,  Newtown , 

I.  Municipal  Buildings,  Jamaica , 

I.  Village  Hall,  Far  Rockaway 

Nov.  27.  County  Building,  Long  Island  City 

Dec.   10.  County  Buildings,  Long  Island  City 

**      15.  County  Buildings,  Long  Island  City 


Repairs  to  Buildings. 

Oct.      I.  County  Building,  Long  Island  City 

"        I.  Municipal  Buildings,  Long  Island  City 


$6 

cx> 

12 

cx> 

8 

CX) 

25 

00 

8 

CO 

15 

00 

12 

00 

$ICX) 

CX) 

25 

00 

25 

00 

50 

00 

100 

00 

25 

00 

ICX) 

00 

314 

00 

no  00 

tSo 

00 

100 

00 

t793  45 


125  o< 


Law  Books  J  etc, 
Oct.      I.  Surrogate's  Court,  Jamaica 3  a 

Laundry  Service, 

Oct.  I.  Village  Hall,  Far  Rockaway 

**  I.  Town  Hall,  Flushing 

**  I.  Magistrate's  Court,  Long  Island  City 

**  I.  llackett  Building,  Long  Island  City 

"  I.  Health  Department,  Jamaica 

'*  I.  Town  Hall,  Jamaica , 

Dec.  I.  County  Court-house,  Long  Island  City 


86a 


849  a 
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■  Oct.      I.  Village  Hall,  Far  Rockaway , 

"        I.  Town  Hall,  Newtown 

"        I.  County  Building,  Jamaica 

**       i6.  Town  Hall,  Flushing 

**      i6.  Village  Hall,  Arvernc 

*•      i6.  Hackett  Building,  Long  Island  City 

**       i6.  County  Court-house,  Long  Island  City 

••  i6.  Town  Hall,  Flushing. 

*•  i6.  Armory,  Flushing 

*  *       30.  Armory,  Flushing 

*'      30.  County  Building,  Long  Island  City 

*'       31.  Town  Hall,  Jamaica 

Nov.   13.  Town  Hall,  Jamaica 

**       23.  Town  Hall,  Jamaica 

Dec.     7.  County  Building,  Jamaica 

••       10.  County  Building,  Long  Island  City 

**       12.  Hackett  Building,  Long  Island  City 

**"       12.  County  Building,  Jamaica 

**       12.  Town  Hall,  Jamaica 

*'       15.  Town  Hall,  Jamaica 

•*       17.  Town  Hall,  Jamaica 

**       18.  County  Building,  Long  Island  City 

"       18.  Town  Hall,  Newtown 

•*       22.  County  Building,  Jamaica 

*•      24.  County  Buildings,  Long  Island  City 

**      24.  Armory,  Flushing 

Telephone  Service, 

Oct.  I.  Department  of  Public  Buildings,  Lighting  and  Supplies, 
Jamaica 

•*        I.  Board  of  PubUc  Improvements,  Long  Island  City 

••        I.  President  of  the  Borough,  Long  Island  City 

Dec  24.  County  Court-house,  Long  Island  City 

Typewriters^  Repairs^  etc, 

Oct.      I.  Department   of  Public  Buildings,   Lighting  and  Supplies, 

Jamaica 

*•        I.  Commissioner  of  Jurors,  Long  Island  City 


S25 

00 

50 

00 

24  50 

58 

00 

394 

00 

30 

CO 

900 

CX) 

10 

45 

36s 

00 

40 

00 

icx)  00 

45 

00 

121 

50 

25 

00 

25 

00 

865 

00 

20 

00 

319 

00 

116  80 

980 

cx> 

175 

00 

500 

00 

80 

00 

37 

00 

700 

00 

22 

00 

$80  00 

50  00 
50  00 

760  00 


$6,178  25 


940  00 


$25  00 

95  «> 
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Miscellaneous  {Livery y  Bicycle  Repairs ^  Cartage^  Hardware^  Disin/eciant^  IVafer , 

GaSf  Flags), 

Oct.      I.  Department  of  Public  Buildings,   Lighting  and  Supplies, 

Jamaica $15  «> 

*'       I.  Department  of  Public  Buildings,   Lighting  and    Supplies, 

Jamaica 50  00 

**        I.  Town  Hall,  Jamaica 6  00 

*'        I.  Department  of  Public  Buildings,   Lighting  and  Supplies, 

Jamaica 50  00 

*'        I.  Department  of  Public   Buildings,   Lighting  and   Supplies, 

Jamaica 75  00 

"        I.  Town  Hall,  Jamaica 765 

"        I.  Department  of  Public   Buildings,   Lighting  and  Supplies, 

Jamaica 10  oa 

'*        I.  Village  Hall,  Far  Rockaway 10  00 

'*        I,  Town  Hall,  Newtown 10  cx> 

**        I.  Hackett  Building,  Long  Island  City 5  co 

"        I.  Department  of  Public  Buildings,   Lighting  and    Supplies, 

Jamaica 80  00 

"      23.  County  Building,  Long  Island  City 50  cx> 

'*      24.  Town  Hall,  Jamaica 10  00 

'*      24.  Hackett  Building,  Long  Island  City 37  50 

**      25.  Town  Hall,  Flushing 800 

**      30.  Town  Hall,  Jamaica 1250 

**      30.  Town  Hall,  Newtown 25  00 

'*      30.  County  Court-house,  Long  Island  City 25  00 

Nov.    I.  Department   of  Public  Buildings,   Lighting  and   Supplies, 

Jamaica 80  00 

**        2.  County  Court-house,  Long  Island  City 28  00 

"        2.  Department  of  Public   Buildings,    Lighting  and    Supplies, 

Jamaica 50  00 

**      21.  Department  of   Public   Buildings,  Lighting  and    Supplies, 

Jamaica 25  00 

"      22,  County  Court-house,  Long  Island  City 45  00 

Dec.     I.  Department   of    Public  Buildings,    Lighting  and  Supplies, 

Jamaica 80  00 

'*        I.  County  Buildings,  Long  Island  City 40  cx> 

*•        I.  County  Building,  Jamaica lOO  00 

*'        7.  Coroner's  Office,  Jamaica lo  80 

**        7.  Department  of  Public   Buildings,   Lighting  and    Supplies, 

Jauiaica 6  00 

**      18.  County  Building,  Long  Island  City   36  00 


X 


IIS 

Dec-    i8.  Surrogate's  Court,  Jamaica $80  00 

**        18.  Department  of   Public  Buildings,    Lighting  and  Supplies, 

Jamaica 9  00 

•*       22.  Surrogate's  Office,  Jamaica 23  00 

'*       22.  Department  of  Water  Supply,  Long  Island  City 23  00 

$1,022  45 

[  Total $11,191  95 

■ 

ORDERS  ISSUED  FOR   PUBLIC  LIGHTING  NOT  COVERED  BY  CONTRACT. 

p    Oct.     I.  Jamaica  Gas-light  Company,  public  lighting.  Fourth  Ward $350  00 

••        I.   Richmond  Hill  and  Queens  County  Gas-light  Company,  public  lighting. 

Fourth  Ward 750  00 

*•        I.  Newtown  Gas  Company,  public  lighting.  Second  Ward 500  00 

*•        I.  East  River  Gas  Company,  public  lighting,  First  Ward 400  00 


Total $2,000  00 


CONTRACTS. 

There  were  no  contracts  entered  into  during  the  quarter. 

Contracts  Computed  during  Quarter. 
Poblic  Lighting — 

Electric :  Cost. 

Electric  Illuminating  and  Power  Company  of  Long  Island 

City $109,665  21 

Queens  Borough  Electric  Light  and  Power  Company 20,268  06 

New  York  and  Queens  Gas  and  Electric  Company 49)241  42 


Total  electric $I79, 174  69 

Gas: 

New  York  and  Queens  Gas  and  Electric  Company $4»530  10 

New  York  and  New  Jersey  Globe  Gas-light  Company  (Ltd.)        

Welsbach  Street  Lighting  Company  of  America 7»368  15 

11,898  25 


Total  public  lighting $191,072  94 

'  Ice  to  Public  Buildings — 

Consolidated  Ice  Company $250  68 


ii6 


LAMPS  AND  LIGHTING,    BOROUGH  OF  QUEENS,    FOR  THE  QUARTER  ENDING  DECEMBER  31,   I 

The  following  street  lamps  were  placed  in  service  during  the  quarter  : 


Oct.      2.  2  arc  lamps,  Little  Neck. 

**        3.  I  arc  lamp,  Far  Rockaway. 

"        8.  I  arc  lamp,  Jamaica. 

'•      10.  5   Welsbach    gas   lamps,    Flushing 

Village. 

**      '5'  5  g*^  lamps,  Richmond  Hill. 

**      19.  I  arc  lamp,  Long  Island  City. 

**      19.  2  arc  lamps,  Jamaica  Village. 

**      20.  X  arc  lamp,  Jamaica  Village. 

*'      23.  I  arc  lamp,  Jamaica  Village. 

Nov.     I.  I  arc  lamp,  Little  Neck. 

"        I.  2    WeUbach   gas    lamps.    Flushing 

Village. 

**        5.  4  gas  lamps,  Newtown. 

*'        7.  3  arc  lamps.  Far  Rockaway. 

*•        9.  I  arc  lamp,  Jamaica  Village. 

"      '5*  7  gas  lamps,  Richmond  Hill. 

**       16.  3  arc  lamps,  Long  Island  City. 

**      16.  4    Welsbach    gas    lamps,    Jamaica 

Village. 


Nov.  19.    4    Welsbach  gas    lamps.   Flush 
Village. 
^*      20.     5  arc  lamps.  Far  Rockaway. 
*'      28.     3  arc  lamps,  Brooklyn  Hills. 

37 

Dec.     I.     8  gas  lamps,  Newtown. 
"        1-4  gas  lamps,  Richmond  Hill. 
*'        6.     5  arc  lamps,  Hoffmann  Boule^ 

Jamaica. 
**        6.  13  arc  lamps,  Hoffmann  Boulei 

Newtown. 
"        6.     I  arc  lamp,  Jamaica. 
**        7.     I  arc  lamp,  Flushing. 
**      ii.     2  arc  lamps,  Jamaica. 
'*      14.     I  arc  lamp  Jamaica. 
**      24.     5  arc  lamps,  Newtown  Heights. 
**      31.  20  incandescent  lamps,  W^bitestoi 
"      31.     I  arc  lamp,  Long  Island  City. 

61 


Total, 

Arc  lamps 

Incandescent  lamps 

Welsbach  gas  lamps 

Gas  lamps 

Total 

Lamps  Discontinued  during  the  Quarter  ending  December  31,  1900. 

Oct.  I.  104  Welsbach  naphtha  lamps,  Arveme. 

**  19.  7  Welsbach  naphtha  lamps,  Rockaway  Park. 

Nov.  I.  I  arc  lamp,  Edgemere. 

**  I.  6  arc  lamps,  Far  Rockaway. 

*'  I.  8  arc  lamps  Rockaway  Beach. 

••  I,  2  Welsbach  naphtha  lamps,  Rockaway  Beach. 

Dec.  19.  I  arc  lamp,  Rockaway  Beach. 

129 


117 

TotaL 

Arc  lamps 

Welsbach  naphtha  lamps. 

Total 


i6 
"3 
129 


Changes  in  Locations  of  Lamps  during   the  Quarter  ending  December  31,  1900. 

I  Welsbach  gas  lamp,  removed  from  Canal  street  to  Willow  street,  Jamaica. 

I  arc  lamp,  from  the  east  side  of  the  Boulevard  to  west  side,  opposite  Jamaica  avenue,  Long 
Island  City. 

I  arc  lamp  removed  500  feet  west  of  present  location  on  Douglas  street,  Jamaica. 

I  arc  lamp  removed  from  Broadway  and  railroad  crossing  100  feet  east  of  crossing.  Flushing. 

I  arc  lamp  removed  from  Hunter^s  Point  avenue,  between  East  and  Van  Alst  avenues,  to 
comer  of  Hunter's  Point  avenue  and  Van  Alst  avenue.  Long  Island  City. 

I  arc  lamp  removed  from  comer  of  Wilson  and  Division  streets  to  the  corner  of  Broadway 
and  Clermont  avenue,  Sprmgfield. 

I  arc  lamp  removed  from  Flushing  avenue,  west  of  Sophie  street  to  the  comer  of  Sophie 
street  and  Flushing  avenue,  Newtown. 

1  arc  lamp  removed  from  Flushing  avenue,  between  Garretson  avenue  and  Sophie  street  to 
the  comer  of  Garretson  and  Flushing  avenues,  Newtown. 

2  gas  lamps  removed  from  Garretson  avenue,  north  of  Flushing  avenue,  to  Sophie  street, 
between  Flushing  avenue  and  Nurge  street  and  northwest  corner  of  Sophie  and  Nurge  streets, 
Newtown. 

I  arc  lamp  removed  from  comer  of  Old  road  and  Bowne  street  to  the  corner  of  Madison 
avenue  and  Jansen  avenue,  Newtown  Heights. 

Report  of  Electrical  Transactions. 
Exterior  Wiring  Permits  issued  during  Quarter  ending  December  31,  1900. 


Company. 


New  York  and  Queens  Electric  Light  and  Power  Company. 

New  York  and  North  Shore  Railway  Company 

New  York  and  New  Jersey  Telephone  Company 

New  York  and  Queens  County  Railway  Company 

Knickerbocker  Telegraph  and  Telephone  Company 

Brooklyn  Heights  Railroad  Company 

United  States  Life  Saving  Service 

Queens  Borough  Electric  Light  and  Power  Company   

Newtown  and  Flushiog  Gas  Company 

'Western  Union  Telegraph  Company 

Police  Department 

Total 


Oct. 

Nov. 

Dec. 

38 

39 

44 

X 

.. 

.. 

66 

47 

59 

3 

9 

z 

•• 

I 

X 

.. 

.. 

z 

3 

X 

8 

X 

6 

•• 

•• 

127 

98 

xos 

Total. 


X72 
3 
9 
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For  what  Purpose, 


Erect  poles 

Erect  poles  and  wires 

Erect  poles  and  wires  and  City  lamps. 

Erect  guy  stubs 

Replace  poles  and  wires 

Reset  poles 

Transfer  poles  and  wires 

Transfer  poles,  wires  and  City  lamps  . . 

Remove  poles  and  wires 

String  wires 

String  wires  and  hang  lamps 

Subway 

Erect  City  gas  lamps 

Total 


Oct. 

•Nov. 

z8 

Zl 

Z5 

13 

•• 

.. 

55 

60 

13/ 

9» 

Dec 


5 
53 


Total. 


3« 
16 

«3 
5 

41 
5 

6 
>7 

7 
168 

4 
«S 


Total  permits  granted  for  telegraph,  telephone  and  signal  wires 197 

Total  permits  granted  for  electric  light  and  power 131 

Total  permits  for  gas 2 


Total . 
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JAst  of  Complaints   Issued    for   Exterior  and  Interior    Wiring   during  the    Quarter  ending 

December '>^\y  1900. 


Company. 

October. 

November. 

Dbcembei;. 

Total. 

Total  number  of  comp'aint^  attended  to 

49 
5a 

35 

55 

73 
79 

Total  complaints 

186 

New  York  and  Queens  Electric  Light  and  Power  Company.. 

Queens  Borough  Electric  Light  and  Power  Company 

Knickerbocker  Telephone  and  Telegraph  Company 

«4 

I 

X 

6 

2 
2 
5 

ao 
z 
3 
6 
5 

34 
la 

58 

New  York  and  New  Jersey  Telephone  Company 

5 

New  York  and  Queens  County  Railway  Company 

New  York  and  North  Shore  Railw^ay  Company 

R.  T.  Scheinoha 

5 
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Company. 


I  Tyler 

Uiott 

lectric  Company 

1  Construction  Company 

3rk  Electric  Construction  Company 

jckland < 

tone  Forge  Company 

reever 

ally 

sland  Railway  Company 

PeACc&Co 

Asphalt  Company 

nlfcl  

usby 

c  Construction  and  Supply  Company 

i  nix  Electrical  Engineering  Company . . . . 

ndcn 

Worth 

[.  Theimer 

apartment 

yn  Heights  Railroad  Company 

y  A  Sons  Manufacturing  Company 

8  Burglar  Alarm  Company 

Telegraph  Company 

rn  Union  Teleitraph  Company 

:ilis&Co 

ment  of  Highways 

Wilde  &  Co 

earen 

&  Enos  Manufacturing  Company 

sresheimer.... 

IcCoy  Sons 

mings 

Engineering  and  Construction  Company. 

Total 


OCIODBR. 


Sa 


NOVBMDBR. 


55 


Dbcbmbbk. 


Total. 


x86 


'here  are  255  complaints  left  over  which  are  being  attended  to. 
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Interior   Wiring  Applications   Received  and   Certificates    Granted  during   the    Quarter  ending 

December  31,  1500. 


Applica- 
tions. 

Cbrtipi- 

CATKS. 

Incan- 
descent 
Lights. 

Arc 
Lights. 

MOTOIS, 

HP. 

i      Geh- 

SKBVICr.      BKATOtS, 

,      K.W. 

October 

xox 

9» 
66 

64 

59 

69 

».393 
1,186 
1.858 

12 
8t 

34 

5        K 

3    aaJi 

23    39K 

1 

X         1      S"3 

December*  •••  ....••  ■•••.•• 

Total 

asS 

192 

4.437 

"7 

31    62M 

I     1   6.138 

Total  number  of  applications  left  over 194 

Total  number  of  inspections  made  by  Inspectors  for  exterior  and  interior  wires 4»355 


Poles  and  Wires  Removed  by  the  different  Companies  during  the  Quarter. 


October. 

November. 

December. 

Total 

CO-MPANY. 

Poles. 

Miles 
Wires. 

Poles. 

Miles 
Wires. 

Poles. 

Miles 
Wires. 

Poles. 

6x 
90 

23 

4 
59 

MUes 
Wires. 

New  York  and  Rockaway  Beach  Railroad) 

Company j 

New  York  and  New  Jersey  Telephone  Com- 1 

3« 

2| 

.403 
1.5*^0 

»5 

•59» 

12 

90 
22 

4 
59 

187 

9.486 

10.477 

New  York  and  Queens  Electric  Light  and  | 
Power  Company 1 

X.500 

Queens  Borough  Electric  Light  and  Power  j 
Company ) 

Western  Union  Telegraph  Company 

.... 

Total 

55 

1.900 

25 

.59X 

9.4^6 

267 

XI. 977 

Jamaica,  January  15,  1901. 

Hon.  Henry  S.  Kearny,  Commissioner  Public  Buildings^  Lighting  and  Supplies^  No.  21  Park 
Row,  New  York  City  : 

Dear  Sir — In  compliance  with  your  instructions  I  herewith  present  the  following  annual 
report  of  the  transactions  of  the  Department  of  Public  Buildings,  Lighting  and  Supplies,  Borough 
of  Queens,  for  the  year  ending  December  31,  1900. 

Respectfully  submitted, 

JOEL  FOWLER,  Deputy  Commissioner. 
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«xuAL  Report  Department  of  Public  Buildings,  Lighting  and  Supplies,  Borough 

OF  Queens. 

accounting  department. 

propriation— "  Sakries  of  Deputy  and  Employees,  1900  " $37, 140  00 

October  3,  1900,  add  transfer  from  appropriation  «*  Lamps  and  Lighting  *' . . .    .  900  00 

$38,040  00 
Vouchers  issued  to  December  31,  1900 37»568  72 

Balance  (final) $47'  28 

>propriation—  **  Supplies  and  Repairs,  1900  " $35.ooo  00 

December  11,  1900,  add  transfer  from  appropriation  **  Lamps  and  Lighting  '\  ,         4,000  00 

$39,000  00 
Vouchers  issued  to  December  31,  1900 27,861  29. 

Balance  (to  meet  outstanding  orders  and  contracts).    . .   $11, 138  71 

ppropriation—  **  Lamps  and  Lighting,'*  1900 $355,ooo  00 

Deduct  August  21,  1900,  transfer  10  **  Contingencies  " $6co  oo 

Deduct  October   i,  1900,  transfer  to   "Salaries  oi  Deputy  and 

Employees  " : 900  00 

Deduct  December  11,  1900,  transfer  to  '<  Supplies  and  Repairs'*.         4,000  00 

5,500  00 

$349»5oo  CO 
Vouchers  issued  to  December  31,  1900 243  998  48 

Balance  to  meet  outstanding  orders  and  contracts $105,501  52 

ppropriation — "  Contingencies,**  1900 $500  00 

Add  August  21,  1900,  transfer  from  appropriation  from  **  Lamps  and  Lighting  **  600  00 

$1,103  ca 
Vouchers  issued  to  December  31 ,  1900 $702  60 

Balance  to  meet  outstanding  accounts $397  40 

ORDERS   ISSUED. 

I'or  repairs,  supplies,  fitting  up  offices,  etc.,  etc.,  for  the  various  departments,  offices,  build- 
ngs,  etc.,  in  the  Borough  of  Queens,  for  the  year  1900,  orders  were  issued  showing  the  estimated 
.mount  of  expenditures,  as  follows  : 

iuildings — 

Town  Hall,  Jamaica $3,629  90 

Town  Hall,  Flushing 931  45 

Town  Hall,  Newtown 1,011  40 

Municipal  Buildings,  Long  Island  City 2,858  95 
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Buildings — 

Village  Hall,  Far  Rockaway 

Village  Hall,  Arveme 

County  Buildings,  Long  Island  City  . 

County  Buildings,  Jamaica    

Armory,  Flushing , 


Departments,  Offices,  etc. — 

Department  Public  Buildings,  Lighting  and  Supplies,  Jamaica 

Presidcni  of  Borough,  Long  Island  City 

Department  of  Health,  Jamaica 

Department  of  Highways,  Long  Island  City 

Department  of  Sewers,  Long  Island  City .*..., 

Department  of  Finance  (Paymaster),  Long  Island  City 

Department  of  Street  Cleaning,  Long  Island  City 

Department  of  Taxes  and  Assessments,  Long  Island  City 

Finance  Department — Bureau  of  Assessments  and  Arrears,  Long  Island  City  . 

Department  of  Buildings,  Jamaica « 

Department  of  Water  Supply,  Long  Island  City 

Deputy  Receiver  of  Taxes,  Long  Island  City 

Magistrate's  Court,  Long  Island  City 

Magistrate's  Court,  Flushing 

Magistrate's  Court,  Far  Rockaway 

Municipal  Court,  Long  Island  City 

Municipal  Court,  Newtown 

Municipal  Court,  Jamaica 

Court  Special  Sessions,  Jamaica 

Commissioner  of  Jurors,  Long  Island  City 

Bureau  of  Licenses,  Long  Island  City 

Board  of  Public  Improvements,  Long  Island  City 

Coroner's  Office,  Jamaica    

Surrogate's  Office,  Jamaica 

County  Court,  Long  Island  City 

District  Attorney's  Office,  Long  Island  City 


RECAPITrLATION. 


First  quarter  . .  . 
Second  quarter  . 
Third  quarter  . . 
Fourth  quarter. . 


$64250 

89100 

7.82909 

83435 


3,03770 
34400 
I|I24  50 
1,226  10 
560  SO 
95580 
627  60 
41500 
13000 
49400 
52880 
170  00 
106  50 

10  50 
442  50 
106  00 
614  00 
706  00 

67  00 
610  66 
260  CO 
891  80 

8405 

498  80 

241  50 

294  50 

$34,482  4' 

S6,35i  25 

10,138  41 

6,800  80 

11,191  95 

$34,482  41 


ORDERS  ISSUED  FOR   PUBLIC   LIGHTING. 

Orders  were  issued  for  public  lighting  in  sections  not  covered  by  contracts,  the  estimated 
^penditures  being  as  follows  : 

^irst  quarter— First,  Second  and  Fourth  Wards $775  00 

Second  quarter^First,  Second  and  Fourth  Wards 885  00 

Third  quarter— First,  Second  and  Fourth  Wards 1,803  92 

fourth  quarter — First,  Second  and  Fourth  Wards 2,000  00 

»5>463  9^ 

CONTRACTS. 
For  Supplies. 

On  August  21,  1900,  contract  was  made  with  Messrs.  Bacon  &  Co.,  of  Brooklyn,  N.  Y.,  for 
snpplying  coal  to  the  several  buildings  in  the  Borough  of  Queens.  Estimated  expenditure, 
15,019.48. 

On  September  21,  1900,  contract  was  made  with  the  Consolidated  Ice  Company,  for  supply- 
ing ice  to  the  various  buildings  and  offices  in  the  Borough  of  Queens.  Estimated  expenditure, 
$395.20. 

LAMPS  AND    LIGHTING. 

The  following  companies  have  supplied  electricity,  gas  and  other  illuminating  material  for 
pnblic  lighting  in  the  streets,  avenues  and  public  places  in  the  Borough  of  Queens,  during  the 
year  ending  December  31,  1900,  under  contract : 

Electric  Illuminating  and  Power  Company. 

New  York  and  Queens  Gas  and  Electric  Company. 

Newtown  Light  and  Power  Company. 

Jamaica  Electric-light  Company. 

The  above  companies  were  succeeded  by  the  New  York  and  Queens  Electric  Light  and 
Power  Company,  by  merger,  dated  July  25,  1900. 

Queens  Borough  Electric  Light  and  Power  Company. 

Newtown  and  Flushing  Gas  Company,  assignees  of  the  New  York  and  Queens  Gas  and 
Electric  Company,  assignment  dated  July  23,  1900. 

New  York  and  New  Jersey  Globe  Gas-light  Ctimpany. 

Welsbach  Street  Lighting  Company  of  America. 

Jamaica  Gas-ligl)t  Company. 

Richmond  Hill  and  Queens  County  Gas-light  Company. 

Edwin  Garsia,  Jr. 
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SUMMARY. 

Showing  the  Number^  Kind  and  Location  of  Street  Lamps  Supplied  by  the  Companies  during 

the  Year  1900. 
New  York  and  Queens  Electric  Light  and  Power  Company — 
First  Ward — Long  Island  Cily  : 

Arc  lamps  of  2,oc»  candle-p>ower  in  service,  January  I,  1900 408 

Arc  lamps  of  2,oc»  candle-f>ower  added  during  first  quarter 16 

Arc  lamps  of  2,oc»  candle-power  added  during  second  quarter i 

Arc  lamps  of  2,cxx)  candle-power  added  during  third  quarter 6 

Arc  lamps  of  2,oc»  candle-power  added  during  fourth  quarter 5 

Total,  December  31,  1900 436 

New  York  and  Queens  Electric  Light  and  Power  Company — 
Second  Ward — Newtown  : 

Arc  lamps  of  1,200  candle-power  in  service,  January  i,  1900 61 

Arc  lamps  of  1,200  candle-power  added  during  first  quarter i 

Arc  lamps  of  1,200  candle-power  added  during  second  quarter 3 

Arc  lamps  of  1,200  candle-power  added  during  third  quarter 

Arc  lamps  of  1,200  candle-power  added  during  fourth  quarter 21 

Total,  December  31,  1900 86 

New  York  and  Queens  Electric  Light  and  Power  Company — 
Third  Ward— Flushing  Village  : 

Arc  lamps  of  1,200  candle  power  in  service  January  i,  1900 156 

Arc  lamps  of  i,20D  candle-power  added  during  first  quarter I 

Arc  lamps  of  1,200  candle-power  added  during  second  quarter 

Arc  lamps  of  1,200  candle-power  added  during  third  quarter i 

Arc  lamps  of  1,200  candle-power  added  during  fourth  quarter 

Total,  December  31,  1900 158 

Third  Ward — Flushing  Town  : 

Arc  lamps  of  1,200  candle-power  in  service  January  I,  1900 98 

i\rc  lamps  of  1,200  candle-power  added  during  first  quarter 

Arc  lamps  of  1,200  candle-power  added  during  second  quarter 3 

Arc  lamps  of  1,200  candle-power  added  during  third  quarter 7 

Arc  lamps  of  1,200  candle-power  added  during  fourth  quarter 4 

Total,  December  31,  19C0 112 

Third  Ward— Village  of  Whitestone  : 

Arc  lamps  of  1,200  candle-power  in  service  January  1, 1900 9 

Arc  lamps  of  1,200  candle-power  added  during  first  quarter ij 
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New  York  and  Queens  Electric  Light  and  Power  Company  — 
Third  Ward— Village  of  Whitcstone  : 

Arc  lamps  of  1,200  candle-power  added  during  second  quarter 8 

Arc  lamps  of  1,200  candle-power  added  during  third  quarter 10 

Arc  lamps  of  1,200  candle-power  added  during  fourth  quarter 

Total,  December  31,  1900 • 42 


Third  Ward— Village  of  College  Point : 

Arc  lamps  of  1,200  candle-power  in  service  January  i,  1900 87 

No  additional  lamps  during  the  year. 


Third  Ward- Village  of  Whitestone  : 

Incandescent  electric  lamps  of  25  candle-power 140 

Added  during  the  fourth  quarter 20 

Total,  December  31,  1900 160 


New  York  and  Queens  Electric  Light  and  Power  Company — 
Fourth  Ward — Brooklyn  Hills  and  District  No.  5  : 

Arc  lamps  of  1,200  candle-power  in  service  January  i,  1900 530 

Arc  lamps  of  1,200  candle-power  added  during  first  quarter i 

Arc  lamps  of  1,200  candle-power  added  during  second  quarter 

Arc  lamps  of  1,200  candle-power  added  during  third  quarter 4 

Arc  lamps  of  1,200  candle-power  added  during  fourth  quarter 8 

Total,  December  3  r,  1900 543 

Fourth  Ward — Woodhaven  : 

Arc  lamps  of  1,200  candle-power  in  service  January  i,  1900 237 

Arc  lamps  of  1,200  candle-power  added  during  first  quarter 

Arc  lamps  of  1,200  candle-power  added  during  second  quarter i 

Arc  lamps  of  1,200  candle-power  added  during  third  quarter 2 

Arc  lamps  of  1,200  candle-power  added  during  fourth  quarter 


Total,  December  31,  1900 240 

Fourth  Ward— Jamaica  Village  : 

Arc  lamps  of  800  candle-power  in  service  January  i,  1900 189 

Arc  lamps  of  800  candle-power  added  during  first  quarter 3 

Arc  lamps  of  800  candle-power  added  during  second  quarter 

Arc  lamps  of  800  candle-power  added  during  third  quarter 9 

Arc  lamps  of  800  candle-power  added  during  fourth  quarter 7 

Total,  December  31,  1900 208 
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Queens  County  Electric  Light  and  Power  Company — 

Fifth  Ward-  Far  Rockaway,  Rockaway  Beach  and  Edgemere  : 

Arc  lamps  of  1,200  candle-power  in  service  January  i,  1900 151 

Arc  lamps  of  i,2co  candle-power  added  during  first  quarter 2 

Arc  lamps  of  1,200  candle-power  added  during  second  quarter 13 

Arc  lamps  of  1,200  candle-power  added  during  third  quarter. 6 

Arc  lamps  of  1,200  candle-power  added  during  fourth  quarter 9 

181 

Discontinued  during  fourth  quarter 16 

Total,  December  31,  1900 165 

Newtown  and  Flushing  Gas  Company — 

Village  of  Flushing  : 

Single  Welsbach  gas  lamps  in  service  January  i,  1900 75 

Single  Welsbach  gas  lamps  added  during  first  quarter 24 

Single  Welsbach  gas  lamps  added  during  second  quarter. i 

Single  Welsbach  gas  lamps  added  during  third  quarter 47 

Single  Welsbach  gas  lamps  added  during  fourth  quarter n 

Total,  December  31, 1900 158 

Newtown  Gas  Company — 
Town  of  Newtown  : 

Gas  lamps  in  service  January  i,  1900 3i340 

Gas  lamps  added  during  first  quarter 7 

Gas  lamps  added  during  second  quarter 

Gas  lamps  added  during  third  quarter 32 

Gas  lamps  added  during  fourth  quarter 12 

Total,  December  31,  19CO 3,391 

Elmhurst,  Town  of  Newtown  : 

Single  Welsbach  gas  lamps  in  service  January  i,  1900 18 

No  additions  made  during  the  year.  ■ 

New  York  and  New  Jersey  Globe  Gas-light  Company — 
Arverne-by-the  Sea  : 

Welsbach  naphtha  lamps  in  service  January  I,  1900 loo 

Welsbach  naphtha  lamps  added  during  first  quarter 

Welsbach  naphtha  lamps  added  during  second  quarter lOo 

Welsbach  naphtha  lamps  added  during  third  quarter 4 

Welsbach  naphtha  lamps  added  during  fourth  quarter 

204 
Discontinued  during  third  quarter 104 

Total,  December  31,  I900 lOo 
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Neiir  York  and  New  Jersey  Globe  Gas-light  Company — 
Rockaway  Beach : 

Wclsbach  naphtha  lamps  in  service  January  i,  19CX) g^ 

Welsbach  naphtha  lamps  added  during  first  quajter 

Welsbach  naphtha  lamps  added  during  second  quarter 

Welsbach  naphtha  lamps  added  during  third  quarter g 

Welsbach  naphtha  lamps  added  during  fourth  quarter 

104 
Discontinued  during  third  quarter g 

Total,  December  31,  1900 g^ 

Welsbach  Street  Lighting  Company  of  America — 
Village  of  College  Point : 

Welsbach  naphtha  lamps  in  service  January  i,  1900 200 

No  additions  during  the  year. 

Bayside : 

Welsbach  naphtha  lamps  placed  in  service  during  second  quarter r2 

Rockaway  Park  : 

Welsbach  naphtha  lamps  placed  in  service  during  third  quarter q 

Discontinued  during  fourth  quarter ^ 

Total,  December  31,  1900 ^ 

Kings  Park,  Jamaica  : 

Welsbach  naphtha  lamps  placed  in  service  during  third  quarter 12 

Jamaior  Gas-light  Company — 
Village  of  Jamaica  : 

Double  Welsbach  gas  lamps  in  service  January  i,  1900 . 

Gas  lamps  in  service  January  i,  1900 j. 

Daring  second  quarter  13  gas  lamps  were  changed  to  single  Welsbach  gas. 

Single  Welsbach  gas  lamps  added  during  first  quarter ^ 

Single  Wclsbach  gas  lamps  added  during  second  quaiter g 

Single  Wclsbach  gas  lamps  added  during  third  quarter 2 

Single  Welsbach  gas  lamps  added  during  fourth  quarter . 

Total,  December  31,  1900 -- 
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Jamaica  Gas-light  Company — 
Dunton  District : 

Gas  lamps  in  service  January  i,  19CX) r; 

Naphtha  lamps  in  service  January  I,  1900 304. 

Added  during  first  quarter 

Added  during  second  quarter  (Welsbach) 3 

Added  during  third  quarter 

Added  during  fourth  quarter 

Changes  made  during  third  quarter  : 

9  gas  lamps  changed  to  Welsbach  gas. 

10  naphtha  lamps  changed  to  Welsbach  naphtha. 

Total  lamps  in  service  December  31,  1900 : 

Naphtha 294. 

Gas 8 

Welsbach  gas 9 

Welsbach  naphtha 13 
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Richmond  Hill  and  Queens  County  Gas-light  Company — 
Village  of  Richmond  Hill  : 

Gas  lamps  in  service  January  I,  1900 423 

Naphtha  lamps  in  service  January  i,  1900 29 


Added  during  first  quarter,  13  gas  and  19  naphtha. 
Added  during  second  quarter,  5  gas. 
Added  during  third  quarter,  33  gas. 
Added  during  fourth  quarter,  16  gas. 

Changes  made  during  third  quarter  : 

48  ordinary  gas  lamps  changed  to  Welsbach  gas. 

Total  lamps  in  service  December  31,  1900  : 

Gas  lamps , , ,  444 

Welsbach  gas  lamps 48 

Welsbach  naphtha 2 

Naphtha ,  46 

540 
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Ed'win  Garsia,  Jr. — 

Bayside,  Third  Ward  : 

Naphtha  lamps  in  service  January  i,  19CX5 

Discontinued  during  third  quarter 

Total,  December  31, 1900 

Margaret  Dwyer — 

Village  of  Flushing : 

40  oil  lamps  were  discontinued  January  i,  1900. 

Total  Lamps  in  Service  during  iht  Year  1900. 


44 
27 
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Arc  lainps 

Xncandescent  lamps 

X>ouble  Welsbach  gas  lamps 

Single  Welsbach  gas  lamps 

Single  Welsbach  naphtha  lamps. . 

Gas  lamps 

Naphtha  lamps 
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357 
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6,837 

7»025 

7,184 
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CHANGES   IN  THE   LOCATION    OF   LAMPS. 


During  the  year  the  location  of   134  lamps  have  been  changed  in  the  several  wards,  as 
follows  ; 


Firat  Ward- 
First  quarter. . . 
Second  quarter. 
Third  quarter.. 
Fourth  quarter. 

Second  Ward- 
First  quarter. . . 
Second  quarter. 
Third  quatter.. 
Fourth  quarter. 


Arc 
Lamps. 


Gas  and 

Naphtha 

Lamps. 


3 
69 

4 


78 


Third  Ward- 
First  quarter. . . 
Second  quarter, 
Third  quarter.. 
Fourth  quarter 

Fourth  Ward- 
First  quarter. . . 
Second  quarter 
Third  quarter. . 
Fourth  quarter, 


Arc 
Lamp«. 


28 
45 


Gas  and 

Naphtha 

Lamps. 


d 


I30 

Other  advantageous  changes  in  the  location  of  lamps  can  be  made  in  various  sections  of  the 
borough,  which  are  now  under  consideration. 

Eighty-two  capped  or  dead  lamp-posts  have  been  removed  and  placed  in  service  in  other 
locations  and  two  lamp-posts  straightened. 


LIGHTING  PUBLIC    BUILDINGS. 

The  following  is  a  list  of  the  Public  Buildings  in  the  Borough  of  Queens  lighted  by  this 
Department  during  the  year,  and  the  prices  charged  for  electricity  and  gas. 


First  Ward— 

Hackett  Building 

Queens  County  Court-house 

First  District  Municipal  Court 

First  Districi  City  Magistrate's  Court 

Water  Department,  Pumping  Stations  No.  x  and  No.  a 
Department  of  Street  Cleaning 

Third  Ward- 
Town  Hall.  Flushing 

Armory,  Flushing 

Whitestone  Pumping  Station 

Fourth  Ward- 
Town  Hall,  Jamaica 

Department  of  Health,  Jamaica , 

County  Clerk  and  Surrogate's  Offices 

Fifth  Ward- 
City  Magistrate's  Court,  Far  Rockaway 

Disposal  Works.  Far  Rockaway 


Elxctkic.tv,   !  Gas, 

x,ooo  Watts,    j  x.ooo  Cub.  Ft. 
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The  following  is  a  statement  of  the  buildings  under  the  control  of  this  Department  in  the 
Borough  of  Queens  during  the  year  1900,  and  a  brief  summary  of  how  occupied,  repairs  made 
and  supplies  furnished  : 

HACKETT  BUILDING, 

Jackson  Avenue^  Corner  Fifth  Street^  First  fVard,  Long  Island  City,     Leased, 
Occupied  by  the  Department  of  I'axes  ''and  Assessments,  Assessments  and  Arrears,  Deputy 
Receiver  of  Taxes,  Department  of  Highways,  Department  of  Sewers,  Department  of  Water  Supply, 
Department  of  Bridges,  Office  of  the  President  of  the  Borough,  Office  of  the  Deputy  City  Clerk, 
Office  of  the  Deputy  City  Paymaster  and  the  Office  of  the  Bureau  of  Licenses. 

The  various  offices  have  been  arranged  for  the  comfort  and  convenience  of  the  public  and 
occupants,  and  all  necessary  supplier  furnished  as  required. 

MUNICIPAL  COURT  BUILDING, 
First  District^  No.\^  Jackson  Avenue^  First  IVard,  Long  Island  City,     Leased, 
This  building  received  considerable  attention  last  year,  and  was  suitably  arranged  to  meet 
the  requirements  of  the  Court.     Small  supplies  have  been  furnished. 

CITY   magistrate's  COURT, 

Second  Floor ^  St.  Marys  Lyceum  Building,  Fijth  Street,  First    Ward,  Long  Island  City. 

Leased. 

The  lease  of  the  building  formerly  occupied  by  this  Court,  at  the  comer  of  Sixth  street  and 
East  avenue,  Long  Island  City,  having  expired  on  the  15th  day  of  April,  1900,  the  Magistrate 
took  possession  of  one  of  the  small  Court-rooms  in  the  Queens  County  Court-house.  After  the 
furniture  and  fixtures  had  been  removed  to  this  location,  the  Sheriff  dispossessed  the  Magistrate, 
by  an  order  of  the  Court,  leaving  the  Magistrate's  Court  without  a  Court-room.  After  holding 
several  sessions  in  the  oi)en  air,  a  lease  from  month  to  month  was  obtained  from  the  owners  of 
the  St.  Mary's  Lyceum  Building  for  rooms  on  the  second  floor.  As  this  was  considered  merely 
a  temporary  arrangement,  this  1  )epartment  has  deemed  it  madvisable  to  expend  any  money  in 
making  alterations  for  Court  purposes. 

We  would  recommend  that  a  suitable  building  be  procured  which  could  be  made  suitable 
for  Court  purposes. 

long   island   city  savings   bank  BUILDING, 

77iird  Floor,  Jackson  Avenue,  First   IVard,  Long  Island  City,     Leased, 
Occupied  by  the  Board  of  Public  Improvements.     Desks,  drawing  boards  and  special  safe 
for  maps  and  records  have  been  supj)lied. 

OLD  COURT   BUILDING, 
Broadway  and  Court  Street,  Astoria,  First  IVard,  Long  Island  City.      Owned, 
Occupied  by  Caretaker ;  unfit  for  City  purposes. 
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QUEENS  COUNTY  COURT-HOUSE, 

Court  Square^  First  IVard,  Long  Island  City,  Owned, 
This  building,  owing  to  abolition  of  the  Board  of  Supervisors,  came  under  the  control  ol 
this  Department  in  July  last.  Upon  assuming  control  it  was  found  necessary  to  make  numerous 
repairs.  The  roof  was  replaced,  plumbing  overhauled,  Court-room  on  first  floor  rearranged, 
tower  strengthened,  and,  besides  many  other  small  repairs,'the  entire  ironwork  and  the  cells  in  the 
jail  were  painted  ;  also,  other  portions  of  the  interior  and  exterior  of  the  building  have  been 
painted. 

It  was  found  that  an  expensive  electric  plant  was  maintained  to  furnish  light  in  the  Court- 
rooms a  few  hours  on  dark  days  and  to  supply  power  to  operate  an  elevator. 

The  electric  plant  was  discontinued  and  current  supplied  by  the  local  electric  company  at  a 
great  saving.     Supplies,  as  required  in  the  jail  and  offices,  have  been  furnished  upon  requisition. 

BUILDING,  NO.  48  JACKSON   AVENUE, 

First  fVard,  Long  Island  City,     Leased, 
Occupied  by  the  Department  of  Street  Cleaning. 

Necessary  alterations  have  been  made  in  the  intenor  of  the  building,  furniture,  office  fixtures 
and  supplies  provided  for  the  convenience  of  this  Department. 

BUILDING,  NO.  85   BORDEN   AVENUE, 
First  Ward^  Long  Island  City,     Leased. 
Occupied  by  the  Topographical  Bureau. 

The  offices  have  been  fitted  up  with  the  necessary  furniture  to  meet  the  requirements  of  the 
Bureau  and  the  usual  supplies  furnished. 

TOWN    HALL,    NEWTOWN, 
Broadway  and  Court  Street^  Second  fVard,  Newtown,     Owned, 
Occupied  by  the  Municipal  Court,  Second  District,  and  the  Police  Department.     The  build- 
ing has  been  thoroughly  overhauled  during  the  year  and  the  Court  supplied  with  law  books, 
office  fittings  and  supplies  required  by  the  Janitor. 

TOWN   HALL,    FLUSHING, 

Broadway  and  Linden  Street^  Third  l^Vard^  Flushing,     Owned, 
Occupied  by  the  City  Magistrate's  Court,  Second  District,  the  Police  Department  and  the 
Local  Superintendent  of  Highways. 

General  repairs  have  been  made  lo  the  exterior  and  interior  of  the  building,  the  repairs  to 
plninbing  and  roofs  being  the  principal  items  of  expenses. 

The  Janitor's  requisitions  have  been  filled  for  all  supplies. 
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ARMORY,    FLUSHING, 

Amity  Street,  Third  Ward,  Flushing.     Owned. 

Occupied  by  the  Seventeenth  Separate  Company,  N.  G.,  S.  N.  Y. 

The  roof,  gutters  and  leaders  have  been  repaired  and  painted,  connections  made  to  sewers 
and  smallVepairs  made  to  the  exterior  of  the  building. 

The  Captain's  room,  main  hall,  Non-Commissioned  Officers'  room,  locker  rooms,  first  and 
second  floors  and  toilet  room  have  been  painted  and  decorated  and  the  lockers  rubbed  and 
varnished. 

The  Armorer  has  been  furnished  everything  necessary  for  cleaning  the  bnilding. 

TOWN  HALL,  JAMAICA, 

Fulton  Street  and  Flushing  Avenue,  Fourth  Ward,  Jamaica.     Owned, 

Occupied  by  the^Court  of  Special  Sessions,  Municipal  Court,  Third  District ;  Department 
of  Buildings,  Department  of  Public  Buildings,  Lighting  and  Supplies,  Coroners'  OflSce,  Police 
Department  and  the  Local  Superintendent  of  Highways. 

The  Judge's  private  room  has  been  refloored,  metal  ceiling  put  up,  painted,  decorated  and 
the  furnishings  renovated. 

A  Court-room  has  been  fitted  up  for  the  use  of  the  Coroners.  Several  offices  have  been 
painted,  and  the  plumbing  in  the  toilet  room  has  been  replaced  and  the  walls  painted.  The 
roofs,  gutters  and^leaders  have  been  repaired  and  the  entire  exterior  of  the  building  painted. 

The  flagging  around  the  building  has  been  repaired  and  the  curb  reset. 

BFRNHARD  COURT   BUILDING, 

Second  Floor^  Fulton  Street,  Fourth  Ward,  Jamaica,     Leased, 
Occupied  by  the  Department  of  Health  and  the  Assistant  Registrar  of  Records. 

Furniture,  office  fixtures,  safe«,  etc.,  have  been  furnished  as  required  ;  also  the  necessary 
Janitor's  supplies. 

COUNTY  clerk's  AND   SURROGATE'S    OFFICE    BUILDING, 

Fulton  Street,  Fourth  Ward,  Jamaica,     Owned, 
Occupied  by  the  County  Clerk  and  Surrogate. 

The  building,  until  July  of  the  present  year,  was  under  the  control  of  the  Board  of  Super- 
visors of  Queens  County.  Upon  assuming  control  this  Department  thoroughly  examined  the 
building  and  found  it  necessary  to  put  a  new  roof  on  the  old  portion  of  the  building  and  make 
numerous  small  repairs.   The  exterior  of  the  building  has  received  two  coats  of  paint. 

Supplies  have  been  furnished  as  required  and  Wclsbach  attachments  have  been  placed  on 
the  gas  fixtures. 
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CITY  MAGISTRATE'S  COURT  BUILDING. 

Formerly  Village  Hall^  Central  Avenue^  near  Mott  Avenue^  Far  Rockaway^  Fifth  Ward, 

Owned, 
Occupied  by  the  City  Magistrate's  Court,  Third  District,  and  the  Local  Superintendent  of 
Highways. 

The  building  was  thoroughly  overhauled  and  altered  last  year,  consequently  only  slight 
repairs  have  been  necessary  during  the  year. 

VILLAGE  HALL,  ARVERNE. 

Fifth   Ward.     Owned, 

Occupied  by  the  Fire  Department  on  the  first  floor  and  the  second  floor  by  the  Arverne-by- 
the-Sea  Association,  under  a  five  years'  lease,  executed  by  the  former  Village  Trustees  of  the  Village 
of  Arveme,  dated  November  27,  1897. 

Since  consolidation  the  Department  has  incurred  but  little  expense  on  this  building,  but 
found  thi«  year  that  it  was  absolutely  necessary  to  make  extensive  repairs  in  order  to  preserve  it. 
Orders  were  issued  for  a  thorough  overhauling,  including  new  tin  roof,  plumbing,  carpentering, 
repairs  and  painting.    The  building  is  now  in  good  condition  and  repair. 

The  following  is  a  summary  of  the  electrical  transactions  of  the  Department  of  Public 
Buildings,  Lighting  and  Supplies,  Borough  of  Queens,  during  the  year  1900  : 

Permits  Granted  for  Exterior  Work, 

Permits  granted 1,684 

I>uplicate i 

Total 1,685 

Total  number  of  permits  granted  for  telephone  and  signal  wires 995 

Total  number  of  permits  granted  for  electric  light  and  power 636 

Total  number  of  permits  granted  for  City  gas  lamps 53 

Duplicate  permit  for  electric  light  and  power i 

ToUl 1,685 

Applications  Received  and  Certificates  Granted  for  Interior  Work, 

Total  number  of  applications  received 922 

Total  number  of  certificates  granted 8C4 

Total  number  of  incandescent  lamps 18,779 

Total  number  of  arc  lamps 199 

Total  number  of  outlets 350 

Total  number  of  service 10 

Total  number  of  motors,  i85ff  horse  power iii 

Total  number  of  generators,  765  kilo-watts \ 12 
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Complaints  sent  to  the  Various  Companies  and  Contractors, 

Total  number  of  complaints 639 

Total  number  of  complaints  attended  to 515 

Total  number  of  inspections  made  by  Inspectors i5t24S 

Poles  and  Wires  Removed  by  the  Various  Companies. 

Total  number  of  poles 716 

Total  amount  of  wires,  miles •. 36.51 

Subways  Constructed, 

Feet  of  trench 39*997 

Feet  of  duct 119,416 

Feet  of  cable 22,034 

Miles  of  trench 6.43 

Miles  of  duct 22.61 

Miles  of  cable 4.3^ 

Permits  Granted  for  Exterior  Work, 


New  York  and  New  Jersey  Telephone  Company 

New  York  and  Queens  Gas  and  Electric  Company. . . 
Queens  Borough  Electric  Light  and  Power  Company. 
New  York  and  Queens  County  Railway  Company.  . . 

Western  Union  Telegraph  Company 

Electric  Illuminating  and  Power  Company 

Knickerbocker  Telegraph  and  Telephone  Company.. 

Jamaica  Electric-light  Company 

Brooklyn  Heights  Railroad  Company 

New  York  and  North  Shore  RaiUay  Company 

Fire  Department 

Standard  Oil  Company 

Bowery  Bay  Electric  Light  and  Power  Company 

Jamaica  Gas-lighi  Company 

Richmond  Hill  and  Queens  County  Gas  Company,. . . 

Newtown  Gas  Company 

Welsbach  Street  Lighting  Company  of  America 

Manhattan  Fire  Alarm  Company 
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Ocean  Electric  Railway  Company 

Cor^  Meyer 

Jamison  &  Bond 

Lalance  &  Grosjean 

New  York  and  Queens  Electric  Light  and  Power  Company 

United  Sutes  Life  Saring  Service 

Newtown  and  Flushing  Gas  Company 

Police  Department 

New  York  and  Queens  Gas  and  Electric  Company 

Total 
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QUAKTIRS. 
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Report  of  Low-tension  Subways  Constructed, 
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Report  of   Complaints  sent  to  the  Various  Companies  and  Contractors  for  Exterior  and  Interwr 

Work,  Poles,  Wires,  etc. 

Complaints  issued 639 

Complaints  attended  to 5*5 

There  are  255  complaints  left  over  which  are  being  attended  to. 
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Interior   Work, 
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•'    Poles  and   Wires  Removed  by  the  Different   Companies    Operating  in  the   Borough 
of  Queens  during  the   Year  1900. 
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Miles  of 
Wise. 


Bowery  Bay  Electric  Light  and  Power  Company , 

North  Beach  Electric  Light  and  Power  Company 

Long  Island  Electric  Company 

Ocean  Elrctric  Railway  Company , 

DeKalb  Avenue  and  North  Beach  Railway  Company 

Coney  Island  and  Brooklyn  Railroad  Company 

Total 


Comparing  the  business  of  the  past  three  years  since  the  organization  of  this  Department,  the 
work  has  greatly  increased,  as  follows  : 

1898,  there  were  793  permits  issued  for  exterior  work. 

1899,  there  were  1,063  permits  issued  for  exterior  work. 

1900,  there  were  1,685  pennits  issued  for  exterior  work. 
An  increase  of  about  20  per  cent,  in  1899  over  1898. 
An  increase  of  about  65  per  cent,  in  1900  over  1899. 

During  the  'year  the  companies  have  conformed  with  the  rules  and  regulations  of  this 
Department  in  replacing,  resetting  and  transferring  their  poles  and  wires,  and  under  orders  from 
this  Department  the  electric  light,  telephone  and  signal  companies  transferred  728  poles  in  order 
to  straighten  their  pole  lines  to  occupy  one  side  of  the  street,  having  formerly  occupied  both  sides. 

There  were  825  short  and  defective  poles  replaced  and  58  poles  reset  to  curb  line.  The  nil- 
road  companies  have  replaced  228  defective  and  broken  poles  and  reset  107  poles  to  curb  lines, 
making  a  total  number  of  poles  changed  1,979— about  30  miles  of  pole  iines. 

The  various  companies  have  to  a  great  extent  removed  their  dead  poles  and  wires  under 
complaint  of  the  Department,  without  cost  to  the  City,  with  the  exception  of  such  poles  as  could 
not  be  identified,  which  poles  were  removed  by  this  Department  and  the  Department  of  High- 
ways.    In  the  past  three  years  there  have  been  removed  2,702  poles  and  392  miles  of  wires, 

Suhoays  Constructed, 


1899.. 
1900. . 


6s  feet  trenches. 
!     3,506 
39.997 


Total  . 


43,568  feet  trenches. 
8.25  miles. 


65  feet  doc* . . . 


^5  feet  cable. 


«3.4«'8 
119.4x6 


3»907 
aa,034 


933t949  fc«t  duct . . .    26,006  feet  c&bie. 
4«.4i  miles.         .  4.92  mile-. 


Owing  to  cable  connections  crossing  Newtown  creek  not  having  been  completed,  a  large 
number  of  poles  and  wires  in  the  congested  sections  of  Long  Island  City  have  not  been  removed 
as  contemplated. 
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On  contiplelion  of  cable  connections  a  large  number  of  poles  and  wires  in  the  most^crowded 
lections  of  the  borough  will  be  removed.  The  New  York  and  New  Jersey  Telephone  Company 
have  made  all  subway  connections  on  Broadway  and  Main  street,  Flushing,  but  owing  to  the  fact 
that  the  Fire  Department  have  not  placed  their  wires  in  the  subway  ducts  provided  for  them  by 
the  rales  and  regulations  of  the  department,  the  poles  remain  up.  When  their  wires  are  placed  in 
the  sabwa3rs  and  connections  made,  it  will  remove  about  ico  poles  from  the  piincipal  thorough- 
fares of  Flushing. 

On  interior  work  there  is  an  increase  of  14,025  incandescent  lamps  passed  over  1898  and  873 
over  1899.  There  are  applications  for  1900  for  which  no  certificates  have  been  issued  amounting 
to  about  5,000  lights,  the  work  not  having  been  completed.  The  number  of  generators  have 
increased,  being  677  K.W.  over  1899,  and  an 'average  increase  of  a!>out  52  K.W.  per  generator. 
The  number  of  isolated  plants  that  have  been  rewired  has  been  large,  the  owners  generally 
showing  their  willingness  to  assist  the  department  in  their  efforts  for  a  higher  standard  for  work 
of  this  class. 

In  1898  two  hundred  and  seventeen  complaints  were  issued,  500  in  1899  and  639  in  1900, 
showing  an  increase  of  422  over  1898  and  139  over  1899.  The  complaints  not  completed  on 
December  31,  1900,  consist  mostly  of  old  line  work  as  to  transferring,  replacing  and  painting 
poles. 


DOCUMENT    "I." 

New  Brighton,  January  15,  1901. 
Hon,  Hknry   S.   Kearny,    Commissioner  of  Public  Buildings^   Lighting  and  Supplies^    New 
York  City  : 
Dear  Sir — ^I  respectfully  submit  herewith  a  detailed  report  of  the  transactions  of  the  De- 
partment of  Public  Buildings,  Lighting  and  Supplies  of  the  Borough  of  Richmond  for  the  quarter 
ending  December  31,  1900.     Also  a  brief  review  of  the  work  done  during  the  year. 

Very  respectfully, 

EDWARD  I.  MILLER,  Deputy  Commissioner. 

Hon,  Henry  S.  Kearny,  Commissioner  Public  Buildings^  Lighting  and  Supplies^  New  York 
City  : 
Dear  Sir — ^During  the  year  just  passed  a  great  deal  of  necessary  work  has  been  done  on  the 
buildings  owned  by  the  City  in  this  borough.  The  building  occupied  by  the  County  Clerk, 
County  Judge  and  Surrogate  at  Richmond  has  been  overhauled  and  put  in  thorough  repair  ;  a 
new  entrance  was  made  to  the  part  of  the  building  occupied  by  the  County  Clerk,  new  fireproof 
doors  were  furnished,  new  floors  laid,  new  plumbing  put  in,  the  roofs  of  the  buildings  thoroughly 
repaired  and  the  interior  so  reconstructed  that  it  has  the  appearance  of  a  new  building  and  is 
now  a  credit  to  the  City.  A  great  deal  of  new  furniture  was  also  supplied,  ^  some  of  it  in  use 
had  been  in  the  building  for  over  fifty  years.  In  the  New  Brighton  Village  Hall  a  new  steam - 
heating  plant  was  installed,  which  gives  perfect  satisfaction  to  the  diflfeient  public  offices 
quartered  there,  and  for  the  first  time  since  its  erection  the  building  is  now  satisfactorily  heated. 
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Considerable  new  plumbing  was  also  substituted  for  the  old  and  unsanitary  system  which  existed 
there.  The  buildin^^  was  also  thoroughly  overhauled  as  regards  painting  and  plastering,  and  is 
now  in  a  first-class  condition. 

In  the  Edgewater  Village  Hall  like  improvements  were  made,  and  the  building  is  in  a  first- 
class  condition  with  th»  exception  of  the  heating  apparatus,  which  it  will  be  nee  ssary  to  replace 
with  a  new  one  during  the  year. 

The  public  lighting  in  this  Borough  occasioned  considerable  trouble  during  the  past  year  on 
account  of  the  stand  taken  by  the  New  York  and  Staten  Island  Electric  Company,  which  held  the 
contract  for  lighting  the  public  parks  and  streets  of  the  borough.  The  trouble  originally  arcae 
from  the  fact  that  the  appropriation  for  ** Lamps  and  Lighting**  during  the  year  iqcx)  was 
insufficient  to  keep  the  number  of  lights  burning  throughout  the  year  that  existed  on  January  I, 
1900. 

The  company  refused  to  reduce  the  number  of  lights  ordered  by  the  Department,  which  was 
rendered  necessary  to  bring  the  bills  for  the  same  withm  the  appropriation,  and  endeavored  to 
force  the  Department  to  act  according  to  its  way  of  doing  business.  But  by  strictly  following 
your  advice  in  the  matter,  the  orders  of  the  Department  in  relation  to  the  subject  were  indoried 
by  the  Corporation  Counsel,  and  the  company  was  compelled  to  accept  the  reduction  in  its  bills, 
which  brought  the  expenses  well  within  the  amount  appropriated. 

A  great  deal  of  work  has  been  accomplished  in  the  matter  of  making  the  overhead  wiring 
in  this  Borough  safer  and  more  sightly.  Over  3,500  feet  of  dangerous  and  dead  wire  have  been 
removed  during  the  year,  and  one  hundred  and  fifty-four  complaints  issued  where  defective 
wiring  existed. 

be  various  public  offices  have  been  supplied  with  the  furniture,  etc.,  rendered  necessary  for 
the  proper  conduct  of  the  business  of  the  City,  and  the  same  has  been  kept  in  good  repair. 

Taken  altogether,  the  affairs  of  your  Department  in  this  borough  during  the  year  1900  have 
been  conducted  in  a  manner  that  has  given  satisfaction  to  the  public,  and  therefore,  I  believe, 
in  a  like  manner  to  yourself. 

In  the  following  you  will  find  a  detailed  statement  of  affairs  of  the  Department  during  the 
quarter  ending  December  31,  1900  : 

Statement  of  Contracts, 


Electric  Lighting. 

Kew  York  and  Staten  Island  Electric  Company 

Gas  Lighting. 

-J      YorUand  New  Jersey  Globe  Gaslight  Company,  Limited 

«ftl»b«ch  Street  Lighting  Company  of  America 

yfiscelta  ntous . 
■■heating  apparatus,  New  Brighton  Village  Hall ;  Contractor,  James  Snyder. 


£sTIU\-IKD 

Cost. 


|tT5,O0O   CO 


X  00 
z  00 


Total 
Paid. 


$105,401  44 


a,  too  CO  :  a,ioo  00 
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STATEMSNT   OF  VOUCHERS  TRANSMITTED   DURING   YEAR   IQOO  TO   GENERAL   OFFICE. 

*«  Supplies  and  Repairs,'' 

Qaaiter  ending  March  31,  1900 — '*  Supplies  and  Repairs/*  1899 $2,856  00 

**               March  31,  1900— *«  Supplies  and  Repairs,*'  1900 2,682  65 

•*               June  30,  19CO— *•  Supplies  and  Repair-,'*  1899 2,812  78 

*'               June  30,  19CO— "  Supplies  and  Repairs,**  1900 2,348  87 

*•               September  30,  1900—"  Supplies  and  Repairs,**  1900 2,344  22 


The  following  is  a  list  of  vouchers  transmitted  to  general  office  during  quarter  ending  Decem- 
ber 31,  X900 : 


Daxc. 


3X,  S900 


Oct.  9, 

••  9. 

**  9. 

-  9. 

-  10, 
"  i«. 
••  18. 
"  19. 
"  »3. 
••  »5. 

-  «5. 
"  «7. 
"  >9n 

30. 

Nov.  I, 


In  Favor  of 


New  York  and  New  Jersey  Telephone  Company  . 
Dwyer  Sullivan 


G.R.  Menereau. 


New  York  Stencil  Works 

Wyckoffi  Semmans  &  Benedict. 
G.  R.  Mersereau 


Stanley  &  Patterson. 
G.  R.  Mersereau 


William  H.  Limch. 

H.W.Koenig 

G.  R.  Mersereau . . . . 


Patrick  Child 

William  O'Brien. 
William  Cowhig.. 
Dwyer  SttUi  van... 


Amount. 


$22 

50 

5 

00 

5 

00 

5 

00 

225 

fO 

7 

00 

32 

4^ 

5 

50 

45 

47 

90 

00 

155  09 

188 

99 

47 

98 

87  55 

as 

00 

12 

60 

3  50 

88 

00 

»5 

00 

154  M 

65 

00 

81 

00 

395 

00 

3»5 

00 

5 

<». 

5 

03 

5 

00 
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Date. 


In  Favor  of 


Nov.   2,  1900     Daniel  J.  Koach 

H.  W.  Koenig 

•  Joseph  Doolcy 

'        J.  Warren  Mead,  Agent , 

*  John  J.  Collins 

*  Wyckoff,  Seamans  &  Benedict. 
D.S.Melville 

*  Hawkins,  Seeley  &  Oliver 

•  Joseph  Doolcy 

•  G.  R.  Mersereau 


3. 

"      30, 

"      30. 

Dec.     5, 

"      15. 

"      26, 


Total. 


Amount. 


$i06  15 

17374 

10  00 

M  75 

S40 

139  75 

300  00 

ad4  09 

65  00 

«3  75 

l3.275»  36 


"  Lamps  and  UghHng,^'' 

Quarter  ending  March  31,  1900—*'  Lamps  and  Lighting,"  1899 

*'  March  31,  1900 — **  Lamps  and  Lighting/*  1900. . . . , 

'*  June  30,  1900 — "  Lamps  and  Lighting,"  1899 

June  30,  1900 — **  Lamps  and  Lighting,"  1900 

'*  September  30,  1900 — **  Lamps  and  Lighting,"  1899 

September  30,  1900 — *'  Lamps  and  Lighting,"  1900  , 


$22,477  54 

20,860  92 

1,026  38 

31,927  89 

229  00 

26,615  18 


Vouchers  transmitted  during  quarter  ending  December  31,  1900  : 


In  Favor  of 


Oct.   31,   1900  Al'.xandtT  Van  Pelt 

Nov.    I,     **  New  York  and  Siatcn  Island  Electric  Company 

*•      30,     *•  Alexander  Van  Pelt 

Dec     I,     **  New  York  and  Siaten  Island  Electric  Company 

••      31,     "  Alexander  Van  Pell  

Total 

*'  Contingencies,'*'* 
•Quarter  ending  March  31,  1900 — "Contingencies,  1899"  ... 

'*  June  30,  1900 — **  Contingencies,  1900  " 

September  30,  1900 — **  Contingencies,  1900" 


Amcunt. 


$100  00 

8,8iv)  55 

100  00 

10,368  » 
100  00 


I»9r487  75 


>85  35 

8970 

93  20 
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Vouchers  transmitted  during  quarter  ending  December  31,  1900  : 


Datb. 


I>ec.  6,  1900. 

"  31, 

•'  3». 

**  31. 

-  3«, 


In  Favor  of. 


Manhattan  Electric  Supply  Company.. 

Edward  I.  Mdler 

George  Sheridan 

Hammond  Van  Vechten 

Juhn  A.  Driscoll 

J.  L.  Garretson 


Total. 


Amount. 


<37  40 
ao  00 
31  10 
33  70 
93  80 
10  40 


*M5  40 


RECAPITULATION. 

Quarter  ending  March  31,  1900 — ••  Supplies  and  Repairs,'*  1899 $2,856  00 


2,682  65 
2,812  78 
2,348  87 
2,344  22^ 
3,279  36, 


March  31,  1900— *•  Supplies  and  Repairs,"  1900 

June  30,  1900 — **  Supplies  and  Repairs,'*  1899 

June  30,  1900 — *•  Supplies  and  Repairs,**  1900 

September  30,  1900 — "Supplies  and  Repairs,  "1900 , 

December  31,  19CO — ** Supplies  and  Repairs,**  1900 

March  31,  1900— •«  Lamps  and  Lighting,**  1899 22,477  54— 

March  31,  1900 — **  Lamps  and  Lighting,'*  1900 20,860  92 

June  30,  1900 — **  Lamps  and  Lighting,*'  1899 1,026  38 

June  30,  1900—**  Lamps  and  Lighting,'*  1900 3 1*927  89 

September  30,  1900—**  Lamps  and  Lighting,**  1899 229  00* 

September  30,  1900—**  Lamps  and  Lighting,"  1900 26,615  *8f9 

December  31,  1900—'*  Lamps  and  Lighting,**  1900 19*487  75^2 

March  31,  1900—**  Contingencies,**  1899 85  35  »9 

June  30,  1900 — **  Contingencies,'*  1900 89  70  <«^ 

September  30,  1900 — *' Contingencies,"  1900 93  20  * 

December  31,  1900—"  Contingencies,"  1900 145  40    ' 


y3 


Total $139,362  19 


ORDERS  ISSUED   DURING   YEAR   I9OO. 

«*  Supplies  and  Repairs ^ 

Orders  issued  during  quarter  ending  March  31,  1900 S5i5i2  93 

"                           "                June  30,  1900 1,829  49 

**                            '*                September  30, 1900 1,92962 
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DATS. 


Oct.    «,  1900 


3. 
5> 
S> 
5> 
5> 
5. 
zo, 

XI* 


18. 
18. 

ov.  15, 

•  15. 

'5, 
«S. 

*  15. 

'      30, 


.        »7. 

>cc.    4. 

4. 

"      »9. 


DSSCRIPTIOM. 


Carpenter  work. 
Painting 


Linoleum 

Office  furniture  . 
Linoleum 


Water  cooler  and  stand. 

Carpet  sweeper 

Cleaning  supplies 

Plumbing  work  

Office  furnishings 

Carpenter  work 

Painting 


Cleaning  supplies 

Repairs  to  typewriter. . 
Coal 


Typewriter  and  cabinet 

Desk  and  chair 

Cuspidors  and  express 

Special  table 

Waste-paper  baskets , 

Map  *'  Borough  of  Richmond ' 


Toul. 


Whkre  Fuknishko. 


County  Clerk  and  Surrogate's. 
New  Brighton  Village  Hall  . . 


Department  of  Highwajrs 

Magistrate's  Court,  First  Divbion 

Public  Buildings,  Lighting  and  Supplies  . 

Receiver  of  Taxes 

Surrogate's  Office 

New  Brighton  VUkige  Hall 

Public  Buildings,  Lighting  and  Supplies.. 

County  Clerk's  Office 

Department  of  Highways 

New  Brighton  Village  Hall 

County  Clerk  and  Surrogate's 

Edgewaier  Village  Hall 

Public  Buildings,  Lighting  and  Supplies. . 

Department  o(  Highways 

County  Clerk  and  Surrogate's 

New  Brighton  Village  Hail 

Edgewater  Village  Hall 

Collector  of  Assessments  and  Arrears  . . . . 

Sealer  of  Weights  and  Measures 

Department  of  Water  Supply 

Public  Buildings,  Lighting  and  Supplies. . 

Taxes  and  Assessments 

Public  Buildings,  Lighting  and  Supplies.. 


AUOUNT 

iS8  00 
81  00 

10  03 

395  00 
«55  09 

18899 

47  98 
ay  55 
IS  60 
3  50 

196  15 
to  00 

154  24 

ID  00 
65  00 

3*5  03 
»7a  74 

11  so 

•64  GO 

930  00 

aio  oo 
57  50 

13a  75 
a6  50 
»4  75 
»3  75 
9  00 

35  00 
♦3.007  59 


**  Lamps  and  Lighting,*'* 

Orders  issued  during  the  quarter  ending  March  31,  19CX) 

"  *'  June  30,  1900 

"  "  September  30,  1900.. 


♦375  «> 
330  00 
275  00 
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Date. 

Description. 

Where  Fuknishso. 

Amount. 

Oct.     1,  1900 

Oil  liehtinz 

Village  of  Tottenville 

New  Brighton  and  Edgewater  Village  Halls 

Village  of  Tottenville 

|ioo  00 
35  00 

I03  00 

Gas 

Nov.    1,     V 

Oil  lishune 

Dec.     I,     ** 

100  00 

Total 

$335  00 

**  Contingencies,^'' 
Orders  issued  during  the  quarter  ending  June  30,  19CX). . . 


$20  00 


Date. 

DascRimoN. 

Where  Furnishrd. 

Amount. 

Not.  32,  19C0 
Dec.    5,    " 

Electrical  instruments 

Public  Buildings,  Lighting  and  Supplies 

«37  4» 
3*95 

Electrical  supplies 

Total 

$70  35 

RECAPITULATION. 

Mar.  31,  1900.  **  Supplies  and  Repairs  " %SiS^^  93 

June  30,     "  "  Supplies  and  Repairs  " 

Sept.  30,  •  **  •*  Supplies  and  Repairs  " 

Dec.  31,     **  **  Supplies  and  Repairs  " 

Mar.  31,     "  **  Lamps  and  Lighiing  "    

June  30,     "  **  Lamps  and  Lighting  '* 

Sept.  30,     "  "  Lamps  and  Lighting  " 

Dec.  31,     *•  •*  Lamps  and  Lighting  '*      

June  30,     "  ••Contiagencies** 

Dec.  31,     **  *•  Contingencies  '* 


Total . 


1,829  49 

1,929  62 

3*007  59 

375  00 

33000 

275  00 

335  00 

20  00 

7035 

$13,684  98 
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Permits  Issued  during    Year  1900. 


Number  op  Permits. 

Name  of  Company. 

First 
Quarter. 

Second 
Quarter. 

Third 
Quarter. 

Fourth 
Quarter. 

1 

2 
13 
16 

3 

IXO 

94 
as 

3 
8 

IZ 

9 
124 

.83 

la 

3 
8t 
75 
39 

3 

Postal  Telesraoh  Cable  Com  Dan  v 

Staten  Island  Midland  Railroad  Company... 

American  Telegraph  and  Telephone  Com- 1 

New^*York  *  'and  *  New*  Je^y  *  TeVephoM  \ 
Compan y  *.«••     ■••..•... .....) 

16 
6 

a 
94 

New  Yorkand  Staten  Island  Electric  Com-  i 
Pany f 

Richmond  County  Gas-light  Company 

zzS 
49 

Total 

a6i 

378 

»4 

•88 

Complaints  Issued  during  Year  1900. 


Namb  of  Company. 

Rrceivbd. 

Attended 

TO. 

Quarter  ending  March  31,  1900— 

New  York  and  Staten  Island  Electric  Company 

48 

4 
5 

I 

66 

5 

4 

7 

X 

I 

7 

I 
I 

6 

New  York  and  New  Jersey  Telephone  Company •«•• 

Staten  Island  Electric  Railroad  Company 

Quarter  ending  June  30,  1900— 

New  York  and  Staten  Island  Electric  Company 

5« 

5 

ntcn  Island  Electric  Railroad  Company 

Quarter  ending  September  30,  1900 — 

New  York  and  Staten  1  sland  Electric  Company 

American  Telephone  and  Telegraph  Company  . .       . ..... 

New  York  and  New  Jersey  Telephone  Company 

Qutrter  ending  December  31,  1900  — 

New  York  and  Staten  Island  Electric  Company 

New  York  and  New  Jersey  Telephone  Company 

4 

Staten  Island  Midland  Railroad  Company 

Staten  Island  Electric  Railroad  Comoanv. 

X 
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.  Quarter  ending  Mazx±  31, 1900 

Qtiaxter  ending  Juna  30, 1900. ...... 

Quarter  ending  Septeinber  30^  1900, 
Quarter  ending  December  3s,  1900  , 

Total 


Interior  Wiring. 


First 

QUARTBK. 

Second 
Quarter. 

Third 

QUARTRR. 

Fourth 

QUARTBR. 

Total. 

Applications  received 

50 
xox 

97 
65 

4X 
4« 

50 
5X 

238 
"58 

Certificates  issued 

Number  of  Generators  Installed  during  Year  1900. 
One  18  kilo-watts. 

Number  0/  Motors  Installed  during  Year  1900. 
First  quarter — Two  5  horse-power. 
Second  quarter — One  2  horse-power,  five  %  horse-power. 
Third  quarter — One  X  horse-power,  one  %  horse-power,  one  2  horse-power. 
Fourth  quarter— Two  2  horse-power,  four  %  horse-power,  one  y^  horse-power. 

Commercial  Lighting, 


Arc 

Incandescent.. 


First 
Quarter. 


8 


Second 
Quarter. 


3 
9*9 


Third 
Quarter. 


Fourth 
Quarter. 


754 


Total. 


«3 

3.8a3 


Amount  of  Overhead  Wire  Removed  during  Year  1900. 


First  quarter. . . 
Second  quarter. 


Feet. 
3,030 


ISO 

Third  quarter #J 

Fourth  quarter 

Total 

Number  #/  Lamps  Burning  End  oj   Year  (PukiU  Ugkiing^ 

Arc  electric 

Incandescent  electric 

Oil  lamps , 
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requisitions  drawn  on  comptroller  during  quarter. 
Chargeable  to— 

PACB 

General  Administration,  Appropriation,  1901 6 

Boroughs — 

Manhattan  and  The  Bronx,  Appropriation,  1900 5 

1901 6 

**                      (Trust  and  Special  Accounts) 6 

Brooklyn,  Appropriation,  1899 5 

1900 5 

1901 6 

Queens,    Appropriation,    1900 5 

1901 6 

Richmond,  Appropriation,  1900 6 

1901 6 


CONTRACTS. 

Boroughs- 
Manhattan  and  The  Bronx,  Entered  into  during  quarter 7 

••                       Completed  during  quarter 7 

Brooklyn,  Entered  into  during  quarter 9 

Queens,  Entered  into  during  quarter 12 

Richmond,  Entered  into  during  quarter 13 

DEPARTMENTAL  ORDERS. 

Boroughs — 

Manhattan  and  The  Bronx 7 

Brooklyn lO 

Qu'e«DS 12 

Richmond 13 


IV  INDEX. 

BUREAU  OF  LAMPS  AND  GAS. 

Boroughs — 

PAGB 

Manhattan  and  The  Bronx 8 

Brooklyn  (Lamps  and  Lighting) ii 

Queens  (Lamps  and  Lighting) 12 

Richmond 14 

ELECTRICAL  BUREAU. 

Boroughs  — 

Manhattan  and  The  Bronx 9 

Brooklyn  (Electricity  and  Gas) 11 

Queens ^ 13 

Richmond 14 

OFFICE  OF  ASSISTANT  ENGINEER. 

Boroughs — 

Manhattan  and  The  Bronx 9 
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total  expenditures  during  the  quarter  ending  March  31,  1901,  and  the  balances  on 
April  I,  1901,  for  the  boroughs  of  Manhattan  and  The  Bronx,  Brooklyn,  Queens  and 
Richmond 16 

Boroughs  of  Manhattan  and  The  Bronx — 

Document  "  B  *' — Statement  in  Detail  of  Contracts    18 

Document  **  C  *' — Report  of  Bureau  of  Repairs  and  Supplies 20 

Document  **  D  "—Report  of  Bureau  of  Lamps  and  Gas 38 

Document  **  E  ** — Report  of  Electrical  Bureau 50 

Document  **  F  *' — Report  of  Office  of  Assistant  Engineer 51 

Borough  of  Brooklyn — 

Document  "  G  "—Contracts,  Orders,  Departmental,  Lamps  and  Lighting,  Bureau  of ; 

Electricity  and  Gas,  Bureau  of. 54 

Borough  of  Queens — 

Document  **  H  " — Contracts,  Orders,  Departmental,  Lamps  and  Lighting,  Bureau  of  ; 

Electrical  Bureau 63 

Borough  of  Richmond— 

Document  **  I  *' — Contracts,  Orders,  Departmental,  Lamps  and  Gas,  Bureau  of;  Elec- 
trical Bureau 73 


Department  of  Public  Buildings,  Lighting 

AND  Supplies. 


REPORT  FOR  THE  QUARTER  ENDING  MARCH  31,  1901. 


SUPPUES,  ( 

I,  I90I.    j 


City  of  New  York, 
Department  of  Public  Buildings,  Lighting  and 
Commissioner's  Office,  Nos.  13  to  21  Park  Row 

May 
//im,  Robert  A.  Van  Wyck,  Mayor ^  The  City  of  Nnu  York  : 

Dear  Sir — In  accordance  with  the  provisions  of  section  i544of  chapter  378,  Laws  of  1897, 1 
have  the  honor  to  present  the  following  report  of  the  transactions  of  the  Department  of  Public 
Buildings,  Lighting  and  Supplies  for  the  quarter  ending  March  31,  1901 : 

Statement  of  Requisitions  DRA\yN  on  the  Comptroller  during  the  Quarter. 

Chargeable  to  Appropriation  of  1899. 
Borough  of  Brooklyn— 

Supplies  and  Repairs $12  38 

Chargeable  to  Appropriations  of  1900. 
Boroughs  of  Manhattan  and  The  Bronx — 

Salaries  of  Deputies,  Clerks  and  Employees $1, 102  38 

Supplies  and  Repairs 31*146  16 

I^mps  and  Lighting 1 16,05  <  ^6 

Contingencies 96  57 

$148,396  37 

Borough  of  Brooklyn — 

Supplies  and  Repairs $26,097  14 

Lamps  and  Lighting 104*235  23 

130,332  37 

Borough  of  Queens — 

Supplies  and  Repairs $13,117  39 

Lamps  and  Lighting 98,836  20 

Contingencies 247  13 

112,200  72 
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Borough  of  Richmond — 

Supplies  and  Repairs $l>7ii  99 

Lamps  and  Lighting 10,416  19 

Contingencies 146  75 

$12,274  93 

Chargeable  to  Appropriations  of  1901. 
General  Administration— 

Salaries  of  Officers,  etc 6,249  96 

Supplies  and  Repairs  to  Armories 6,110  53 

Boroughs  of  Manhattan  and  The  Bronx — 

Salaries  of  Deputies,  Clerks  and  Employees $90,789  91 

Supplies  and  Repairs 3i»9i6  69 

Lamps  and  Lighting 214,999  7^ 

Contingencies lOO  00 

Maintenance  of  Rivington  Street  Bath 560  31 

338»3«67 

Borough  of  Brooklyn — 

Salaries  of  Deputy,  Clerks  and  Employees $42,476  65 

Supplies  and  Repairs 5»233  77 

Lamps  and  Lighting 13^1637  00 

Contingencies 260  00 

186,607  42 

Borough  of  Queens — 

Salaries  of  Deputy  and  Employees $9i520  48 

Supplies  and  Repairs 4>544  67 

Lamps  and  Lighting 56,783  28 

70,848  43 

Borough  of  Richmond — 

Salaries  of  Deputy  and  Employees $3^609  99 

Supplies  and  Repairs 729  38 

Lamps  and  Lighting 21,002  72 

25,342  09 

Total $i>036,74i  87 

Chargeable  to  Trust  and  Special  Accounts, 

Gouvcrneur  Slip  Hospital  Building  Fund $22,800  73 

Fund  for  Public  Bath-house  on  Rivington  Street 22,329  96 

New  Hall  of  Records  Building  Fund 115,636  76 

Revenue  Bond  Fund  for  Appellate  Division,  Supreme  Court,  for  Repairing  and 

Fitting  up  Rooms 274  50 

Total $161,041  95 


BOROUGHS  OF   MANHATTAN   AND  THE   BRONX. 

Contracts  Entered  into  during  Quarter, 

Estimated  Cost. 
Seven  contracts  for  electricity  for  lighting  streets,  public  buildings,  etc.,  for  the 

year  1901 $628,022  00 

Seven  contracts  for  gks  for  lighting  streets,  public  buildings,  etc.,  for  the  year  1901  454,650  cx> 

Ice  to  public  buildings,  etc.,  for  the  year  1901 .  6,122  40 

Coal  to  public  buildings,  etc.,  for  the  year  1901 12,894  90 

Contracts  Completed  during  Quarter, 

Erecting  Rivington  Street  Bath $95»70o  ^^ 

Supplies,  etc.,  to  Gouvemeur  Slip  Hospital 61,885  ^^ 


Orders  aggregating  $65,589.85  were  issued  for  furnishing  supplies  and  making  repairs  to  the 

various  public  buildings,  courts  and  offices  under  the  jurisdiction  of  this  Department  during  the 

quarter,  as  follows : 

For  carpenter  work,  etc.,  in  Criminal  Court  Building  (new  offices  for  Coroners,  etc.). 
Department  of  Sewers,  Department  of  Highways  (Municipal  Building,  Bronx) 
City  Court  (Brown-stone  Building),  Finance  Department  (Receiver  of  Taxes, 
Bronx),  Fifth  District  Municipal  Court,  etc $5,6i8  87 

For  carpets,  linoleum,  rugs,  etc.,  to  Court  of  General  Sessions,  Department  of 
Bridges  (Bronx),  District  Attorney's  Office,  County  Clerk's  Office,  Corpora- 
tion Counsel's  Office,  City  Record  Office,  etc 618  62 

For  cleaning  windows,  glass  doors,  skylights,  etc.,  in  Criminal  Court  Building, 
City  Hall,County  Court-house,  Brown-stone  Building,  Hall  of  Records,  Harlem 
Court-house,  Public  Comfort  Stations,  First,  Second,  Fourth  and  Fifth  District 
Municipal  Courts,  Third  District  Magistrates'  Court,  etc 1,762  56 

For  furniture  and  repairs  to  same  in  offices  of  Municipal  Civil  Service  Commission, 
Corporation  Counsel's  Office,  Department  of  Street  Cleaning  (Bronx),  City 
Clerk's  Office  (City  Hall),  Mayor's  Office,  Department  of  Taxes  and  Assess- 
ments,  Department  of  Bridges,  etc 2,749  87 

For  glazing  in  Criminal  Court  Building,  Jefferson  Market  Court-house,  etc 75  ^  ^o 

For  iron  work  in  Criminal  Court  Building  (District  Attorney's  Office,  Court  of  Gen- 
eral Sessions,  etc.).  West  Washington  Market,  Jefferson  Market,  Sheriflf's 
Office,  County  Court-house  (Offices  of  Surrogate),  etc 6,329  81 

For  law  books  to  Court  of  General  Sessions,  Seventh,  Eighth  and  Ninth  District 
Municipal  Courts,  Second  District  Ciiy  Magistrates'  Court,  Sheriff's  Office, 
Department  of  Finance,  Department  of  Highways,  Mayor's  office,  Department 
of  Taxes  and  Assessments,  etc 617  25 

For  painting,  etc.,  in  County  Court-house  (Supreme  Court,  Part  IV.),  Criminal 
Court  Building  (District  Attorney's  Office,  new  offices  for  Coroners,  etc), 
Department  of  Highways,  Fhe  Bronx,  etc ^fS99  <>> 
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For  plumbing,  steam  and  gas  fitting  in  various  public  buildiogs,  courts  and  offices, 

including  markets,  etc $4«654  3^ 

For  roofing,  etc.,  in  Washington,  West  Washington  and  Fulton  Markets,  Criminal 

Court  Building,  Municipal  Building,  The  Bronx,  etc 2, 170  73 

For  supplies,  etc.,  to  County  Court-house,  Criminal  Court  Building,  Municipal 

Building,  The  Bronx  ;  New  York  County  Jail,  Harlem  Court-house,  etc 1, 118  40 

For  telephones  (yearly  orders)  to  Board  o  f  Aldermen,  Mayor*s  Office,  County  Clerk's 
Office,  City  Clerk,  Sheriff's  Office,  President  of  Borough  of  Manhattan,  Hall  of 
Records,  Department  of  Public  Buildings,  Lighting  and  Supplies,  Bureau  of 
Municipal  Statistics,  Board  of  Public  Improvements,  Commissioners  of  Accounts, 
Department  of  Finance,  Board  of  Assessors,  Commissioners  of  Jurors,  etc 12,000  00 

For  typewriters  and  repairs  to  same  for  Department  of  Highways,  Board  of  Public 
Improvements,  Department  of  Public  Buildings,  Lighting  and  Supplies,  Pres- 
ident of  Borough  of  Manhattan,  Department  of  Buildings,  Board  of  Estimate 
and  Apportionment  and  District  Attorney's  Office 526  00 

For  miscellaneous  supplies  and  repairs,  including  awnings,  coal,  cartages,  elevator 
repairs,  etc.,  electrical  work,  flags,  supplies,  etc.,  to  free  floating  baths,  hard* 
ware,  kindling  wood,  lumber,  mason  work,  plastering,  oils,  steam  heating, 
safes,  repairing  and  removing  same  ;  Welsbach  lamps  and  repairs  and  supplies 
for  same,  window  shades,  etc 23,797  30 

For  janitors'  and  cleaners'  supplies,  soap,  etc.,  for  maintenance  of  the  Rivington 

Street  Bath 276  00 

Orders  were  issued  for  electric  current,  expressage,  testing  the  illuminating  power  of 

the  gases,  etc.,  amounting  to  about $1,162  00 

Orders  were  issued  lor  doing  work,  furnishing  supplies  (including  telephones)  and 
making  repairs  to  the  various  armories  under  the  control  of  this  Department, 
aggregating 17*658  30 

BUREAU   OF   LAMPS   AND   GAS. 
Number  of  lamps  lighted  December  31,  1900 — 

Gas 23,625 

Naphtha I>5I9 

Welsbach  naphtha 741 

Electric  arc 4,888 

30,773 

Lamps  added  during  quarter — 

Gas 25 

Welsbach  naphtha 3 

28 

Old  lamps  relighted— 

Gas • 180 

30,981 


x..amps>  uibcuuiinucu — 

Gas 422 

Naphtha ii 

Electric  arc 45 

478 

Total  number  of  lamps  burning  March  31,  1901 30»503 


ELECTRICAL  BUREAU. 

Permits  were  issued  during  the  quarter  for  electric  lighting,  telephone  and  telegraph  aerial 
ines,  etc.,  as  follows  : 

For  signal  wires 584 

For  electric  lighting 201 

For  pole  lines. 21 

For  resetting  poles 10 

For  city  lamp>posts 5 

For  cables 292 

For  subsidiary  connections «. 428 

Total *. 1.541 


Certificates  were  issued  for  the  installation  of  100,230  incandescent  and  1,129  ^^^  lights,  34 
generators  of  a  total  of  3}  105^  kilo-watts  capacity  and  922  motors  of  a  total  of  4,240^  horse 
power  capacity  ;  3,362  certificates  were  issued  for  interior  wiring. 

6.619  miles  of  overhead  wires  were  removed  from  the  streets,  and  14,495  inspections  were 
made  by  the  Inspectors  during  the  quarter. 

OFFICE  OF  ASSISTANT  ENGINEER. 

Five  thousand  (S,ooo)  new  street  gas-lamp  burners  of  an  improved  pattern  have  been 
installed  throughout  the  Borough  of  Manhattan  by  the  several  gas  companies,  and  comparative 
photometric  tests  show  that  the  new  burners,  with  the  same  consumption  of  gas,  give  about  20 
per  cent,  more  light  than  new  burners  of  the  old  type. 


BOI^OUGH   OF  BI^OOKLYN. 

Contracts  Entered  Into  during  Quarter, 

Ice  to  Public  Buildings,  etc.,  for  the  year  1901 $2, 179  20 

Electric  Lighting  (two  contracts),  for  the  year  1901 540,300  cx) 

Naphtha  Lighting,  for  the  year  1901 i  00 

Welsbach,  Naphtha  or  Gas,  for  the  year  1901 9,630  00 

Coal  to  Public  Buildings  and  Armories,  for  the  year  1901 16,977  00 

Repairs  to  Brooklyn  Disciplinary  Training  School 28,2cx>  00 


II 

Public  Libraries,  Branch  No.  ii $78  37 

No.  12 74«  35 

"        N0.13 50405 

No.  14. 476  35 

Orders  aggregating  $3*  139. 15  were  issued  for  furnishing  supplies  and  making  repairs  to  the 
rarious  Armories,  as  follows  : 

Thirteenth  Regiment $596  80 

Fourteenih  Regiment 74$  70 

Twenty-third  Regiment . .  180  co 

Fony-seventh  Regiment 589  50 

Tioop  C 28925 

Second  Signal  Corps ; 361  35 

Third  Gathng  Battery 234  00 

Second  Naval  Battalion 142  55 

$3>I39  15 

BUREAU  OF  LAMPS  AND  LIGHTING. 

Number  of  lamps  burning  January  i,  1901 — 

Gas : 10,893 

Electric 4,661 

Welsbach 2,798 

Naphtha 321 

18,673 

Lamps  added  during  quarter — 

Gas 106 

Electric 18 

Welsbach 32 

156 

18,829 

Lamps  discontinued  during  quarter — 

Gas 46 

Total  number  of  lamps  burning  March  31,  1901 18,783 

BUREAU  OF  ELECTRICITY  AND  GAS. 

Permits  were  granted  during  the  quarter  for  overhead  wires,  subway  construction  and  under- 
ground conductors,  as  follows  : 

Brooklyn  Heights  Railroad  Company 21 

Coney  Island  and  Brooklyn  Railroad  Company I 

Edison  Electric  Illuminating  Company 210 

Flatbush  Gas  Company 5 
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New  York  and  New  Jersey  Telephone  Company 1,022 

Postal  Telegraph  and  Cable  Company 4 

Stock  Quotation  Telegraph  Company 2 

Total 1,265 

Certificates  were  issued  for  the  installation  of  18,207  incandescent  and  527  arc  lights, 
1,064.24  horse-power  of  motors,  1,765.2  kilowatt  of  generators  and  23.21  kilowatt  miscellaneous 
appliances  ;  133.31  miles  of  overhead  wire  were  removed. 


BOI\OUGH   OF  QUEENS. 

Contracts  Entered  Into  during  Quarter, 
Title.  Estimated  Cost. 

Ice  to  public  buildings  and  offices  for  the  year  1901 Si,374  00 

One  contract  for  electric  lighting  for  the  year  1901 195,000  00 

Four  contracts  for  gas  lighting  for  the  year  1901 16,002  oa 

One  contract  for  naphtha  lighting  for  the  year  1901 I  00 

One  contract  for  VVelsbach,  naphtha  or  gas  for  the  year  1901 7»950  00 

Orders  aggregating  $11,419.10  were  issued  for  furnishing  supplies  and  making  repairs  to  the 
various  public  buildings,  offices,  etc.,  as  follows  : 

Carpets,  linoleum,  etc $495  co 

Furniture 944  00 

Fitting  up  offices 774  50 

Janitors*  supplies 657  15 

Law  books 531  75 

Plumbing 755  00 

Repairs  to  buildings 3,22S  00 

Safes  and  repairs 300  30 

Telephone  service 500  00 

Typcwrilcrs  and  repairs 648  25 

Public  lighting  in  First,  Second  and  Fourth  Wards 800  00 

Miscellaneous  suj)plies,  including  copying  presses,  laundry  service,  water,  clocks, 

disinfectants,  stencils,  repairs,  electrical  work,  etc I»785  15 

BUREAU    OF  LAMl'S   AND   LIGHTING. 
Number  of  lamps  burning  December  31,  1900 — 

^^'^5 3, 1 55 

Welsbach,  gas 268 

Welsbach,  naphtha 474 

Naphtha '9045 

Electric,  arc 2,077 

Electric,  incandescent 160 

7,179 
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X^umber  of  lamps  added  during  quarter  : 

Gas 12 

Electric,  arc 2 

Welsbach,  gas 2 

Total  number  of  lamps  burning  March  31,  1901 7»I95 


ELECTRICAL  BUREAU. 

Permits  were  issued  during  the  quarter  for  stringing  wires,  erecting,  replacing  and  resetting 
poles,  etc.,  as  follows  : 

New  York  and  New  Jersey  Telephone  Company 128 

New  York  and  Queens  Electric  Light  and  Power  Company 130 

New  York  and  Queens  County  Railway  Company 4 

Manhattan  Fire  Alarm  Company 2 

Queens  Borough  Electric  Light  and  Power  Company 4 

Brooklyn  Heights  Railroad  Company i 

Total 269 


Certificates  were  issued  for  the  installation  of  2,913  incandescent  and  44  arc  lights,  4 
motors,  1 8  horse-power  capacity,  and  i  generator,  4^  kilowatts  capacity;  254  poles  and  71.06 
miles  of  overhead  wire  were  removed  from  the  streets. 


BOROUGH   OF  I\^ICHMOND. 


Contracts  Entered  Into  during  Quarter, 
Title.  Estimated  Cost. 

Kor  furnishing  and  maintaining  naphtha  lamps  for  ^    ,       „    ,        ,  ^, 

f  New  York  and  New  Jersey 

one  year  for  lighting  streets,  parks  and  public  V     _,  ,     ^     

'                6       6            »r  I     Globe  Gas-hght  Company.  $100 

places )  " 

For  furnishing  and  maintaining  improved  Welsbach  ^  „,  ,  .     .      ^  ,  .  . 

^  ,.      .  I  Welsbach     Street    Lighting 

lamps  for  one  year,  for  lightmg  streets,  parks  V    ^  ,  . 

I      Company  of  Amenca 

and  public  places j 


I  00 


Orders  aggregating  $3,242.78  were  issued  as  follows  : 

For  office  furniture,  including  a  special  desk,  revolving  book-case,  Amberg  file, 
typewriter,  chair,  etc.,  to  Couniy  Clerk,  Department  of  Highways,  Department 
of  Health,  Commissioner  of  Jurors,  Sealer  of  Weights  and  Measures,  Surro- 
gate's Office,  etc $601  00 

For  telephone  service  (yearly  orders)  to  County  Clerk's  Office,  Auditor's  Office, 
Department  of  Highways,  Receiver  of  Taxes,  Board  of  Coroners,  President  of 
Borough,  Surrogate's  Office,  etc i)57o  00 


14 

For  coal  and  wood  to  Edgewater  Village  Hall,  County  Clerk,  Surrogate,  etc $142  50 

For  plumbing  work  in  Edgewater  Village  Hall  and  New  Brighton  Village  Hall. . .  321  42 
For  miscellaneous  repairs  and  supplies,  such  as  toilet  supplies,  letterpress  and  stand, 

electrical  work,  carpenter  work,  typewriter,  expressage,  etc 253  86 

For  oil  and  gas  lighting  in  Village  of  Tottenville,  public  buildings,  etc 355  00 


BUREAU  OF  LAMPS  AND  GAS. 

Number  of  lamps  burning  December  31,  1900 — 

Incandescent 3A^ 

Arc 456 

Oil 100 

• 4,018 

Lamps  added  during  quarter — 

Arc 3 

Total  number  of  lamps  burning  March  31,  1901 4,021 

ELECTRICAL  BUREAU. 

Permits  were  issued  during  the  quarter  for  stringing  telephone  and  telegraph  wires  and 
resetting  poles,  etc.,  as  follows  : 

New  York  and  New  Jersey  Telephone  Company 104 

New  York  and  Staten  Uland  Electric  Company 72 

Staten  Island  Midland  Railroad  Company 18 

Staten  Island  Electric  Railroad  Company 9 

American  Telephone  and  Telegraph  Company 2 

Richmond  County  Gas-light  Company 37 

Total 242 


Certificates  were  issued  for  the  installation  of   931   incandescent  and  3  arc  lights  and 
I   motor  of   5   horse-power  capacity  ;    100  feet  of  overhead  wire    were   removed    from   the 

streets. 

Further  and  detailed  information  in  regard  to  the  operations  and  transactions  of  the  Dep>art- 
ment  will  be  found  in  the  following  documents  attached  hereto  : 

Document  *'  A  " — Statement  of  appropriations  and  expenditures. 

Document   <<  B  " — Statement   in  detail  of   contracts,  boroughs  of    Manhattan   and   The 
Bronx. 

Document  **C  "—Report  of  Bureau  of  Repairs  and  Supplies,  boroughs  of  Manhattan  and 
The  Bronx. 
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Docament  *'  D  *' — Report  of  Bureau  of  Lamps  and  Gas,  boroughs  of  Maubattan  and  The 
^lonx.  • 

Document  ''£  " — Report  of  Electrical  Bureau,  boroughs  of  Manhattan  and  The  Bronx. 

Document  ''F  " — Report  of  Office  of  Assistant  Engineer,  boroughs  of  Manhattan  and  The 
iroDx. 

Document  **  G  ** — Report  of  Borough  of  Brooklyn. 

Document  "  H  ** — Report  of  Borough  of  Queens. 

Document  **  I  " — Report  of  Borough  of  Richmond. 

Very  respectfully, 

HENRY  S.  KEARNY,  Commissioner. 


i6 


DOCUMENT 

Statement  of  Appropri€Uions^  Trust  and  Special  Accounts^  SMawing  the  Total  ExpendUmrei 


Titles  of  Appropriations. 


Salaries — General  Administration  . 
Supplies  and  Repairs  to  Armories  . 


Boroughs  of  Manhattan  and  The  Bronx, 

Salaries  ot  Deputies,  Clerks  and  Employees , 

Supplies  and  Repairs .* 

Lamps  and  Lighting 

Contingencies 

Maintenance  of  Rivington  Street  Bath 


Borough  of  Brooklyn. 

Salaries  of  Deputies,  Clerks  and  Employees 

Supplies  and  Repairs 

Lamps  and  Lighting 

Contingencies 


Borough  of  Queens, 


Salaries  ot  Deputy  and  Employees. 

Supplies  and  Repairs 

Lamps  and  Lighting 

Contingencies 


Borough  of  Richmond, 


Salaries  of  Deputy  and  Employees 

Supplies  and  Repairs 

Lamps  and  Lighting 

Coiitingcncies 


Totals. 


Balances  op  xqoo  on 
January  i,  1901, 
WITH  Transfbms. 

$1.60037 

4,803  41 

34.16616 

» 16,713  9s 

9683 

3.76a  74 

75.307  «3 

XI 1,786  n 

»7 

47«  »8 

13,638  71 

ioj,aox  53 

397  40 

88  96 

a.738  05 

xx,6zx  82 

z6t  95 

$480,646  04 

Note— Requisitions  during  first  quarter  of  1900  on  habibties  of  1899 
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ng  the  Quarter  ending  March  31,  1901,  and  the  Balances  an  April  I,  1901. 


\MIUT\>%  Of    1900 

UAJtTBH  fir  1901. 


96  57 


104.335  33 


*0  «3 


1.7U  99 
t4fi  75 


**oiW4  39 


OH  April  i,  1901. 


|i,6oo  37 


3«5 


3-7^  n 

49.«S9  99 
ri5S«99 

471  >8 
|«  3a 

4-1*5  Js 
150  a7 

Sa  96 

».»95  *3 

t4  SO 


*?7.*4<  *5 


ia5^«oD  DO 
Bg.ccq  li 

39'i569  OL 

916,413  ^> 
j,3i04(»a  cfO 

35,oco  CO 

174410  B8 
it3,tJ3  ta 

95D^OCO  OD 


38,040  4 

3*»«»  ^ 

355*«»  < 

*>oao  « 

I4,t&0  < 

13.900  < 

130,000  < 

Soo  1 


13.904,809   OQ 


FiKST  Qi;akter, 
1901. 


6(iio  S3 

90,78*  9* 
31.91$  6g 

ai-t.959  7* 
too  00 
5*0  31 

49,476  fis 

S.»33  77 

138,637  « 

aSo  so 


9i3»  4» 
5*i785  »S 


1*33  S»5  » 


Balances  of  1901 
ON  AfMiL  1,  190K 


|i8,qi^o  04 

3»^7T9  C9 

1,095,0:0  34 

1. 400  00 

34439  ^ 

131*831  S3 

iSrt,363  00 
740  ™ 

■8*3  "9  5» 
39455  33 

«9Mt6  7f 


10^  5 7a  ox 

ioS,99;  9fl 
500  00 


l3,R7i,»83  90 


>plics  and  Repairs,  Borough  of  Brooklyn,  x?99,"  fxa-s^* 


10 

New  Carriage-bouse,  Brooklyn  Disciplinary  Training  SchooL $1*999  ^ 

Alterations  to  Municipal  Building 9?  149  ^ 

Orders  aggregating  $19,717.71  were  issued  for  books,  including  law  books,  directories, 
etc. ;  carpenter  work,  clocks,  winding  and  repairing  ;  coal,  disinfectants,  electrical  work  and  sup- 
plies,  engineers*  supplies,  elevator  repairs,  flags,  furniture,  glazing,  gas-fitting,  hardware,  horse 
keep,  wagons,  etc.,  iron  work,  mason  work,   painting,  plumbing,  plastering  and  steam-fittiog, 

roofing,  safes,  moving  same ;    signs,   storage    of  baths,  steam-fitting,  telepbones,  typewriting 
machines,  window  shades,  etc.,  as  follows  : 

Borough  Hall %lfiS3  *9 

Municipal  Building 3»3^  '4 

County  Court-house 3*282  <X> 

Hall  of  Records 9^  9> 

County  Jail 3*224  16 

Disciplinary  Training  School  for  Boys 332  25 

Administration  Building,  Wallabout  Market 75  75 

Storehouse I94  75 

Wallabout  Market  street  cleaning 43  y> 

Board  of  Public  Improvements 37  5** 

Department  of  Bridges 17  35 

Public  floating  baths 382  50 

Horse  keep,  wagons,  etc 903  IS 

City  Magistrates'  Court,  First  District 170  ot) 

Second  District 88  85 

ThitdDistriit.   20015 

"                    Fourth  District 132  00 

"                     Fifth  District 106  00 

Sixth  District 70  50 

"                    Seventh  District 9870 

Eighth  District 98  7$ 

Municipal  Court,   First  District 123  25 

**              Second  District 131  00 

Third  District l8l  7$ 

"               Fourth  District 80  00 

"               Fifth  District 34000 

Public  Libraries,  Branch  No.    i 397  90 

"        No.   3 34450 

*'                   '*        No.  4 9600 

•'                   '*        No.   5 10200 

No.   7 42000 

*'                   **        No.   9 4025 

"                   *'        No.  10 575 


II 

Public  Libraries,  Branch  No.  ii $78  37 

No.  12 74«  35 

N0.13 50405 

No.  14. 476  35 


$»9»7I7  71 

Orders  aggregating  $3,139.15  were  issued  for  furnishing  supplies  and  making  repairs  to  the 
▼arious  Armories,  as  follows : 

Thirteenth  Regiment $596  80 

Fourteenih  Regiment 745  70 

Twenty-third  Regiment . .  180  co 

Foriy-seventh  Ke^ment 589  50 

Tioop  C 28925 

Second  Signal  Corps ; 361  35 

Third  Catling  Battery 234  00 

Second  Naval  Battalion 142  55 

$3>'39  15 

BUREAU  OF  LAMPS  AND  LIGHTING. 

Number  of  lamps  burning  January  i,  1901 — 

Gas 10,893 

Electric 4,661 

Welsbach 2,798 

Naphtha ,. . .  321 

18,673 

l^amps  added  during  quarter — 

Gas 106 

Electric i8 

Welsbach 32 

L      156 

18,829 

Lamps  discontinued  during  quarter — 

Gas. 46 

Total  number  of  lamps  burning  March  31,  1901 18,783 

BUREAU  OF  ELECTRICITY   AND  GAS. 

Permits  were  granted  during  the  quarter  for  overhead  wires,  subway  construction  and  under- 
ground conductors,  as  follows  : 

Brooklyn  Heights  Railroad  Company 21 

Coney  Island  and  Brooklyn  Railroad  Company i 

Edison  Electric  Illuminating  Company 210 

FUtbush  Gas  Company 5 
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New  York  and  New  Jersey  Telephone  Company i,oM 

Postal  Telegraph  and  Cable  Company 4 

Stock  Quotation  Telegraph  Company 2 

Total 1.265 

Certificates  were  issued  for  the  installation  of  18,207  incandescent  and  327  arc  lights, 
1,064.24  horse-power  of  motors,  1,765.2  kilowatt  of  generators  and  23.21  kilowatt  miscellaneoos 
appliances  ;  133.31  miles  of  overhead  wire  were  removed. 


BOI\OUGH   OF  QUEENS. 

Conttacts  Entered  Into  during  Quarter, 
Title.  Estiaaated  Cost. 

Ice  to  public  buildings  and  ofBces  for  the  year  1901 Si>374  00 

One  contract  for  electric  lighting  for  the  year  1901 195,000  00 

Four  contracts  for  gas  lighting  for  the  year  1901 16,002  00 

One  contract  for  naphtha  lighting  for  the  year  1901 I  00 

One  contract  for  VVelsbach,  naphtha  or  gas  for  the  year  1901 7»950  00 

Orders  aggregating  $11,419.10  were  issued  for  furnishing  supplies  and  making  repairs  to  the 
various  public  buildings,  offices,  etc.,  as  follows  : 

Carpets,  linoleum,  etc . .   $495  00 

Furniture 944  00 

Fitting  up  offices 774  50 

Janitors'  supplies 657  15 

Law  books 531  75 

Plumbing 755  co 

Repairs  to  buildings 3,22S  00 

Safes  and  repairs 300  30 

Telephone  service 5CO  00 

Typewriters  and  repairs 648  25 

Public  lighting  in  First,  Second  and  Fourth  Wards 800  00 

Miscellaneous  supplies,  including  copying  presses,  laundry  service,  water,  clocks, 

disinfectants,  stencils,  repairs,  electrical  work,  etc i»785  15 

BUREAU    OF   LAM1»S   AND   LIGHTING. 

Number  of  lamps  burning  Deceml>er  31,  1900 — 

Gas 3,155 

Welsbach,  gas 268 

Welsbach,  naphtha 474 

Naphtha I»045 

Electric,  arc 2,077 

Electric,  incandescent 160 

7,179 
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X^uml>eT  of  lamps  added  during  quarter  : 

Gas 12 

Electric,  arc 2 

Welsbach,  gas 2 

Total  number  of  lamps  burning  March  31,  1901 7»I95 


ELECTRICAL  BUREAU. 

Permits  were  issued  during  the  quarter  for  stringing  wires,  erecting,  replacing  and  resetting 
poles,  etc.,  as  follows  : 

New  York  and  New  Jersey  Telephone  Company. 128 

New  York  and  Queens  Electric  Light  and  Power  Company 130 

New  York  and  Queens  County  Railway  Company 4 

Bfanhattan  Fire  Alarm  Company 2 

Qneens  Borough  Electric  Light  and  Power  Company 4 

Brooklyn  Heights  Railroad  Company I 

Total 269 


Certificates  were  issued  for  the  installation  of  2,913  incandescent  and  44  arc  lights,  4 
motors,  1 8  horse-power  capacity,  and  i  generator,  4^  kilowatts  capacity;  254  poles  and  71.06 
miles  of  overhead  wire  were  removed  from  the  streets. 


BOROUGH   OF   I\^ICHMOND. 


Contracts  Entered  Into  during  Quarter. 
Title.  Estimated  Cost. 

For  furnishing  and  maintaining  naphtha  lamps  for  ^    ^       ,,    ,         ,  ^^ 

f  New  York  and  New  Jersey 
one  year  for  lighting  streets,  parks  and  public  >    ^,  ^    ^     ,.  ,    ,, 

^                B       s             »f  I     Globe  Gas-light  Company.  $i  00 

places I 

For  furnishing  and  maintaining  improved  Welsbach  ^  „,  ,  .     ,      ^  ,  .  .   . 

*  &       r  I  ^gisbach     Street    Lighting 

lamps  for  one  year,  for  lighting  streets,  parks  >•     ^  ^  .        . 

(     Company  of  America 

and  public  places j 


I  00 


Orders  aggregating  $3,242.78  were  issued  as  follows  : 

For  office  furniture,  including  a  special  desk,  revolving  book-case,  Amberg  Hie, 
typewriter,  chair,  etc.,  to  Couniy  Clerk,  Department  of  Highways,  Department 
of  Health,  Commissioner  of  Jurors,  Sealer  of  Weights  and  Measures,  Surro- 
gate's Office,  etc $601  00 

For  telephone  service  (yearly  orders)  to  County  Clerk's  Office,  Auditor's  Office, 
Department  of  Highways,  Receiver  of  Taxes,  Board  of  Coroners,  President  of 
Borough,  Surrogate's  Office,  etc i)57o  00 


14 

For  coal  and  wood  to  Edge  water  Village  Hall,  County  Clerk,  Surrogate,  etc $142  50 

For  plumbing  work  in  Edgewater  Village  Hall  and  New  Brighton  Village  Hall. . .  321  42 
For  miscellaneous  repairs  and  supplies,  such  as  toilet  supplies,  letterpress  and  stand, 

electrical  work,  carpenter  work,  typewriter,  expressage,  etc 252  86 

For  oil  and  gas  lighting  in  Village  of  Tottenville,  public  buildings,  etc 355  00 


BUREAU  OF  LAMPS  AND  GAS. 

Number  of  lamps  burning  December  31,  1900 — 

Incandescent 3f4^ 

Arc 456 

Oil 100 

• 4,018 

Lamps  added  during  quarter — 

Arc 3 

Total  number  of  lamps  burning  March  31,  1901 4,021 

ELECTRICAL  BUREAU. 

Permits  were  issued  during  the  quarter  for  stringing  telephone  and  telegraph  wires  and 
resetting  poles,  etc.,  as  follows  : 

New  York  and  New  Jersey  Telephone  Company 104 

New  York  and  Staten  Island  Electric  Company 72 

Staten  Island  Midland  Railroad  Company 18 

Staten  Island  Electric  Railroad  Company 9 

American  Telephone  and  Telegraph  Company 2 

Richmond  County  Gas-light  Company 37 


Total. 


242 


Certificates  were  issued  for  the  installation  of  931  incandescent  and  3  arc  lights  and 
I  motor  of  5  horse-power  capacity ;  100  feet  of  overhead  wire  were  removed  from  the 
streets. 

Further  and  detailed  information  in  reR:ard  to  the  operations  and  transactions  of  the  Depart- 
ment will  be  found  in  the  following  documents  attached  hereto  : 

Document  **  A  *' — Statement  of  appropriations  and  expenditures. 

Document  **B'* — Statement  in  detail  of  contracts,  boroughs  of  Manhattan  and  The 
Bronx. 

Document  "C  "—Report  of  Bureau  of  Repairs  and  Supplies,  boroughs  of  Manhattan  and 
The  Bronx. 
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Docoment  **  D  ** — Report  of  Bureau  of  Lamps  and  Gas,  boroughs  of  Maubattan  and  The 
Bronx.  ' 

Document  ''  £  " — Report  of  Electrical  Bureau,  boroughs  of  Manhattan  and  The  Bronx. 

Document  ''F  '* — Report  of  Office  of  Assistant  Engineer,  boroughs  of  Manhattan  and  The 
Bronx. 

Document  **  G  " — Report  of  Borough  of  Brooklyn. 

Document  "  H  " — Report  of  Borough  of  Queens. 

Document  *'  I  " — Report  of  Borough  of  Richmond. 

Very  respectfully, 

HENRY  S.  KEARNY,  Commissioner. 
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DOCUMENT 

Statement  of  Appropriations^  Trust  and  Special  Accounts^  Showing  the  Toted  Expenditures 


Titles  of  Appropriations. 


Salaries — General  Administration  . 
Supplies  and  Repairs  to  Armories  . 


Borouf^hs  of  Manhattan  and  The  Branx. 

Salaries  ot  Deputies,  Clerks  and  Employees , 

Supplies  and  Repairs .* 

Lamps  arid  Lighting , 

Contingencies 

Maintenance  of  Rivington  Street  Bath 


Borough  of  Brooklyn. 

Salaries  of  Deputies,  Clerks  and  Employees 

Supplies  and  Repair^ 

Lamps  and  Lighting 

Contingencits 


Borough  of  Queens. 


Salaries  ot  Deputy  and  Employees. 

Supplies  and  Repairs 

Limp>  and  Lighting 

Contingencies 


Borough  of  Richmond, 


Salaries  of  Deputy  and  Employees 

Supplies  and  Repairs 

Lamps  and  Lighting 

Coiitingencies , 


Touls. 


Balancks  of  1900  oir 
January  1,  1901, 
WITH  Transfr«s. 


$1.60037 

A.^Z  41 

34.466  s6 

1x6,713  9a 

9683 

3.762  74 

75.307  13 

t 11,786  »a 

«7 

47«  »8 

13,638  71 

loj.oox  52 

397  40 

88  96 

■.738  05 

tx,6xx  83 

x6i  85 

$480,646  04 


Note— Requisitions  during  first  quarter  of  1900  on  liabilities  of  1899 
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t  Quarter  ending  March  31,  1901,  and  the  Balances  on  April  i,  1901. 


noNs  ON 

S   OF    1900 

;   First 

R  OF  190X. 

Balan'Cbs  of  I9CO 
ON  April  i,  1901. 

Appropriations 
WITH  Transfers.  Z90X. 

RRQUISmONS  DURING 

First  Quarter, 
Z90X. 

Balances  of  1901 
ON  April  x,  X90Z. 

I1.600  37 

|a5,3oo  00 

♦6,349  96 

♦18,950  04 

89,coa  z8 
392,569  ot 

6,izo  53 
90,789  91 

82.89.  65 
30x,779  C9 

»,tca  38 

3,701  03 

1. 146  z6 

3.3*0  10 

316,483  8a 

3i.9»6  69 

184,567  13 

5,051  a6 

66a  66 

1,3x0,000  00 

214,999  76 

1,095.0:0  34 

96  57 

36 

z,503  00 

xoo  00 

x,4oo  00 

35,oco  CO 
174,310  88 

560  31 
42,476  6s 

34.439  69 
«3«,834  23 

3.763  74 

6,C97  Z4 

49,209  99 

X33,(23    13 

5.233  77 

X17.889  35 

4.235  23 

7.550  99 

95o,oco  00 

X38,637  CO 

8XZ.363  00 

»7 

1,000  00 

a6o  00 

74000 

471  t8 

38,040  00 

9,520  48 

a8,5i9  5a 

3."7  39 

sax  3a 

34.000  00 

4,544  67 

29.455  33 

8,836  30 
247  13 

4,i6S  ^ 
X50  37 

88  96 

355,000  00 
z,ooo  00 

14,180  00 

56,783  28 

398,816  72 
f  coo  00 

3,fo9  99 

10,570  ox 

x.7««  99 

x,oa6  06 

13,900  00 

739  38 

x3,X7o  6a 

0,416  19 
«46  75 

».'95  63 
X4  50 

130,000  00 
500  00 

3T,ooa  7a 

ao8,997  38 
500  00 

3.«H  39 

♦77.44 «  65 

♦3.904,809  00 

♦633.S25  »o 

♦3,a7X,»83  90 

and  Repairs,  Borough  of  Brooklyn,  1P99."  $12.38. 
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Titles  op  Trust  and  Special  Accounts. 

Gouverncur  Slip  Hospital— Buildirg  Fund 

Fund  for  Public  Bath-house  in  Rivington  Street 

New  Hall  of  Record«i— Building  Fund 

Revenue  Bond  Fund  for  Appellate  Division.  Supreme  Court— For  I 
Repairing  and  Kitting  up  Rooms | 


Balances  on 

Januakv  z, 

B901. 


160,03708 

«3.544  96 

1.709,150  43 

825  00 


1901.  I  *9°'- 


-I- 


«aa,8o}  73  I        |37.«36  »5 

115.636  76         x.586,s>3  67 
"74  50  550  50 


DOCUMENT  "  B." 

Boroughs  of  Manhattan  and  The  Bronx. 
contracts  entered  into  during  quarter. 


Public  Lichtino. 


E/ec/rtct/y. 

I'he  Edison  Electric  Illuminating  Company  of  New  York  (Low  Tension  system).. 

The  Edison  Klcctric  Illuminating  Company  of  New  York  (Brush  and  Thomson-) 
Houston  system   j 

The  New  York  Gas  and  Electric-light,  He.it  and  Power  Company  (Manhattan) 

The  New  York  Gas  and  Electric-light,  Heat  and  Power  Company  (Bronx) 

The  Brush  Electric  1  lluminating  Company  of  New  York 

The  United  Electric  Light  and. Power  Company 

Westche  ter  Lighting  Company 

Total  electric '. 

Gas. 

The  Consolidated  Gas  Company  of  New  York 

New  Amsterdam  Gas  Company 

The  Standard  Gas-light  Company  of  The  City  of  New  York 

The  New  Yoik  and  New  Jersey  Globe  Gas-light  Company,  Limited  (Manhattan}.. 

The  New  York  and  New  Jersey  Glube  Gas-light  Company,  Limited  (Bronx) 

Welsbach  Street  Lighting  Company  of  America  (Manhattan) 

Welsbach  Street  Lighting  Com^iany  of  America  (Bronx} 

Total  gas 

Total  public  lighting 


EsrniATRD  Cost. 


l"9f75o  00 
95,600  00 
95,350  03 
•70.73a  00 
130.X40  00 
4,<:oo  00 
»».55o'oo 


$316,000  00 
59.750  00 
33,540  00 
x,6oo  00 
3i,<:oo  00 
az,9oo  oo 
60  00 


1628,033  00 


454,65000 


$1,083,679  00 
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Miscellaneous, 


WORK. 

CONTRACTOR. 

Estimated  Cost. 

Ice  to  Public  Buildinirs 

A mcrican  Tee  Comoanv .............. 

|6,z3a  40 
13,894  90 

Coal  to  Public  Buildinzs 

Ernest  F.  Hoerig 

Total  miscellaneous 

Total 

119,017  30 

|x.]oi,699  30 

CONTRACTS  COMPLETED  DURING  THE  QUARTER. 


WORK. 

CONTRACTOR. 

COST. 

Srectins  Ri vintrton  Street  Bath 

Tohn  F.  Tohnson 

<95,70o  00 
61.885  81 

Supplies,  etc.,  Gouverneur  Slip  Hospital. . . 

Total 

I157.585  8x 

CONTRACTS  IN  PROGRESS  AND  NOT  COMPLETED. 


Public  Lighting. 
Electricity, 

Tb«  Edison  Electric  Illuminating  Company  of  New  York  (Low  Lension) 
sv«tem I 

The  Edison  Electric  Illuminating  Company  of  New  York  (Brush  and  j 
Thomson- Hotiston  system I 

Th«  New  York  Gas  and  Electric  Light,  Heat  and  Power  Company  (Man- 


:} 


The  New  York  Gas  and  Eleciric  Light,  Heat  and  Power  Company  (Bronx) 

The  Brush  Electric  Illuminating  Company  of  New  York 

The  United  Electric  Light  and  Power  Company 

Westchester  Lighting  Company 

Bronx  Gas  and  Electric  Company 


Estimated 
Cost. 


1 1x9.750  00 

95,600  00 

95.950  00 

170,73a  00 

X30.140  00 

4,000  00 

12  550  00 

77,000  00 


Total  electric  paid. . 


G<u. 

Consolidated  Gas  Company  of  New  York 

New  Amsterdam  Gay  Company 

The  Standard  Gas-l*ght  Company  of  The  City  of  New  York 

New  York  and  New  Jersey  Globe  Gas-light  Company,  Limited  (Manhattan) 
New  York  and  New  Jersey  Globe  Gas-light  Company,  Limited  (Bronx) 


$3x6,000  00 

59.750  00 

23,540  00 

x,6oo  00 

31.800  00 


Amount  Paid. 


|x8,8xo  00 

36.5«3  »« 
20,951  90 
41,925  60 
39,01a  05 
X.348  79 
3ti43  »o 
19,182  6a 


*79.«99  69 
17,876  IX 

5,979  W 
s8a  5) 

7.9J«  7» 


I '73.887  37 
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ESTIMATBD 

Cotr. 

Amount  Paid. 

Welsbach  Street  Lighting  Company  of 
Welsbach  Street  Lightiog  Company  of 

America  (Manhattan) 

«»,90doo 
6000 

15.570  13 
15  00 

America  (Bronxl •......■■■■■.■*t>i 

Total  ga^  paid 

$116,956  ot 

Total  public  lighting  paid  . 

$990^3*9 

M.74700 

6,I«B  40 

Miscellamfifmt. 

WORK. 

C  >KTKACT01L 

Erecting    New     Hall    of    Record*.  | 
Chambers     Centre   and    Reade  ^ 

John  Pcirce .....••••••.••• 

»tri  ets S 

Christopher  Nally  Company 

J«me*C.Wynn.....      

|6«>»7%3  «9  1 

Plumbing  work.  Seventh    Regiment) 
Armory ) 

CoaI  to  public  building* 

Ice  to  public  buildings 

9b3«4  90                  ' 

American  Ice  Company 

Coal  to  public  buildings |   Er.iest  F.  Hoerig 1*3^4  90  j 

Erecting  Gouverneur  Slip  Hospital....!  ^^  *^ttjJ^**.''.^V?."!**f!*!^}      "^^~  ~  J     97M^  H  I 


7»»5«  99 


DOCUMENT   "C." 

Department  of  Public  Biildings,  Lighting  and Suppues,  i 

BiREAL'  OF  Repairs  and  Supplies,  Nos.  13  to  21  Pakjw  Row,  ' 

New  York.  May  15,  1901.  ) 

li^n.    Henry   S.   Ke.\rny.    C^mmust\?fur,   Department  of  Pubiu  BtdUimgt^    LigkHng  and 

Sir— In  accorviance  wiih  your  instnicrions,  I  have  the  booor  to  abmit  the  ioUoviB^  report 

of  the  irar.>av;tion>  ot  ihi>  Bureau  for  ihe  quarter  endtnji^  March  31,  1901. 

Criminal  Court  Building. 
The  u>ual  orvie'>  for  cleaning:  the  glass  in  the  windows  and  doors  were  reaeved.  Plomber's 
su'f^piros*  carperier's  >urr'.:e>,  janitor's  supplies^  engineer's  sapplies  and  electrical  sapplaes  wee 
furn;>^.c'v^  S  Varrels  of  soap  pouder  a'>o  famished.  12  galTanucd  iron  screoK  abcwc  7  feet 
'.or.^.  ;  fio:  wi/ie,  w  red  a*.',  around  with  quarter-inch  rod  and  9  screens  abovt  7  feet  kag,  2  feet 
6  :r.v~e>  wi.-e.  wirevi  jU  around  with  c-irter-inch  iron  rod  were  rnnitshed  and  p«£  £3  pSace  on 
thirvi  r..x  r  of  a'rvre  Vu:*.i:rg  ;  also  ga>an:ze-i  iron  collar*  placed  on  fecr  rxnj  pc4e&.  TW  2  flag- 
Vo'es  or.  the  above  rui'iir.^  were  painted  with  two  coats  of  pair.:  coicpcsed  oc  lisaeed  oclaad 
.\:'a:i::c  white  lea.:.  The  wa!I>^  ceilings,  iron-work,  etc..  in  the  praco  p<ssac  clW  FcJice  Co«rt 
in  above  ,:u.;*.i:ng.  also  Sergei::t>'  and  Otnceri*  r»ms  were  washed  off.  bieacked,  vors^S^cd  aad 
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woodwork  rubbed  down.  The  marble  work  in  the  rotunda  of  the  above  building  was  cleaned  off 
and  pointed  up.  One  3-pint  double-feed  automatic  lubricator,  also  24  galvanized  iron  fenders 
made  from  No.  28  iron  and  wired  with  ^-inch  wire  rod  all  around,  dimensions  as  follows :  5 
fenders  7  feet  long  4  feet  high  ;  10  fenders  7  feet  long,  3  feet  high  ;  9  fenders  7  feet  long,  2% 
inches  high,  furnished  and  put  in  place. 

Louvre  slats  were  made  and  erected  on  the  windows  on  each  side  of  prison  pen  on  the 
Franklin  street  side  of  above  building. 

Cartage  was  furnished  for  the  removal  of  railings,  desks,  lumber  and  articles  of  furniture 
from  the  Elm  street  side  of  first  floor  of  above  building  and  placed  as  directed.  On  account  of 
the  recent  fire  in  the  above  building,  the  following  repairs,  cartages,  etc.,  were  made  necessary  to 
put  the  building  in  proper  condition  : 

Trucks,  labor,  permits  and  dumping  privileges  were  furnished  to  remove  rubbish  from  the 
attic  of  the  above  building.  The  iron  roof  of  the  above  building  was  shored,  all  damaged  iron 
removed,  the  same  repaired  and  straightened  and  properly  replaced.  Mason  and  stone  work 
and  fireproofing  on  roof  of  above  building  repaired  ;  old  material  was  used  as  far  as  practicable 
and  new  material  where  necessary.  Also  repaired  damaged  carpentering  work  on  roof  and  lay 
a  temporary  roof  on  the  Elm  street  side  of  the  above  building  on  the  first  floor  ;  about  2,800  square 
feet  of  yellow  pine  flooring  was  laid. 

In  the  rooms  recently  vacated  by  the  District  Attorney,  on  the  third  floor  of  above  building, 
the  wood  and  glass  partitions  were  removed,  reconstructed,  repaired  and  set  up  in  the  offices  pre- 
pared for  the  Coroners  on  the  first  floor. 

,     A  toilet-room  on  the  first  floor  of  the  above  building  was  fitted  up  for  the  use  of  the  Coroners, 
consisting  of  three  toilets,  urinals  and  wash-basins  with  marble  slabs,  backs, partitions,  etc. 

The  system  of  heat  regulation  in  the  above  building  was  repaired  and  put  in  complete  work- 
ing order. 

The  copper  and  tile  roof  of  above  building  damaged  by  fire  was  repaired  ;  also  skylight  on 
above  building  reglazed. 

An  order  was  issued  for  a  water-tight  canvas  covering  for  temporary  use  on  roof  of  above 
building  daring  the  month  of  March,  1901.    Orders  were  issued  to  keep  electrical  clocks  in  order; 
also  cleaning  skylight. 
]  The  Elevators — The  following  repairs  were  made  to  elevators  :  No.  i.  The  front  bearing  of 

["  operat.ng  lever  renewed,  shaft  of  same  secured,  bottom  of  operating  cable  renewed,  cut-off  valves 
t  repacked.  No.  2.  Cut-off  valves  repacked,  main  operating  valve  stem  renewed  and  the  auto- 
matic stop-valve  adjusted.  No.  3.  The  operating  lever  thoroughly  overhauled,  and  front  bearing 
of  same  put  in  good  condition.  No.  4.  The  four  main  lifting  cables  renewed  and  the  automatic 
eat-off  thoroughly  overhauled.  No.  6.  Automatic  cut-off  renewed  and  main  operating  valve 
stem  renewed.    The  electric  bells  in  all  the  elevators  were  repaired. 

Matron's  Room — One  toilet  cabinet,  with  a  supply  of  clean  towels  weekly,  was  furnished. 
Coroners'  Office— The  plastering  in  the  above  office  was  repaired.     The  walls  and  ceilings 
were  washed  off,  prepared  and  kalsomined,  also  the  woodwork  cleaned  off,  bleached  and  varnished. 
24  clean  towels  were  furnished  weekly. 
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District  Attorney's  Office — One  Underwood  typewriter  famished  and  ii  typewriters  repaiied. 
About  95  yards  of  velvet  carpet  was  furnished  aud  laid.  150  linear  feet  of  iron  railing,  with  the 
necessary  gates,  Yale  locks,  spring  hinges,  hand  holes,  glass  shelves,  etc.,  all  fini^ed  in  gold 
bronze,  was  furnished  and  erected.  34  drop-lights,  2  cluster  lights  of  4  each  and  2  cluster 
lights  of  2  each,  with  panel  switch-board  to  control  system,  installed. 

Court  of  Special  Sessions — 3  toilet  cabinets  with  a  supply  ot  clean  towels  weekly  were 
furnished. 

Court  of  General  Sessions — I  ten-drop  Monitor  switchboard  set  of  telephone  instruments, 
consisting  of  one  trunk  line  connected  with  exchange  and  five  exchange  stations  connecliog 
courts  tvith  switchboani  were  furnished  for  use  of  above  office  ;  I  special  clock,  i  silver  pen 
wiper,  2  silver  ink  wells,  i  silver  pen  tray,  i  silver  bell,  I  silver  paper  knife,  I  silver  letter  opener, 
I  silver  eraser,  i  silver  plotter,  I  silver  mucilage  bottle,  I  silver  writing  pad,  extra  large  ;  i  silver 
calendar  holder,  i  silver  seal  wax  check,  i  silver  letter  seal,  i  silver  sponge  holder  and  the  fol- 
lowing law  books  were  furnished  :  I  copy  of  the  laws  of  the  State  of  New  York  for  1900  and 
Volume  17  of  the  American  and  English  Encyclopedia  of  Law  ;  about  173  yards  of  best  Brussels 
carpet,  with  best  paper  lining,  furnished  and  laid  in  Part  I.  in  the  above  court ;  about  42  linear 
feet  of  iron  railing,  3  feet  2}i  inches  high,  with  gate,  spring  hinges,  secret  lock,  oak  hand  railing, 
etc.,  all  finished  in  gold  bronze,  made  and  erected  in  above  court. 

The  platform  in  front  of  Judge's  desk  in  the  above  court-room  was  extended  and  raiiiog 
altered  and  repaired.  Also  about  30  feet  of  quartered  oak  railing,  with  balusters,  base,  etc,  fur- 
nished and  put  up. 

Judges*  Chambers — 5  toilet  cabinets  with  a  supply  of  clean  towels  weekly  were  furnished. 

Clerks'  Office  — I  toilet  cabinet  with  a  supply  of  clean  towels  weekly  was  furnished. 

Civil  Service  Commission — I  copy  of  Session  Laws  of  19CX),  25,000  cards,  400  card  index 
guides,  I  quartered  oak  special  lo-drawer  cabinet,  drawer  about  lO  inches  wide,  7  inches  high 
and  24  inches  deep,  and  fitted  with  suspension  shields.  Also  one  oak  book-case  with  12  roller 
book  shelves  made  adjustable  and  covered  with  roller  curtains,  shelves  19  inches  wide,  3  inches 
between  and  20  inches  deep  ;  i  special  quartered  oak  cabinet,  containing  120  drawers*  8^  by 
5^^  by  14)^  with  Acme  lock,  also  i  special  quartered  oak  cabinet,  24  drawers,  i  special 
quartered  oak  cabinet  containing  I20  drawers,  8^  by  5J4  by  l^j4  with  Acme  lock.  Also  1 
special  quartered  oak  cabinet  24  drawers.  I  special  quartered  oak  cabinet,  containing  120 
drawers,  8^4  by  5  >^  by  14^^  with  Acme  lock.  Also  I  special  quartered  oak  cabinet,  24  drawers,  same 
dimensions  as  above,  without  lock,  i  special  10  drawer  cabinet,  2  drawers  high  and  24^  inches 
deep  slanting  top  of  quartered  oak  with  locks  on  each  drawer.  lo  dozen  Shannon  cabinet 
binding  cases  No.  12,  200  monthly  guides,  I  quartered  oak,  6  foot  standard  desk  No.  18,  20,000 
No.  300  P.  While  index  cards,  I  special  oak  cabinet  59  inches  long,  40  inches  wide,  31  inches 
high,  16  drawers,  I4>^  inches  wide,  22^  inches  long  and  3  inches  deep,  with  4  trays,  200  monthly 
guides  ;  I  set  of  No.  4C0  extension  guides,  9%  inches  by  3^  inches  perforated  for  round  rod  ; 
one  36-drawer  Shannon  letter  filing  cabinet,  with  Acme  lock  and  cupboard  base  ;  one  9-drawer 
card  index  cabinet,  with  round  rod  to  accommodate  5  by  3  inch  cards  ;  6  dozen  Shannon 
cabinet  binding  cases  and  one  36-drawer  Shannon  letter  filing  cabinet  with  Acme  lock  and  cup- 
board base  furnished. 
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Civil  Service  Commission  (Labor  Bureau) — I  Fairbanks  scale  with  sliding  rod  for  measuring 
lieigfaity  and  sliding  weights  for  2  parallel  bars  was  furnished. 

County  Court-house. 

The  usual  orders  for  supplying  steam  and  cleaning  glass  in  windows  and  doors  were  renewed.r 
Cleaning  and  engineer's  supplies  were  furnished.  Defective  parts  of  Wtlsbach  lights  were  replaced 
vrith  new  parts,  i  patent  safety  oil  cabinet  (120  gallons)  complete  was  furnished,  i  eight-inch 
electric  gong  operated  from  push  buttons  located  at  north  porch  door,  installed  in  the  above  build- 
ing. The  plastering  in  the  halls,  closets  and  stairways  on  easterly  side  of  above  court-house  was 
repaired.  All  the  damaged  tile  on  the  first  floor  of  above  building  were  taken  up,  repaired,  re- 
rubbed  and  the  same  reset  ;  new  material  used  where  necessary.  An  order  was  issued  to  regu- 
larly inspect  and  keep  in  repair  the  electro  pneumatic  automatic  temperature  regulating  apparatus 
during  the  year  1901. 

I  new  set  of  iji^-inch  cold-rolled  steel  piston-rods,  and  2  new  brass  stuffing-boxes  for  same, 
piston,  valve  and  stuffing  boxes  were  repacked,  also  a  new  brass  bushing  on  the  traveling  sheave 
and  a  new  operating  cable  of  the  best  Swedes  iron-wire  tiller-rope  furnished  and  put  in  place  on 
the  elevators  in  the  above  building. 

County  Clerk — The  usual  orders  were  renewed  for  telephone  connected  with  exchange  and 
extension  desk  set,  and  for  electric  current  to  operate  fan  motors  were  furnished,  i  double-plate 
field  regulator  for  size  56  generator  was  furnished  and  put  in  place  in  the  above  office. 

Surrogates*  OflSce— Orders  were  issued  for  one  set  of  telephone  instruments  connected  with 
exchange  for  the  use  of  above  office  during  the  year  1901. 

The  iron  railing  in  the  above  office  was  taken  down,  repaired,  reset  and  finished  in  gold 
bronze. 

Supreme  Court — The  order  for  the  use  of  telephone  instruments  was  renewed  and  one 
volume  of  "  Law  Journals  "  bound. 

Part  IV.,  Supreme  Court — The  walls  and  ceilings  of  Part  IV.  in  the  above  court  were  washed 
off.  Ceilings  and  cornices  were  prepared  and  tinted  as  directed,  also  redecorated  in  about  the 
same  style  as  that  in  court  room,  Trial  Term,  Part  III.,  on  the  same  floor.  They  were  painted 
three  coats  of  paint.  All  the  iron  work  was  washed  off  and  painted  two  coats  of  paint.  The 
parts  of  walls  that  were  painted  in  imitation  of  walnut  received  two  coats  of  paint,  were  blocked 
out  in  panels,  grained  and  varnished  as  directed.  • 

All  the  woodwork  in  the  court  room  was  cleaned  off,  bleached  where  necessary,  touched  up, 
varnished  and  finished  in  wax  oil.  All  the  rubbish  was  removed  from  the  premises  and  the  same 
left  broom  clean.     The  plastering  in  the  above  court  room  was  also  repaired. 

Judges*  Chambers — Two  toilet  cabinets  with  a  supply  of  clean  towels  weekly,  were  furnished. 
14  single  drop  16  C.  P.  electric  lights,  with  all  connections  to  feeders,  etc.,  were  furnished  and 
installed.  Also  2  chandelier  cluster  fixtures,  with  necessary  feeders  to  entrance  of  service  at 
the  Chambers  street  side  were  furnished  and  installed,  each  cluster  having  12  lights  of  16  candle 
power  each,  and  controlled  by  switches  placed  on  side  walls. 
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City  Hall. 

The  usual  orders  for  supplying  steam,  furnishing  current  to  operate  electric  motor,  and 
cleaning  glass  in  windows  and  doors  of  above  buildings  were  renewed.  Five  gallons  of  Heine^s 
Liquid  Insect  Destroyer  and  Disinfectant  were  furnished.  Two  sets  of  halyards,  with  the  neces- 
sary rigging,  and  I  American  flag,  12  x  8  feet,  and  one  8  z  10  feet,  made  of  best  United 
States  Standard  Bunting,  were  also  furnished. 

Councilmanic  Chamber — One  toilet  cabinet  with  a  supply  of  clean  towels  weekly  was  sup- 
plied. The  order  for  use  of  telephone  instruments  was  renewed.  The  glass  chandelier  was  also 
repaired. 

Board  of  Aldermen — Order  for  use  of  2  sets  of  telephone  instruments  was  renewed.  One 
toilet  cabinet  with  a  supply  of  clean  towels  weekly  was  furnished.  Glass  chandelier  in  above 
room  was  repaired. 

Clerk,  Board  of  Aldermen — Two  loilet  cabinets  with  a  supply  of  clean  towels  weekly  were 
supplied.     Order  for  use  of  set  of  telephone  instruments  was  renewed. 

Library,  Board  of  Aldermen — One  toilet  cabinet  with  supply  of  clean  towels  weekly  was 

furnished. 

City  Record  Office— Two  Smyrna  rugs  about  3  feet  by  6  feet,  and  two  4  feet  by  7  feet  were 
furnished.  The  electric  bell  system  in  the  above  office  was  repaired  ;  and  i  new  electric  drop 
light  furnished  and  installed  in  the  office. 

President,  Borough  of  Manhattan —One  toilet  cabinet  with  a  supply  of  clean  towels  weekly 
-was  furnished.  The  order  for  use  of  set  of  telephone  instruments  and  2  extension  desk  sets 
was  renewed.     One  No.  6  typewriting  machine  was  repaired. 

City  Clerk— One  toilet  cabinet  with  a  supply  of  clean  towels  weekly  was  furnished.  The 
order  for  use  of  i  set  of  telephone  instruments  was  renewed,  also  I  extension  set.  One  cata- 
loguing outfit  with  base  containing  one  6-drawer  case  No.  22  by  6,  6  locks  for  case,  10,000  index 
cards,  No.  33  R.  P.,  i  set  A  to  Z  cards,  300  plain  index  guides  No.  24  F.  2,  i  library  primer,  x 
simplified  libiary  school  rules  were  furnished. 

Mayor's  Office — Two  toilet  cabinets  with  a  supply  of  clean  towels  weekly  were  furnished 
The  order  for  use  of  telephone  instruments  and  2  extension  desk  sets  and   cherry   booth  was 
renewed.      Worn-out  parts  of  Welsbach  lamps  were  replaced  with  new  parts.     One  copy  of 
Annotations  to  the  General  Laws,  etc.,  by  Silvernail,  Volumes  2  and  3,  one  dozen   chairs  as 
selected,  and  i  flat -top  (quartered  oak  desk  for  typewriter  were  furnished. 

Mayor's  Marshal — The  order  for  use  of  telephone  instruments  were  renewed. 

Brown  Stone  Building — Orders  for  cleaning  glass  in  the  windows  and  doors  of  the  above 
court-house  were  renewed  and  yi  barrel  of  machinery  oil  furnished. 

City  Court — The  order  was  renewed  for  switchboard  set  of  telephone  instruments,  one  jury 
wheel,  I  roll-top  standard  desk  No.  1 1  and  i  flat-top  stenographer's  desk,  I  wardrobe  with  glass 
door,  I  leather  covered  lounge,  i  portable  washstand,  i  roll-top  desk,  5  feet  6  inch  No.  18  and  2 
quartered  oak  revolving  desk  chairs  (Bank  of  England  style)  were  furnished.  12  pairs  of  storm 
sash  were  made  and  put  in  place. 
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Cliief  Justice's  Room — About  50  feet  of  white  pine  wood  and  glass  partition,  7  feet  high, 
paneled  and  moulded  two  sides,  glazed  with  double  thick  Florentine  glass,  having  two  doors 
Himg  "with  4-inch  bronze  butts,  mortised  locks  and  bronzed  elongated  escutcheons  and  Yale 
latcbes  was  made  and  erected  in  the  above  room. 

Judges'  Chambers — Six  toilet  cabinets  with  a  supply  of  clean  towels  weekly  were  furnished. 
Clcrk*s  Office — One  toilet  cabinet  with  a  supply  of  clean  towels  weekly  was  furnished. 

Hall  of  Records. 
The  usual  cleaning  supplies  were  furnished.    Order  was  renewed  for  the  use  of  telephone 
instruments  connected  with  exchange  and  desk  set  of  instruments  connected  with  telephone  in 
above  office.    One  toilet  cabinet  with  a  supply  of  clean  towels  weekly  was  furnished.     One  copy 
of  Trow*s  Copartnership  and  Corporation  Directory  for  1901. 

Harlem  Court-house. 
The  usual  cleaning  and  engineer's  supplies  were  furnished.  Orders  for  cleaning  glass  in 
the  windows  and  doors  of  the  above  court-house  were  renewed.  All  old  and  worn-out  parts  of 
AVelsbacb  lamps  were  replaced  with  new  parts.  25  shades  made  of  nonpareil  shade-cloth,  hung 
on  Hartshorn  spring  rollers,  were  furnished  and  put  up.  All  the  shades  throughout  the  building 
^were  repaired  where  necessary.  The  locks  on  the  above  building  were  overhauled  and  repaired, 
also  handle  of  safe  repaired. 

West  Fifty-fourth  Street  Court-house. 
The  usual  cleaning  and  engineer's  supplies  were  furnished.  All  old  and  worn-out  parts  of 
'Welsbach  lamps  were  replaced  with  new  parts.  The  orders  for  cleaning  glass  in  the  windows  and 
doors  of  the  above  court-house  were  renewed.  Two  steam  domes  of  boilers  and  the  smoke-stack 
in  the  above  building  were  covered  with  wire  netting  and  asbestos  cement,  also  about  100  square 
feet  of  steam  pipe  was  covered  with  sectional  cement.  One  stuffing  box  was  placed  in  pump  in  the 
above  court-house.  One  2-inch  hot  water  meter  was  repaired.  All  the  defective  steam  pipes  con- 
nected with  the  boilers  in  the  above  building  were  removed  and  replaced  with  new  pipes,  valves, 
unions  and  other  connections. 

Third  District  Court-house. 
The  orders  for  cleaning  the  glass  in  the  windows  and  doors  of  the  above  court-house  were 
renewed.  The  stained  glass  windows  in  the  above  court-house  were  repaired  and  cleaned  ;  two 
new  ventilators  with  straps  were  furnished  and  put  in  place.  The  locks  on  the  old  ventilators  were 
repaired,  cords  put  in  order,  new  «*  T  "  bars  were  furnished  and  meeting  joints  put  in.  About 
1,540  square  feet  of  steam  pipe  was  covered  with  one  thickness  of  hair  felt,  one  thickness  of 
asbestos  paper  and  one  thickness  of  rosin  sized  paper  and  8-ounce  canvas.  The  steam  pipes  to 
boilers  and  radiators  were  repaired  and  altered. 

Seventh  District  Court-house. 
The  order  for  cleaning  glass  in  the  windows  and  doors  of  the  above  court-house  was  renewed  ; 
all  old  and  worn-out  parts  of  Welsbach  lamps  were  replaced  with  new  parts  ;  i  City  Directory  for 
the  year  1900,  and  the  usual  cleaning  supplies  were  furnished. 
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Markets. 

Fulton  Market— All  old  and  worn  parts  of  Welsbach  lamps  were  replaced  with  new  parts ; 
all  the  linini?  of  the  gutters  of  lower,  comer  of  Fulton  and  Front  streets  of  above  building  were 
removed  and  the  same  relined  with  galvanized  iron  as  directed  ;  also,  the  necessarj  galvanized 
iron  tubes  and  flashings  around  chimneys,  gutters  and  valleys  inside  and  outside  were  fiiniislied ; 
also,  slaie  roof  repaired  and  the  same  painted. 

Centre  Market — All  old  and  worn-out  parts  of  Welsbach  lamps  were  replaced  with  new  parts. 

Tompkins  Market— All  old  and  worn-out  parts  of  Welsbach  lamps  were  replaced  with  new 
parts. 

Washington  Market — All  old  and  worn-out  parts  of  Welsbach  lamps  were  replaced  with  new 
parts  ;  the  leaders  and  tar  roofs  over  the  following  stands  :  Nos.  loo,  225, 33,  295,  205,  ill, 94  and 
227,  were  repaired  ;  the  gutters  and  leaders  on  the  following  stands  were  also  repaired  :  Nos.  366, 
367  368,  Fulton  street  side  ;  No?.  424  and  425  West  street ;  Nos.  364  and  365  West  s»reel  side; 
galvanized  iron  peak  on  outside  lantern  over  stands  No.  160  and  i6l  Vesey  street ;  also  the  leak  in 
cornice  over  stand  No<  344,  Vesey  street  side,  and  necessary  repairs  made  around  pipe  on  slate 
roof  over  stand  No.  344,  Vesey  street  side. 

Clinton  Market— Old  and  worn-out  parts  of  Welsbach  lamps  were  replaced  with  new  parts. 

West  Washington  Market — The  steel  rolling  shutters  were  repaired,  -seraped  and  painted  at 
the  following  stands  :  Nos.  21,  43,  44,  46  and  48  Grace  avenue  ;  Nos.  53,  55  and  57  Loew  aw- 
nue  ;  Nos.  36,  38,  42,  54,  56  and  58  Bloomfield  street ;  Nos.  i,  13,  21,  27,  31,  37,  39,  41,  43,  45, 
47,  49  and  51  Gansevoort  street ;  Nos.  7,  8,  9,  10,  ii  and  16  Thirteenth  avenue  ;  Nos.  14  and  IS 
West  s'reet  ;  Nos.  33,  35  and  37  Thompson  avenue  ;  N03.  25  and  27  Lawton  avenue  (2  shutters 
each)  ;  and  Nos.  60  and  62  Hewitt  avenue.  The  plastering  on  stands  Nos.  34  to  42  Thompson 
avenue  (inclusive)  was  repaired.  The  leaders  were  repaired  and  painted  over  the  following 
stands  :  No.  18  Bloomfield  street :  Nos.  17,  13  and  7  Grace  avenue  ;  Nos.  19,  47  and  63  Loew 
avenue  ;  No.  33  Hewitt  avenue  ;  Nos.  5,  28  and  43  Lawton  avenue  ;  also  the  gutter  over  tool- 
house,  corner  Gansevoort  street  and  Lawton  avenue. 

The  corrugated  galvanized-iron  awnings  and  lantern  on  shed  over  sidewalk  on  West  street 
side  of  above  market,  was  repaired. 

Jefferson  Market— The  galvanized  iron  awnings  on  the  Greenwich  avenue  side  of  the  above 
market,  was  repaired.     All  worn-out  parts  of  Welsbach  lamps  were  replaced  with  new  parts. 

Armories. 

First  Brigade  Headquarters— 2  quartered-oak  saddle-cases  made  and  erected  in  accordance 
with  plans  on  file  in  the  office  of  the  Superintendent  of  P%epairs  and  Supplies,  having  plate-glass 
panels,  bronze  butts,  bronze  drawer-pulls,  cylmdcr,  etc. 

Fifth  Brigade  Headquarters— Orders  were  renewed  for  use  of  telephone  connected  with 
exchange  in  above  armory.  Five  gallons  turpentine,  5  gallons  raw  oil,  5  gallons  kerosene,  2  gallons 
sperm  oil,  2  gallons  orange  shellac,  50  pounds  white  lead,  50  pounds  burnt  sienna  and  i  dozen 
sponges  S.  W.  were  furnished. 
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Seventh  Regiment  Armory — All  worn-out  and  old  parts  of  Welsbach  lamps  were  replaced 
nritli  new  parts.     The  usual  cleaning  supplies  were  furnished.     The  order  for  supply  of  eleciric 
current  to  operate  motors  in  the  above  armory  during  the  year  1901  were  renewed  ;  also  order 
^ven  for  small  electrical  supplies  that  may  be  required  during  the  year  1901.     The  plumbing 
ivorky  iron  and  glass  partition  in  connection  with  shower  baths  on  the  top  floor  of  above  building 
ivsLS  taken  down,  reconstructed  and  reset,  also  concrete  flooring  was  removed  and  replaced  with 
ne^w  material  and  necessary  connections,  etc.,  made.     The  old  brick  arches  in  the  four  boilers 
of  above  building  were  removed  and  replaced  with  new  brick  arches.     One  Swift  American 
damper,  also  one  lock  damper  regulator  were  furnished  and  applied  to  battery  of  2  boilers  ;  and 
I  set  of  Imperial  single  web  S.  O.  dumping  grate  bars  were  furnished  and  set  up  in  furnaces  under 
lK>ilers.     An  order  was  issued  for  making  repairs  to  the  frictional  electric  gas  and  electric  gas- 
lighting  apparatus  in  the  above  armory. 

Eighth  Regiment  Armory — All  old  and  worn-out  parts  of  Welsbach  lamps  were  replaced  with 
new   parts.     Order  was  renewed  for  use  of  telephone  connected  with   exchange  in  the  above 
armory.     An  order  was  issued  to  make  repairs  to  the  frictional  gas-lighling  apparatus  in  the  above 
aimory.      Ten   gallons  of  Brilliant   metal   polish,   15  gallons  black  iron  varnish,   1$  gallons  of 
maroon  japan  paint  and  10  gallons  white  paint  were  furnished.     About   137  yards  of  Brussels 
carpet  with  the  best  paper  lining  were  furnished  and  laid  in  Surgeons'  rooms  two  ante-rooms  and 
passageway  in  above  armory;  also  about  3  yards  of  runners  with  binding  furnished  and  laid.     The 
lockers  in  the  Field  Marshars  room  were   removed  and  the  same  with  16  additional  lockers  placed 
in  the  band-room  of  the  above  budding,  making  a  total  of  60  lockers  in  the  aforesaid  room;  also 
12  additional  lockers  placed  in  Hospital  Corps  room.     Plumbing  work,  marble  work,  etc.,  in  con- 
nection with  urinals  on  first  floor  of  above  building  was  removed,  and  6  shower  baths  with  all 
necessary  connections  furnished  and  erected  in  the  above-mentioned  floor.     The  plastering  in  the 
Field  Marshal's  room  on  the  top  floor  and   the  shower-bath  room  on  the  first  floor  was  repaired, 
Italian  marble  work  in  connection  with  shower-bath  room  was  constructed  and  put  in  place.     On 
the  administration  part  of  building  the  newly  made  valleys  were  covered  with  tin  and  the  same 
painted. 

Ninth  Regiment  Armory— All  old  and  worn-out  parts  of  Welsbach  lamps  were  replaced  with 
new  parts.  Order  was  renewed  for  the  use  of  telephone  connected  with  exchange  in  the  above 
armory.  An  order  was  issued  for  a  supply  of  electric  current  to  operate  motor  during  year  1901  ; 
also,  order  for  making  repairs  to  electrical  gas-lighting  apparatus  during  the  year  1901  ;  also, 
order  for  a  supply  of  small  electrical  supplies  that  may  be  required  during  the  year  1901.  The 
usual  cleaning  and  engineer's  supplies  were  furnished.  Five  gallons  turpentine,  5  gallons  refined 
alcohol,  2  gallons  of  bronze  liquid,  3  gallons  cosmoline  oil  (for  ritles),  lo  pounds  bronze,  50 
pounds  sal  ammonia,  i  barrel  Marvin's  floor  dressing,  and  I  barrel  of  furniture  polish  furnished  ; 
about  140  yards  of  body  Brussels  carpet  was  furnished  and  laid  ;  aho,  i  Smyrna  rug,  6  by  2  feet. 
About  2,050  square  feet  of  pipe,  covered  with  one  thickness  of  asbestos  paper,  one  thickness  of 
hair  felt,  one  thickness  of  rosin-sized  paper,  and  same  covered  with  8-ounce  canvas,  neatly 
sewn.  Steam  boilers  were  repaired  and  drips  connected  to  pump.  Defective  main  steam  pipes, 
valves,  e'c,  over  boilers  of  above  armory,  were  removed  and  the  same  repaired  and  replaced. 
The  roof,  leaders,  leader  box,  etc.,  of  lantern  on  roof  of  above  armory  was  repaired  and 
painted. 
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Twelfth  Regiment  Armory—All  old  and  worn-out  parts  of  Welsbsch  lamps  were  replaced 
with  new  parts.  Order  for  use  of  telephone  connected  with  exchange  in  above  armory  was  re- 
newed.  The  usual  cleaning  supplies  were  furnisneJ.  An  order  was  issued  to  repair  the  electrical 
gas-lighting  apparatus  in  the  above  armory.  100,000  No.  2yi  U.  M.  C.  primers,  7  oak  roU^top 
desks,  5  feet ;  2,000  pounds  of  pig  lead,  and  8  hair  fender-mats,  as  follows  :  Two  12  by  5,  two  8  by 
5,  four  3  by  5,  filled  with  an  inch  hair  felt,  and  covered  with  8-ounce  duck,  to  be  tnfted,  with  all 
necessary  ropes,  etc.,  furnished.  Also,  about  200  Yale  locks,  keys  all  different,  made  in  three 
master-key  series,  with  the  necessary  master-key.  Also,  about  208  locker 
keys,  keys  all  different,  made  in  three  master-key  series,  with  necessary 
master-keys,  to  be  us.*d  in  ColonePs  room.  Company  £  room,  and  room 
of  Company  K,  furnished ;  16  lockers,  made  of  ash,  doors  hung  with  bronze  hinges,  having 
Corbm  locks,  made  and  erected.  Also  about  25  linear  feet  of  ash  partition  made  and  erected. 
Also  9  lockers,  constructed  of  same  material  and  of  the  same  design  as  lockers  heretofore 
erected  in  said  room  with  hardware,  etc.,  to  match  were  furnished  and  erected  in  the  above 
armory.  The  walls  and  ceilings  in  the  Surgeon*s  and  Record  rooms  of  the  above  armory,  were 
washed  off,  prepared  and  calcimined  ;  and  the  lockers  in  the  Sargeon*s  rooms  were  filled  and 
varnished,  and  all  woodwork  in  both  rooms  was  washed  off,  touched  up  and  varnished.  An 
order  for  a  supply  of  electric  current  during  the  year  1901  was  issued. 

Twenty-second  Regiment  Armory- -An  order  was  issued  for  a  telephone  connected  with  the 
exchange  in  the  above  armory.  All  old  and  worn-out  parts  of  Welsbach  lamps  were  replaced 
with  new  parts.  One  pair  blocks  and  fall,  2  gross  flour  soap,  I  dozen  ostrich  feather  dustets, 
I  wire  flue  brush  2ji  inches  were  furnished.  A  system  of  two  telephones  between  the  firing 
point  and  the  butts  m  the  rifle  range  was  installed  in  the  above  armory.  The  ceilings  and  walls 
of  the  Headquarters  room  and  room  occupied  by  the  Quarter-master  in  the  above  armory  were 
cleaned  off,  prepared,  calcimined  and  painted.  The  woodwork  was  washed  off,  bleached  and 
varnished  where  necessary,  and  the  railings  in  Headquarters  were  bronzed.  The  two  upper  main 
hallways  we'e  al^o  washed  off,  prepared,  and  the  ceilings  calcimined  and  the  walls  painted  as 
directed.  The  woodwork  was  cleaned  off,  bleached  where  necessary,  varnished  and  rubbed 
down.  A  brick  wall  was  built  in  the  Magazine  room  of  the  above  building.  An  order  was  issued 
for  a  sup[)ly  of  electric  current  to  operate  motors,  also  repair  electrical  gas-lighting  apparatus  in 
the  above  armory  during  year  1901. 

Sixty- ninth  Regiment  Armory — An  order  was  issued  for  the  use  of  one  set  of  telephone 
instruments  connected  with  exchange  in  the  above  armory.  All  old  and  worn-out  paits  of  Wels- 
bach lamps  were  replaced  with  new  parts.     One  barrel  of  Antorone  disinfectant  was  furnished. 

Seventy-first  Regiment  Armory— All  old  and  worn-out  parts  of  Welsbach  lamps  were 
replaced  with  new  parts.  Cleaning  supplies,  20  gallons  Brilliant  metal  polish,  20  gallons  Miller's 
harness  dressing  and  10  gallons  Walter's  harness  oil,  lyy^  dozen  camp  chairs  with  slat  seats,  26j-i 
dozen  tamp  chairs  with  veneer  seats,  and  42  dozen  camp  chairs,  wooden  backs,  perforated  wooden 
seats  and  one  cocoa  mat  were  furnished.  The  finial  blown  from  the  tower  at  corner  of  Thiny- 
fourth  street  and  Park  avenue  of  above  building  was  repaired  and  reconstructed,  and  same 
replaced  in  its  former  position  ;  also  necessary  repairs  made  to  slate  roof,  flashings,  etc.  The  two 
towers  over  the  Park  avenue  side  of  above  armory  were  secured  and  braced.     The  plastering  on 


ceilings  and  side  walls  of  gymnasium  were  repaired.    An  order  was  issued  to  make  repairs  to  the 
electrical  gas-lighting  apparatus  in  the  above  armory. 

Squadron  "  A  *'  Armory — Order  was  issued  for  use  of  telephone  connected  with  exchange 

In  above  office.    All  old  and  worn-out  parts  of  Welsbach  lamps  were  replaced  with  new  parts. 

Cleaning  supplies,  6  dozen  brass  rifle  brushes,  i  gallon  Three  in  One  oil,  125  tons  of  tan  bark,  2 

barrels  of  disinfectant  and  i  six-gallon  mahogany-jacket  porcelam-lined  water-cooler  and  stand 

"was  furnished.     The  decayed  tan  bark  in  drill  room  was  removed.    One  fireproof  safe,  6x  inches 

higby  84  inches  wide  and  31  inches  deep,  outside  measurements,  with  combination  lock,  inside 

doors  with  flat  keylock,  interior  arrangements  as  directed,  and  lettered  ** Squadron  A.".    The 

roof,  gutters,  skylights,  etc.,  were  repaired  and  repainted.     Partitions  and  closets  in  office  were 

constructed,  2  pairs  of  doors  hung,  with  necessary  hardware,  etc.,  for  storm-shed  ;  also  20  target 

frames  ;  gate  repaired  at  entrance  to  ring,  and  i  sash  pulley  with  sash  cords  were  furnished 

wbere  required  in  the  above  armory.     One  white  pine  storm-door  wai  constructed.     An  order 

was  issued  for  making  repairs  to  the  electric  gas  lighting  apparatus  in  the  above  armory. 

First  Battery  Armory — Order  was  renewed  for  use  of  telephone  connection  wiih  exchange  in 
the  above  office.  All  old  and  worn-out  parts  of  Welsbach  lamps  were  replaced  with  new  parts. 
Ocaning  supplies,  50  yards  of  buck  toweling,  2  dozen  buck  towels,  2  dozen  com  brooms,  i 
dozen  whisk  brooms,  i  barrel  of  disinfectant,  and  i  barrel  of  **  Forma  Carbol  **  liquid  soap  and 
dbinfectant  were  furnished. 

Second  Battery  Armory — Order  was  issued  for  use  of  telephone  connected  with  exchange  in 
tbe  above  office.  All  old  and  worn-out  parts  of  Welsbach  lamps  were  replaced  with  new  parts. 
Twenty  gallons  Brilliant  metal  polish,  20  gallons  Miller's  harness  dressing,  and  10  gallons 
Mil]er*s  harness  oil  were  furnished.  Order  was  issued  for  making  repairs  to  electrical  gas- 
lighting  apparatus  in  the  above  armory. 

First  Naval  Battalion — One  No.  8  long  carriage  Remington  typewriter  was  furnished.  One 
electric  call  bell  and  i  electric  buzzer  was  installed. 

Headquarters  National  Guard — About  65  yards  of  Brussels  carpet  was  furnished  and  laid. 
I  fireproof  safe  61  inches  high,  34  inches  wide  and  31  inches  deep  outside  measurements,  with 
oofnbination  lock,  inside  door  flat  key  lock,  interior  arrangements  as  directed  and  lettered 
'*  Headquarters  National  Guard,  New  York.  *' 

First  Signal  Corps  —An  order  was  issued  for  use  of  telephone  connected  with  exchange  in 
the  above  office.  6  gallons  Miller's  harness  dressing,  i  dozen  Miller's  No.  o  harness  oil,  10  pounds 
of  Homer*s  soap,  100  yards  heavy  canton  flannel,  i  rung  ladder,  12  feet ;  i  rung  ladder,  24  feet ; 
10  gallons  kerosene  oil,  5  gallons  grain  alcohol,  5  gallons  naphtha,  5  gallons  turpentine,  i-inch 
silicate  black  paint  for  blackboards.  5  gallons  sperm  oil,  six  i  pound  cans  orange  enamel,  four 
l-pound  cans  black  enamel,  two  i-pound  cans  white  enamel,  1,000  feet  ^-inch  manila  rope, 
500  feet  i-incb  manila  rope,  1,000  feet  J^-inch  manila  rope,  500  feet  V^-inch  manila  rope,  i  hand- 
saw, 24  inches ;  2  handsaws,  26  inches  ;  2  poles,  37  feet  long,  5  inches  at  top  ;  4  poles,  37  feet 
long,  2  inches  at  top,  5  inches  or  over  at  butt  ;  40  poles,  8  feet  long,  2  inches  at  centre  ;  4  ptjles, 
20  feet  long,  2  inches  at  centre  ;  6  poles,  g}i  feet  long,  4  inches  at  centre,  were  furnished.  The 
plastering  in  the  storeroom  of  the  above  corps  wis  repaired.    The  various  armories  and  head- 
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quarters  in  the  care  of  this  Department  were  equipped  with  Kilfyre  extinguishers,  and  orders 
were  issued  for  repairs  of  a  general  nature  to  (he  armories  and  headquarters  in  the  care  of  this 
Department,  including  carpenter  work,  glazing,  roofing  plastering,  painting,  ironwork  and 
repairs  to  WeUbach  lights. 

Municipal  Courts. 

Firsit  District — All  old  and  worn-out  parts  of  Welsbach  lamps  were  replaced  with  new  parts. 
I  toilet  cabinet  with  a  supply  of  clean  towels  was  furnished.  An  order  was  issued  for  a  telephone 
connected  with  exchange  in  above  office.  Also  orders  for  cleaning  glass  in  the  windows  and 
doors  t>f  the  above  court,     i  barrel  of  soap  polish  was  furnished. 

Second  District — An  order  was  issued  for  cleaning  glass  in  the  windows  and  doors  of  the 
above  court-house.     One  barrel  of  C.  C.  C.  cleaning  compound  was  furnished. 

Third  District — One  toilet  cabinet,  with  a  supply  of  clean  towels  weekly,  was  furnished. 

Fourth  District — One  toilet  cabinet,  with  a  supply  of  clean  towels  weekly,  was  furnished. 
Orders  were  issued  for  a  supply  of  steam  during  year  1901,  also  for  cleaning  the  glass  in  windows 
and  doors  of  above  court. 

Fifth  District— Two  toilet  cabinets,  with  a  supply  of  clean  towels  weekly,  were  furnished. 
All  old  and  worn-out  parts  of  Welsbach  lamps  were  replaced  with  new  parts.  An  order  wis 
issued  for  cleaning  glass  in  the  windows  and  doors  of  the  above  court,  also  I  barrel  of  coco> 
tallow  furnished.  The  roof  of  the  main  building  and  extension,  skylight,  chimney-tops  and 
leaders  were  repaired  and  painted.  To  meet  the  requirements  of  the  Department  of  Buildings, 
it  was  necessary  to  shore  up  building,  put  in  new  girders,  uprights  and  make  other  repairs. 

Sixth  Di^t^ict — One  toilet  cabinet,  with  a  supply  of  clean  towels  weekly,  was  furnished. 
An  order  was  issued  lor  a  supply  of  steam  for  the  above  court.  Abo  order  was  issued  to  clean 
glass  in  the  windows  and  doors  of  the  above  court. 

Seventh  District — Two  toilet  cabinets  with  a  supply  of  clean  towels  weekly  were  furnished. 
The  following  law  books  were  furnished:  Hun*s  Appellate  Division,  Vols.  44  to  52  ;  N.  Y.  Civil 
Procedure  Reports,  Vol.30;  Mi -.c.  Reports,  Vols.  29,  30  and  31  ;  N.  Y.  Court  Appeals,  Vols. 
161,  162  and  163  ;  Lawyers'  Annotated  Reports,  Vols.  44,  45,  46  and  47;  Laws  of  N.  Y.,  1900,  2 
vols.,  and  Hun*s,  Vols.  66  to  75  inclusive. 

Eighth  District — An  order  was  issued  for  cleaning  glass  in  the  windows  and  doors  of  the 
above  court.  N.Y.  Official  Reports,  Vol.  5  ;  Brightley's  Digest,  2  volumes;  McAdam's  Land- 
lord and  Tenant;  2  volumes  Abbott's  forms  ;  Langbein's  Municipal  Court  Practice,  last  edition  ; 
Birdseye  Revised  Statutes,  4  volumes,  and  N.  Y.  Supplement,  Vols.  62,  63,  64,  65  and  66  were 
furnished. 

Ninth  District— Two  toilet  cabinets  with  a  supply  of  clean  towels  weekly  were  furnished. 
The  following  law  books  were  furnished :  Miscellaneous  Reports,  Vols.  30,  31  and  32  ;  N.  Y. 
Reports,  Vols.  162,  163  ;  Appellate  Division  Reports,  Vols.  50,  51,  52,  53  and  54  ;  McAdam's 
Landlord  and  Tenant,  1900,  2  volumes  ;  N.  Y.  Supplement  Reports,  Vols.  62,  63,  64  and  65 ; 
Lawyers'  Reports,  47,  46  and  49 ;  Cumming  and  Gilbert's  Lien  Laws,  I9CX>;  Heydocker's 
Mechanic's  Lien  Laws;  Joyce  on  Electricity  ;  Abbott's  Trial  Briefs,  Second  Edition;  N.  Y.  Table 
of  Cases,  1794  to  1899,  3  volumes.     Abbott's  Trial  of  Evidence,  last  edition  ;   Packer's  Pocke 
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Annotated  and  Penal  Code;  Wendalls*  Law  of  Inns,  Hotels  and  Boarding  Houses;  HafTont's 
Cases  on  Agency  ;  Brown  on  Bailments  ;  Clemenson*s  Road  Rights  and  Liability  of  Wheelmen  ; 
Headley*s  Assignment  for  the  Benefit  of  Creditors  ;  Leavitt's  Laws  of  Negligence  ;  Shouters  on 
Personal  Property;  Pattes  on  Commercial  Paper,  and  Van  Fleet  Former  Adjudications,  Reme- 
dies, etc. 

Eleventh  District — One  cabinet  with  a  supply  of  clean  towels  weekly  was  furnished. 

City  Magistrates'  Courts. 

First  District — Order  was  renewed  for  use  of  telephone  connected  with  exchange  in  above 
court.     One  toilet  cabinet  with  a  supply  of  clean  towels  weekly  was  furnished. 

Second  District — One  toilet  cabinet  with  a  supply  of  clean  towels  weekly  was  furnished. 
Order  was  issued  for  the  use  of  telephone  connected  with  exchange  in  the  above  court ;  i  copy 
of  Ash's  Consolidation  Act  of  The  City  of  New  York. 

Third  District — Order  was  issued  for  use  of  telephone  connected  with  exchange  in  the  above 
court  Also  order  was  issued  for  cleaning  glass  in  the  windows  and  doors  of  ihe  above  court. 
One  barrel  of  soap  polish  and  one  barrel  of  **  Coco  Tallo  "  soap  powder  furnished. 

Fourth  District — Order  was  renewed  for  uss  of  telephone  connected  with  exchange  in  the 
above  office. 

Fifth  District — Two  toilet  cabinets  wiih  a  supply  of  clean  towels  weekly  were  furnished. 
Order  was  issued  for  the  use  of  telephone  connected  with  exchange  in  the  above  Court. 

Sixth  District — One  toilet  cabinet  with  a  supply  of  clean  towels  weekly  was  furnished.  Order 
was  issued  for  use  of  telephone  connected  with  exchange  in  the  above  Court. 

Seventh  District— One  toilet  cabinet  with  a  supply  of  clean  towels  weekly  was  furnished. 
Order  was  issued  for  use  of  telephone  connected  with  exchange  in  the  above  Court. 

County  Jail. 

All  old  and  worn  out  parts  of  Welsbach  burners  were  replaced  with  new  parts.  Five  gallons 
Heine*8  Liquid  Insect  Destroyer  and  Disinfectant,  i  waist  strap  and  patent  buckle,  with  wristlets 
complete  were  furnished.  About  1,200  square  feet  of  steam-pipe  was  covered  with  one  thickness 
of  asbestos  paper,  one  thickness  of  hair  felt,  and  one  thickness  of  rosin  sized  paper,  all  covered 
with  8-ounce  duck  properly  and  neatly  sewed. 

Department  of  Buildings. 

Ail  old  and  worn  out  parts  of  Welsbach  lamps  were  replaced  with  new  parts.  Repairs  were 
made  to  9  Remington  typewriting  machines  and  4  No.  6  Remington  typewriting  machines 
furnished. 

Bureau  of  Municipal  Statistics. 

Two  toilet  cabinets  with  a  supply  of  clean  towels  weekly  were  furnished.  Orders  for  exten- 
sion set  of  desk  telephone  instruments  connected  with  telephone  in  above  office  were  renewed. 
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FiNANCB  Department. 

Order  for  extension  set  of  desk  telephone  instruments,  connected  wiih  telephone  in  above 
office  was  renewed.  Old  and  worn  out  parts  of  Welsbach  lamps  were  replaced  with  new  parts. 
One  asbestos  copying  bath  with  200  sanitary  copying  cloths,  10  by  12  ;  i  5-foot  roU-top  desk, 
with  one  revolving  desk  chair  ;  4  revolving  desk  chairs  ;  4  quartered  oak  standard  deJu  (5  feet) 
and  1  rug  were  furnished.  One  fire-proof  safe,  inside  steel  doors,  ^$)(  inches  high,  $y^  inches 
wide,  16  inches  deep,  inside  measurements,  with  inside  divisions  as  directed,  was  also  furnished. 
Papers  and  records  were  removed  from  room  No.  8  on  first  floor  to  room  XX  in  basement. 
Also  desks,  etc.,  removed  from  room  No.  31  to  room  No.  37. 

Engineer's  Office — One  4-foot  roll-top  desk  with  divisions  for  filing  papers,  one  4-foot  roll- 
top  debk  and  i  revolving  desk  chair  were  furnished. 

City  Chamberlain's  Office — One  toilet  cabinet  with  a  supply  of  clean  towels  weekly  was 

furnished. 

Receiver  of  Taxes — The  order  for  a  supply  of  electric  current  to  operate  motor  in  above 
office  during  the  year  1901  was  renewed. 

Collector  of  Assessments  and  Arrears— Order  for  a  supply  of  electric  current  to  operate 
motor  in  above  office  during  the  year  1901  was  renewed. 

City  Paymaster's  Office — Orders  were  renewed  to  connect  above  office  with  the  burglar  alarm 
service  of  Holmes*  Electric  Protective  Company,  to  keep  in  repair  signal  boxes,  cleaning  glass  in 
windows  and  do  )rs  of  above  office  and  a  necessary  supply  of  steam  for  heating,  etc.  ;  an  order 
was  issued  to  equip  and  maintain  with  necessary  apparatus  two  special  fire-alarm  boxes  connect- 
ing above  offices  with  headquarters  of  Fire  Department  during  the  remainder  of  the  year  1901. 

Department  of  Taxes  and  Assessments. 

Three  four-fold  5^  feet  screens,  2  copies  ©f  Boyd's  Greater  New  York  Directories  ;  13  copies 
Trow's  City  Direclory,  3  copies  Trow's  Business  Directory,  Phillip's  Business  Directory,  Social 
Register,  Elite,  Clubmen's  Register,  Banker's  Directory,  Brooklyn  City  Directory,  Trow's 
Brooklyn  and  Queens  Business,  Brooklyn's  Blue  Book,  Trow's  Queens  Business  and  Residence, 
Trow's  Residence  and  Business  Directories ;  Hubbell's  Legal  Directory,  Investor's  Directory, 
Directory  of  Directors,  Revised  Statutes  of  the  United  States  with  supplements,  and  one  copy  of 
Session  Laws  for  1871,  1873,  1876,  1879,  1881  and  1897  were  lurnished.  Also  one  Bates  auto- 
matic numbering  machine  furnished. 

Board  of  Estimate  and  Apportionment. 
One  typewriter  was  repaired. 

Board  of  Assessors. 

Order  was  renewed  for  use  of  above  office  one  set  of  desk  telephone  instruments  connected 
with  telephone  in  above  office,  and  one  telephone  connected  with  exchange  in  above  office. 
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Commissioner  of  Jurors. 
An  order  was  issued  for  use  of  telepbone  connected  with  exchange  in  the  above  ofBce.     The 
electric-bell  call  system  in  the  above  office  was  overhauled  and  same  extended  to  the  Commis- 
sioner's desk. 

Commissioners  of  Accounts. 

An  order  was  issued  for  use  of  telephone  connected  with  exchange  in  the  above  office.  Four 
outlets  for  two  photo-arc  lamps  in  the  Engineer's  office  were  installed,  and  necessary  connections 
with  feeders  made  in  the  basement  of  the  building  occupied  by  the  said  office. 

Exempt  Firemen's  Headquarters. 
All  worn  out  and  defective  parts  of  Welsbach  lamps  were  replaced  with  new  parts. 

South  Gate-house,  Central  Park. 
All  worn  out  and  defective  parts  of  Welsbach  lamps  were  replaced  with  new  parts. 

Engine  House,  Central  Park. 
All  worn  out  and  defective  parts  of  Welsbach  lamps  were  replaced  with  new  parts. 

Gate-house,  Convent  Avenue. 
All  worn  out  and  defective  parts  of  Welsbach  lamps  were  replaced  with  new  parts. 

Volunteer  Firemen. 
All  worn  out  and  defective  parts  of  Welsbach  lamps  were  replaced  with  new  parts. 

Sheriff's  Office. 
Order  was  renewed  for  use  of  telephone  connected  with  exchange  in  the  above  office ;  2 
copies  of  Bender's  Lawyers'  Diary  and  Directory  for  1901  ;  i  copy  of  Gould's  Lawyers'  Diary  ; 
Hans'  Supreme  Court  Reports,  Volumes  i  to  80,  inclusive  ;  Miscellaneous  Reports,  Volumes  i  to  8, 
inclusive,  and  Volume  27 ;  Gibbons'  Annual  Digest,  1898,  1899  and  1900  ;  i  volume  Abbott's 
Tables  of  Cases  to  1887  ;  i  volume  Benjamin's  Tables  of  Cases,  1887  to  1893  ;  i  volume  Hoire  & 
Green's  Tables  of  Cases,  1893  to  1898 ;  i  volume  Cook's  Criminal  and  Penal  Code ;  Chase's 
Pocket  Code  of  Civil  Procedure;  New  York  Official  Reports  and  Session  Laws  for  1901,  and  i 
cherry  document  cabinet,  about  26;^  inches  wide,  20  inches  high,  12  inches  deep,  with  12  com- 
partments, with  bronze  front  and  beveled  glass,  Yale  locks,  and  36  keys,  were  furnished  ;  old  iron 
railing  was  reconstructed  and  set  up  where  necessary,  and  new  railing  was  furnished  and  erected 
where  necessary. 

Supreme  Court^Appellate  Division. 

One  Smith  Premier  typewriter,  with  extra  plate  ;  i  Densmore  typewriter,  and  i  Remington 
typewriter  No.  7,  were  furnished. 

Corporation  Counsel's  Office. 
One  quartered  oak  wardrobe,  about  27  inches  wide,  was  furnished  ;  about  16  yards  of 
linoleum  ;  abont  23  yards  of  Brussels  carpet,  and  18  feet  of  rubber  ends  furnished  and  laid  ;  i 
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special  document  file  cabinet  about  30  feet  long  and  8  feet  high,  containing  441    document 
suspension  files  $}(  inches  wide  and  10;^  inches  high  and  ii>^  inches  deep  with  back,  nuide  o    i 
selected  oak  filled,  varnished  and  rubbed  down  to  a  smooth  finish. 

Bureau  of  Street  Openings — i  quartered  oak  polished  table,  6  feet  by  3  feet.  No.  406,  with 
drawers  on  each  side,  was  furnished. 

Public  Administrator. 
All  old  and  worn  parts  of  Welsbach  lamps  were  replaced  with  new  parts  ;  I  asbestos  copying 
bath  with  4  dozen  cMths  was  furnished. 

President,  Board  of  Public  Improvements. 
Order  was  given  for  use  of  i  set  of  switchboard  telephone  instruments  connected  with 
exchange  in  the  above  office.  9  toilet  cabinets  with  a  supply  of  clean  towels  weekly  were  famished. 
I  rotary  neostyle,  No.  33 II  ;  i  No.  6  Remington  typewriting  machine,  I  bent  wood  hat-tree  with 
umbrella  pan,  I  small  quartered  oak  wardrobe  were  furnished,  also  I  Remington  typewriting 
machine  repaired. 

Department  of  Street  Cleaning. 

Two  revolving  oak  arm  chairs  were  furnished. 

Department  of  Bridges. 
Three  toilet  cabinets  with  a  supply  of  clean  towels  weekly  were  furnished.     4  No.  11  standard 
desks  and  5  revolving  desk  chairs,  I  No.  2  five-foot  standard  roll-top  desk  and  4  quartered  oak 
standard  desks,  No.  ii  five-foot  weie  furnished. 

Department  of  Water  Supply. 
Six  toilet  cabinets  with  a  supply  of  clean  towels  weekly  were  furnished.     Inside  and  outside 
of  safe  was  painted,  rubbed  down  and  refinished. 

Gate-house  Tunnel,  Central  Park — Repairs  were  made  to  the  gas-pipes,  brackets,  burners,  etc 

Department  of  Sewers. 
Five  toilet  cabinets  with  a  supply  of  clean  towels  were  furnished.     I  standard  desk,  5  feet  6 
inches,  No.  18,  was  furnished. 

Department  of  Highways. 
Ten  toilet  cabinets  with  a  supply  of  clean  towels  weekly  were  furnished.     New  York  Offidal 
Reports  for  19CO  and  1901  and  I  No.  8  Yost  typewriter  with  extra  small  carriage  furnished. 

Department  of  Public  Buildings,  Lighting  and  Supplies. 

The  order  was  renewed  for  the  year  for  use  of  i  switchboard  set  of  telephone  instruments, 
having  2  trunk  wires  connected  with  exchange  and  four  extension  stations  connected  with  switch- 
board ;  a  supply  of  rubber  stamps  and  self-inking  pads ;  2  Bates  numbering  machines  were 
furnished. 

Deputy  Commissioner — i  toilet  cabinet  with  a  supply  of  clean  towels  weekly  was  hirnished. 

Chief  Clerk — i  toilet  cabinet  with  a  supply  of  clean  towels  weekly  was  furnished. 
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General  Bookkeeper's  Office — 2  toilet  cabinets  with  a  supply  of  clean  towels  weekly  were 
fumishtd  ;  i  Remington  typewriting  machine,  No.  8,  with  i  billing  and  tabulating  attachment ; 

1  patent  oak  folding  stand  for  typewriter,  and  one  base  for  Bailey's  copying  press  were  furnished. 

Electrical  Bureau  -4  toilet  cabinets  with  a  supply  of  clean  towels  weekly  were  furnished. 
The  following  electrical  supplies  were  furnished  :  300  feet  No.  14  new  code  cotton  cord  lamp 
cord  ;  300  feet  No.  18  cotton  cord  ;  50  fuse  plugs,  25  attachments  plugs,  25  Edison  key  sockets, 
3  charges  sal  ammonia,  one  2 >^ -inch  electric  bell,  5  metallic  telephone  jacks  and  5  metallic 
telephone  cords  and  plugs. 

Bureau  of  Lamps  and  Gas — I  toilet  cabinet  with  a  supply  of  clean  towels  was  furnished. 
Volumes  i,  2,  3  and  5  of  Bromley*s  Atlas  of  the  Borough  of  Manhattan,  City  of  New  York, 
1898  edition,  were  also  furnished. 

Bureau  of  Assistant  Engineer — i  roll  of  excelsior  tracing  cloth,  mounted  drawing  paper,  5 
feet  by  13  inches  (for  map  of  Manhattan),  small  mounted  map  of  New  York  and  vicinity,  roller 
and  moulding  for  map  of  Queens  and  Brooklyn  ;  2  dozen  Higgins  general  drawing  ink  ;  ^  dozen 
photo-mounter,  4-ounce  size  ;  i  drawing  pen.  No.  697  ;  I  Hyde's  map  of  Brooklyn  and  Queens, 
not  colored,  mounted,  without  roller,  and  150  prints  of  maps  and  plans  were  furnished.  Partial 
analyses  of  cement  were  made  for  the  use  of  the  above  office. 

Bureau  of  Repairs  and  Supplies — 90  yards  of  40-inch  canvas,  340  square  feet  of  hair  felt,  3 
pounds  wax,  i  bag  asbestos  cement,  12  balls  twine,  I  gross  of  mop  handles  (5  feet  spring),  6  boxes 
coach  candles,  6's,  201  pounds,  2  boxes  coach  candles,  3  (5),  150  pounds,  300  square  feet  hair  felt, 
80  yards  40-inch  canvas,  25  pounds  asbestos  papers  and  6  Hammond  typewriter  ribbons  and  6 
shades  wete  furnished  ;  4  typewriting  machines  were  repaired.  A  supply  of  coal  and  wood  for 
heating  purposes,  etc.,  and  a  supply  of  ice  was  furnished  the  different  public  buildings,  courts 
and  offices  in  the  care  of  this  Department.  Two  toilet  cabinets  with  a  supply  of  clean  towels 
weekly  were  furnished  ;  cleaning  supplies,  such  as  pails,  brooms,  mops,  dusters,  ash  cans,  metal 
polish,  soap,  sapolio,  scrub  brushes,  etc.,  were  received,  stored  and  furnished  to  the  different 
buildings  as  required.  Orders  were  renewed  for  winding  and  repairing  clocks,  repairing  call 
bells,  annunciators,  etc.,  horse  and  wagon  for  use  of  Superintendent  and  insurance  and  inspection 
of  elevators.  A  supply  of  lumber,  paints,  hardware,  etc.,  for  use  of  mechanics  in  the  employ  of 
this  Department  was  furnished.  Repairs  of  a  general  nature  to  public  buildings,  courts  and 
offices  not  hereinbefore  mentioned  were  made  to  the  plumbing,  gas-fitting,  steam-fitting,  mason 
work,  plastering,  woodwork,  painting,  tin  work,  furniture,  etc.  The  various  buildings  under  the 
care  of  this  Department  were  equipped  with  fire  extinguishers. 

Free  Floating  Baths — About  100  pounds  of  cotton  waste  and  coal  and  wood  for  heating 
purposes  were  furnished. 

Rivington  Street  Bath — The  following  supplies  were  furnished :  i  six-inch,  i  twelve-inch 
and  I  twenty-four-inch  monkey  wrench  ;  I  six -inch,  i  twelve-inch  and  i  twenty-four-inch 
Stillson  wrench  ;  2  two-pound  mechanists'  hammers  ;  i  twelve-inch  screwdriver  ;  I  twelve-inch 
screwdriver ;  I   twelve-inch  gas  pliers ;  2  cold  chisels ;  2  cape  chisels ;   2  bulinose  chisels ; 

2  fourteen-inch  flat  files  ;  2  fourteen-inch  flat  smooth  files  ;  2  fourteen-inch  one-half  round  files  ; 

3  eleven-pint  squirt  cans ;  2  one-quart  oil  fillers  ;  i  dozen  balls  of  lampwick ;  i  dozen  balls  of 
asbestos  ;  i  axe  ;  10  pounds  of  Garlock  steam  packing  ;  10  pounds  Ga^lock  hydraulic  packing  ; 
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100  pounds  cotton  waste ;  i  five-foot«  i  seveu-foot  stqpladder ;  2  six-gAllon  water  coolers  and 
stands ;  i  box  laundry  soap ;  2  dozen  one-pound  boxes  brilliant  metal  polish ;  |^  ^ross 
fifteen-pound  cotton  mops  ;  i  dozen  mop  bandies,  I  dozen  mop-wringers  ;  i  dozen  large  feather 
dusters  (excelsior),  2  rubber  mats,  4  by  2>^,  20  pounds  waste,  25  yards  cheese-cloth,  I  barrel 
of  sal  soda,  3  pounds  sheep^s  wool  sponge5,  cleaning  supplies  such  as  brooms,  dusters,  soap, 
polish,  pails  and  disinfectant,  and  i  dozen  squilgees,  12-inch.  The  above  bath  was  opened  to 
the  public  March  27,  1901. 

Public  Comfort  Stations— Orders  were  Issued  for  a  supply  of  electric  current  to  operate 
motors,  for  a  supply  of  steam  and  for  cleaning  glass  in  the  windows  and  doors  of  the  above 
stations. 

Gouvemeur  Slip  Hospital— The  roof,  leaders  and  gutters  were  repaired. 

BOROUGH  OF  THE  BRONX. 

Municipal  Building. 
Coal  and  wood  for  heating,  etc.,  and  Janitor^s  and  Engineer's  supplies  were  furnished.  The 
storm-doors  on  the  westerly  side  of  the  above  building  were  painted  three  coats  of  paint,  grained 
and  varnished.  The  vsirious  doors  and  windows  in  the  above  building  were  lettered  as  directed. 
Defective  tin  on  roof  of  the  above  building  were  removed  and  same  replaced  with  new  tin  of  best 
quality,  and  painted  bottom  and  top. 

Department  of  Finance. 
Two  toilet  cabinets  with  a  supply  of  clean  towels  weekly  were  furnished. 

Department  of  Taxes  and  Assessments. 
One  set  of  telephone  instruments  connected  with  the  exchange  in  the  above  office. 

City  Paymaster's  Office. 
Order  was  issued  for  use  of  telephone  connected  with  exchange  in  the  above  office. 

Deputy  Receiver  of  Taxes. 
Two  toilet  cabinets  with  a  supply  of  clean  towels  weekly  were  furnished.     Orders  were 
issued  for  use  of  telephone  connected  with  exchange  in  the  above  office.    Shelving,  pigeon-hole^ 
etc.,  were  furnished  and  erected  in  the  vault  connected  with  the  above  office. 

Board  of  Public  Improvements. 
Order  was  issued  for  use  of  telephone  connected  with  exchange  in  the  above  office. 

Department  of  Highways. 

One  large  safe  was  removed  in  the  same  office.    About  68  linear  feet  of  oak  partition  was 

filled,  varnished  and  rubbed  down  and  finished  in  oil.     About  27  linear  feet  of  oak  and  glass 

partition  was  extended  from  its  present   height  to  ceiling,  making  an  extension  of  about  5  feet. 

Also  about  65  feet  of  quartered  oak  wood  and  glass  partition  furnished  and  erected  in  the  above 
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oflfice.     The  panition  is  about  7  feet  6  inches  high,  and  of  the  s^me  design  as  partition  formerly 
erected  in  the  above  office. 

Topographical  Bureau. 

One  toilet  cabinet  with  a  supply  of  clean  towels  weekly  was  furnished . 

Department  of  Sewers. 

Two  toilet  cabinets  with  a  supply  of  clean  towels  were  furnished.  About  67  feet  of  two- 
sided  quartered  oak  and  glass  partition,  about  7  feet  6  inches  high,  of  the  same  design  as  old 
partition,  was  erected  in  the  above  office. 

Department  of  Bridges. 

One  toilet  cabinet  with  a  supply  of  clean  towels  weekly  was  furnished.  About  96  yards  of 
plain  *' A  "  linoleum  was  furnished  and  laid  in  the  above  office. 

Department  of  Water  Supply. 

Two  toilet  cabinets  with  a  supply  of  clean  towels  weekly  furnished.  Order  for  use  of 
telephone  instruments  connected  with  exchange  was  furnished. 

Department  of  Taxes  and  Assessments. 

Two  toilet  cabinets  with  a  supply  of  clean  towels  weekly  were  furnished.  One  fireproof 
safe,  inside  measurements  62  inches  high,  54  inches  wide,  with  special  depth  of  26  inches,  same 
having  special  arrangements,  was  furnished. 

President  Borough  of  The  Bronx. 

One  toilet  cabinet  with  a  supply  of  clean  towels  weekly  was  furnished.  Three  desk  portable 
lamps  with  the  necessary  connections  were  installed  in  the  above  office. 

Department  of  Street  Cleaning. 
One  special  Shannon  file  cabinet  and  one  copying  letter-press  and  stand  was  furnished. 

Department  of  Public  Buildings,  Lighting  and  Supplies. 

Order  was  renewed  for  use  of  telephone  connected  with  exchange  in  above  office.  Orders  for 

the  use  of  horse  and  wagon  for  the  use  of  Deputy  Commissioner.     Cleaning  supplies,  coal  and 

wood  for  heating  purposes,  etc.,  and  a  supply  of  ice  and  general  repairs  not  otherwise  mentioned 

were  furnished  and  performed. 

Very  respectfully, 

BARTHOLOMEW  DONOVAN, 

Superintendent  of  Repairs  and  Supplies. 
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DOCUMENT    "D/' 

Department  of  Public  Buildings,  Lighting  and  Supplies, 
Bureau  of  Lamps  and  Gas,  Nos.  13  to  21  Park  f 
New  York,  April 


>  Supplies,  ) 

K  Row,  y 

IS,  1901.      ) 


J/on,  Henry  S.  Kearny,  Commissions^  Department  Public  BuildingSy  Lighting  and  Supplits  : 
Sir — I  herein  submit  a  report  of  the  transactions  of  the  Bureau  of  Lamps  and  Gas  for  the 
boroughs  of  Manhattan  and  The  Bronx  for  the  quarter  ending  March  31,  190 1. 

In  Exhibit  *'  A.  "  will  be  found  a  statement  showing  the  amounts  expended  on  vouchers  for 
a  supply  of  illuminating  gas,  etc.,  to  the  various  public  markets,  court-rooms,  offices,  armories, 
etc.,  and  for  fitting  up,  lighting  and  maintaining  the  public  lamps. 

Exhibit  *<  B  '*  is  a  summary  of  the  Appropriation  for  *'  Lamps  and  Lighting,*'  and  this  shows 
an  expenditure  during  the  quarter  of  three  hundred  and  twenty-seven  thousand  one  hundred  and 
eighty-eight  dollars  and  thirty-three  cents  ($327,188.33),  with  liabilities  amounting  to  sixty-nine 
dollars  ($69.00). 

Exhibit  '*C"is  a  summary  of  the  Lamp  Account,  showing  the  number  of  new  lamps 
lighted,  old  lamps  relighted  and  lamps  discontinued  by  each  gas  and  electric  light  company 
during  the  quarter  :  25  new  gas  lamps,  3  new  Welsbach  naphtha  lamps  have  been  lighted;  180 
old  gas  lamps  have  been  relighted  ;  45  electric  lamps,  1 1  naphtha  lamps  and  422  gas  lamps 
have  been  discontinued.  The  total  number  of  public  lamps  lighted  March  31,  1901,  was 
23,408  gas,  1,508  ordinary  naphtha,  744  Welsbach  naphtha  lamps  and  4,843  electric  lamps, 
making  a  total  of  30,503  lamps. 

Exhibit  **  D  '*  is  a  statement  showing  the  average  illuminating  power  of  the  gabes  supplied  in 
the  Borough  of  Manhattan  by  the  various  gas  companies  during  the  quarter. 

The  following  statement  shows  the  average  amount  of  impurities  found  in  the  gases  of  such 
of  the  companies  as  havt  gas  mains  on  the  lines  of  our  Photometric  Stations,  as  determined  by  the 
analyses  by  Dr.  E.  G.  Love,  Ph.D.,  our  Gas  Examiner  in  the  Laboratories  of  this  Bureau  : 


Of  What  Company. 


Consolid.ited  Gas  Company — 

Branch  i . . 

Branch  2 

Branch  3 

Branch  4 

Branch  6 

New  York  Mutual  Gas-light  Company 

New  Amsterdam  Gas  Company  (Kquitable  Branch). 
New  Amsterdam  Gas  Company  (East  River  Branch) 
Standard  Gas-light  Company 


Sulphur 
(Grains  in  100 
Cubic  Fbkt). 


8  84 

Z4.02 
7.06 

la.  14 
8.04 
7.70 
714 
7.30 
6.P4 


Ammonia      '  c  

(Grains  IN  100    Sulphuretted 


Cubic  Fbbt). 


.x6 
a.oS 


x.z8 


HVOROGBN. 


Trace. 


Trace. 
Trace 
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The  following  statement  shows  the  spedfic  gravity  of  the  gases  : 
Consolidated  Gas  Ca— 

Branch  i 678 

Branch  2 560 

Branch  3 : .         .660- 

Branch  4. 594- 

Branch  6 651 

New  York  Mutual  Gas-light  Company 700 

New  Amsterdam  Gas  Company,  Equitable  Branch 680 ' 

New  Amsterdam  Gas  Company,  East  River  Branch 678 

Standard  Gas-light  Company 640^ 

The  following  statement  shows  the  average  maximum  and  minimum  pressure  on  the  mains 
of  such  companies  as  connect  with  our  Photometric  Stations,  as  recorded  on  the  pressure  regis- 
ters during  the  quarter,  the  average  being  made  for  the  time  during  which  the  public  lamps 
are  required  to  be  kept  lighted  : 


Op  What  Company. 


Consolidated  Gas  Company- 
Branch  c 

Branch  2 

Branch  3 

Branch  4 

Branch  6 


New  York  Mutual  Gas  Company 

New  Amsterdam  Gas  Company  (Equitable 
Branch 

New  Amsterdam  Gas  Company  (East  River 
Branch)  .-. 

Standard  Gas-light  Company 


as 

Si 

h  ■ 

2  S  4» 

< 


Inches. 
9.31 

4.18 
3.80 
3-90 
4.58 
3.67 
a.  56 

a- 53 
3.36 


hi 


Inches. 
1.93 

a.a6 

1.76 

»-33| 

1-94  { 

3.0s 

a. 09 

1.80  { 


Whbrb  Taken. 


Comer  Bowery  and  Grand  street 

Seventy-ninth  street,  between  Second) 
and  Third  avenues / 

Seventy-ninth  street,  between  Second  J 
and  Third  avenues f 

Corner  Bowery  and  Grand  street 

Siiventy-ninth  street,  between  Second  ) 
and  Third  avenues f 

Seventy-ninth  street,  between  Second  i 
and  Third  avenues | 


.20 
Q 


Miles. 
Z.66 

X.66 

3.84 

?-3S 

t.05 

x.6z 

8.t8 

1.05 
1.39 


Respectfully, 

S.  McCORMICK,  Superintendent  of  Lamps  and  Gas, 


Exhibit  "A." 
Statement  showing  the  amounts  on  vouchers  drawn  tor  supply  of  gas,  etc.,  to  the  various 
public  offices,  markets,  armories,  etc.,  and  for  the  lighting  and  mamtenance,  etc.,  of  the  public 
lamps  for  the  first  quarter  of  the  year  190 1  : 

Washington  Market $454  05 

Catharine  Country  Market 30  33 
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Catharine  Meat  Market 

Fulton  Meat  Market 

Fulton  Country  Market 

Centre  Market 

Clinton  Market 

Union  Market 

Tompkins  Market 

Jefferson  Market 

First  District  Municipal  Court 

Second  District  Municipal  Court 

Fourth  District  Municipal  Court 

Fifth  District  Municipal  Court 

Sixth  District  Municipal  Court 

Tenth  District  Municipal  Court 

Eleventh  District  Municipal  Court 

Second  District  Municipal  Court — The  Bronx 

Second  District  City  Magistrate's  Court 

Third  District  City  Magistrate's  Court  

Fourth  District  City  Magistrate's  Court 

Sixth  District  City  Magistrate's  Court— The  Bronx 

Seventh  District  City  Magistrate's  Court 

New  Court-house .« 

Criminal  Court  Building 

Brown  Stone  Building 

Harlem  Court-house 

City  Hall ". 

County  Jail 

Corporation  Counsel 

Public  Administrator— Storeroom 

Examining  Board  of  Plumbers 

City  Record— Bookbinding 

City  Rcgibter 

Pipe  Yard,  Rivington  street 

Pipe  Yard,  East  Twcnty-fouith  street 

Department  of  Highways — Tool  Shop,  No.  i86  Mulberry  street 

Department  of  Highways — Repair  Shop,  No.  427  East  Eighty-seventh  street 

Department  of  Highways — Repair  Shop,  One   Hundred  and   Twenty-third  street 

and  Columbus  avenue 

Department  of  Water  Supply — Repair  Shop,  No.  72  Elm  street 

Department  of  Water  Supply — Repair  Shop,  No.  214  West  Thirty-first  street 

Department  of  Water  Supply — Repair  Shop,  No.  3366  Third  avenue 

Department  of  Water  Supply — Chief  Engineer,  High  Bridge 

Department  of  Water  Supply — Keeper's  House,  High  Bridge 


$13® 

.    5^34 

6894 

594 

9837 

1980 

35  19 
93  fio 
1845 

3»3i 
594 

8424 
6  12 

8496 

3«52 

2  61 
117  90 

4842 

96  12 

4788 

13743 

1.136  34 

44523 

162  54 

21735 

15948 

32049 

6  21 

5076 

3  06 
486 

13248 
2  07 

1764 
522 

2349 

693 
3924 
2844 
1638 

8  19 
2637 
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l>epaxtineiit  of  Water  Supply — Repair  Shop,  Washington  avenue $ii  25 

Higli  Water  Service  Engine-house,  West  Ninety-eighth  street 281  88 

High  Water  Service  Engine-house,  High  Bridge no  61 

High  Water  Service  Pumping  Station,  One  Hundred  and  Seventy-ninth  street  and 

Tenth  avenue 532  35 

Ship  Canal  Engine-bouse,  Kingsbridge 18  27 

"  South  Gate-house,  Central  Park 60  03 

Gate-house,  Convent  avenue 31  95 

Central  Bridge 28  62 

Madison  Avenue  Bridge 13  14 

Corporation  Yard,  West  Fifty-sixth  street 22  14 

Health  Department,  Fifty-fifth  street  and  Sixth  avenue , 213  57 

Photometric  Station,  Bowery  and  Grand  street 10  89 

Photometric  Station,  No.  271  East  Seventy-ninth  street go 

Volunteer  Firemen^s  Association,  No.  226  East  Fifty-ninth  street 33  93 

Volunteers  Seventy-third  Regiment  Association,  No.  128  West  Seventeenth  street. .  36  27 

Clock  Tower,  Third  District  Court-house 49  86 

I>epartment  Buildings,  Fourth  avenue  and  Eighteenth  street 109  26' 

Branch  Department  Buildings,  No.  2775  Third  avenue I  80 

Bridgetender^s  House,  Central  Bridge 5  49 

Municipal  Building,  Croiona  Park 257  58 

Seventh  Regiment  Armory  (gas) 432  36 

Seventh  Regiment  Armory  (electric) 2,847  63 

Ei^th  Regiment  Armory  (gas) : . . . .  , . .  835  02 

Ninth  Regiment  Armory  (gas) 776  88 

Ninth  Regiment  Armory  (electric) 1,961  93 

Twelfth  Regiment  Armory  (gas) 1,263  78 

Twenty-second  Regiment  Armory  (gas) 1,206  18 

Twenty-second  Regiment  Armory  (electric) 283  83 

Sixty-ninth  Regiment  Armory  (gas) 168  48 

Seventy-first  Regiment  Armory  (gas) 1,263  9^ 

First  Battery  Armory  (gas) 169  20 

Sqnadron  "  A  "  Armory  (gas) 1,050  93 

Armory  Ship  **  New  Hampshire,"  (electric) 519  36 

Appellate  Divi«ion,  Supreme  Court  (electric) I1O31  58 

Public  Comfort  Station  (electric) 108  21 

City  Hall  (electric) 505  26 

City  Register  (electric) 215  62 

Commissioners  of  Accounts  (electric) 19  56 

City  Paymaster  (electric) 296  06 

Receiver  of  Taxes  (electric) i  84 

Sheri£rs  Office  (electric) 64  59 

Department  of  Taxes  and  Assessments  (electric) 4  03 
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Municipal  Building,  Crotona  Park  (electric) $13  «> 

Law  Department  (electric) 326  96 

Public  Bath,  Rivington  street  (gas) I  89 

Pay-roll,  Lamplighters,  etc 195  ** 

Gas  examinations 324  00 

Cartages 360  00 

Rents,  Photometric  Stations 240  co 

Lighting  gas  lamps — Manhattan 88,863  83 

Lighting  gas  lamps — The  Bronx 33f8SS  ^ 

Fitting  up  new  lamps — Manhattan 120  00 

Fitting  up  new  lamps — The  Bronx 56  00 

Repairing,  etc.,  lamps — M.anhattan 1,141  00 

Repairing,  etc.,  lamps — The  Bronx  . . .' 557  ^ 

Lighting  naphtha  lamps — Manhattan 382  52 

Lighting  naphtha  lamps — The  Bronx 7i932  71 

Lighting  Welsbach  naphtha  lamps — ^Manhattan 5«57<>  '3 

Lighting  Wekbach  naphtha  lamps— The  Bronx 15  00 

Lighting  electric  lamps— Manhattan 101,776  45 

Lighting  electric  lamps — The  Bronx 64.191  08 

"otal $327,18833 

RECAPITULATION. 

Gas  to  Public  Offices,  Markets,  etc $6,241  59 

Electric  lighting  Public  Offices 2,586  91 

Gas  to  armories 7»i66  79 

Electric  lighting,  Armories 5.612  75 

Cartages 360  00 

Gas  examinations 324  co 

Rents,  Photometric  Stations 240  00 

Pay-roll,  Lighters,  Public  Markets 195  *> 

Lighting  public  gas  lamps — Manhattan 88,863  83 

Lighting  public  gas  lamps — The  Bronx 33i855  63 

Fitting  up  new  lamps — Manhattan 120  00 

Fitting  up  new  lamps — The  Bronx 56  00 

Repairing,  etc.,  lamps— Manhattan 1,141  00 

Repairing,  etc.,  lamps — The  Bronx $557  00 

Lighting  public  naphtha  lamps — Manhattan 382  p 

Lighting  public  naphtha  lamps — The  Bronx 7,932  71 

Lighting  public  Welsbach  naphtha  lamps — Manhattan 5i57^  '3 

Lighting  public  Welsbach  naphtha  lamps — The  Bronx 15  00 

Lighting  public  electric  lamps— Manhattan 101,776  45 

Lighting  public  electric  lamps — The  Bronx 64,191  02 

5327.188  33 
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Exhibit  **  B.*' 
Summary  of  the  appropriation  for  **  Lamps  and  Lighting'*  for  1901,  showing  the  amounts 
vouchers  drawn  daring  the  quarter  ending  March  31,  1901,  with  the  balance  standing  to  the 
edit  of  the  appropriation  : 

aK>uiit  of  appropriation,  Lamps  and  Lighting,  1901 $l,3io,ocx>  00 

mount  of  vouchers  drawn  during  quarter 327,188  33 

Balance  $982,811  67 

«ss  liabilities 69  00 

Balance  available $982,742  67 

Liabilities, 

item's  Bicycle  Agency — Repairs $22  (X> 

i¥estchester  Lighting  Company,  current  to  Branch  Municipal  Building 47  oo 

$69  00 


Exhibit  "C/' 
Summary  of  the  Lamp  Account,  showing  the  number  of  new   lamps  lighted,  old  lamps 
relighted  and  lamps  discontinued  by  each  gas  and  electric  light  company  during  the  quarter 
ending  March  31,  1901 : 


Gas  Lamps. 

Borough  0/  Manhattan, 

Consolidated  Gas  Comf>any,  Branch  z — 

Number  of  lamps  lighted  December  31,  1900 

Number  of  old  lamps  relighted  during  the  quarter. . 


Less  lamps  disc<»itinued  during  the  quarter. , 

Number  of  lamps  I'ghted  March  31,  1901 . . . . 
Consolidated  Gas  Company,  Branch  a — 


Number  of  lamps  lighted  December  31,  1900. 

Number  of  old  lamps  relighted  during  the  quarter 

Number  of  lamps  transferred  during  the  quarter,  from  New  Amsterdam  Gas  ( 
Company ) 


958 
»4 


Less  lamps  discontinued  during  the  quarter 

Number  of  lamps  lighted  March  31,  1901 

C<msoUdated  Gas  Company,  Branch  3 — 

Number  ot  lamps  lighted  December  31. 1900 

Number  of  old  lamps  relighted  during  the  quarter. 


Less  lamps  discontinued  during  the  quarter. 
Number  of  lamps  lighted  March  31, 1901.... 


i,oj7 
X7 


X.753 
15 


984 
X05 


1,024 
43 


X.738 


897 


98X 
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Consolidated  Gas  ComDany,  Branch  4 — 

Number  of  lamps  lighted  December  31,  1900 

Number  of  new  lamps  lighted  during  the  quarter... 
Number  of  old  lamps  relighted  during  the  quarter. 


Less  lamps  discontinued  during  the  quarter. 
Number  of  lamps  lighted  March  31, 1901. .. 


Consolidated  Gas  Company,  Branch  6~ 

Number  of  lamps  lighted  December  31, 1900 , 

Number  of  new  lamps  lij(hted  during  the  quarter. . . . 
Number  of  old  lamps  relighted  during  the  quarter. , 


Less  lamps  discontinued  during  the  quarter 

Number  of  lamps  lighted  March  31,  1901 

Total  number  of  lamps  lighted  by  Consolidated  Gaa  Company. 

New  Amsterdam  Gas  Company — 

Number  of  lamps  lighted  December  31,  1900 , 

Number  of  new  lamps  lighted  during  the  quarter , 

Number  of  old  lamps  relighted  during  the  quarter 


Less  lamps  discontinued  during  the  quarter 

Less  lamps  transferred  to  Consolidated  Gas  Company. 


Number  of  lamps  lighted  March  31,  1901. 


Standard  Gas-light  Company,  Harlem  Branch — 
Number  of  lamps  lighted  December  31, 1900. . , 


Number  of  new  lamps  lighted  during  the  quarter. 
Number  of  old  lamps  relighted  during  the  quarter. 


Less  lamps  discontinued  during  the  quarter. 


Number  ol  lamps  lighted  March  31,  190Z 

Standard  Gas'li^ht  Company,  Madison  Square  Branch — 

Nuinl)cr  of  lamps  lighted  December  31,  1900 

Number  ot  c  Id  lamps  relighted  during  the  quarter. . . 


Less  lamps  discontinued  during  the  quarter.. 
Number  of  lamps  lighted  March  31,  1901.   .. 


Total  number  of  lumps  lighted  by  Standard  Gas-ligbt  Company. 


3.«77 

3 

99 


6,66» 
54 


3.079 


57» 


x,«i4 
7 


3.3x9 


6.730 
96 


S.oSa 


Vi 


13^ 


578 
»3 


S6s     ! 


3.0: 


X.7 
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Bprougk  of  The  Bronx. 
ntral  Union  Gas  Company — 

Number  of  lamps  lighted  December  31, 19001. 

Nuiaber  ol  lamps  lighted  March  31, 1901 


orthem  Union  Gas  Company — 

Number  of  lamps  lighted  December  31,  1900. ....... 

Number  of  new  lamps  lighted  during  the  quarter. . 
Number  of  old  lamps  relighted  during  the  quarter. , 


Less  lamps  dtscontinued  during  the  quarter.. 


Number  of  lamps  lighted  March  31,  190Z. 


Westchester  Lighting  Company — 

Number  of  lamps  lighted  December  31, 1900. . 


Number  of  lamps  lighted  March  31,  1901. 


Total  number  of  gas  lamps  lighted  March  31,  1901 

Naphtha  Lamps. 
Borough  0/  Manhatian, 
New  York  and  New  Jersey  Globe  Gas- light  Company,  Limited — 

Ntunber  of  lamps  lighted  December  31, 1900.  Hig^bridge  Park 

Number  of  lamps  lighted  December  31, 1900,  Central  Park , 

Number  of  lamps  lighted  December  31, 1900,  Momingside  Park 

Number  of  lamps  lighted  December  31, 1900,  Riverside  Park 

Number  of  lamps  lighted  December  31,  1900,  St.  Nicholas  Terrace. 


I  lamps  discontinued  in  quarter.. 


Borough  of  Tht  Bronx, 

New  York  and  New  Jersey  Globe  Gas  tight  Company,  Limited— 

Number  of  lamps  lighted  December  31, 1900,  Woodlawn  Heights 

Number  of  lamps  lighted  December  31, 1900.  Wake6eld 

Number  of  lamps  lighted  December  31,  1900,  Eastchester 

Number  of  launps  lighted  December  31, 1903,  WilUamsbridge 

Number  of  lamps  lighted  De.eraber  31,  1900,  Bronx  and  Pelham  parkway., 

Number  of  lamps  lighted  December  31, 1900,  Bronx  Park 

Number  of  lamps  lighted  December  31,  9900,  Cedar  Park 

Number  of  lamps  lighted  December  31,1900,  Claremont  Park 

Number  of  lamps  lighted  December  31,  1900,  Crotona  P<irk 

Number  of  lamps  lighted  December  31, 1900,  Gun  Hill  road 

Number  of  lamps  Ughtcd  December  31, 1900,  Mosholu  parkway 


1,863 


2,904 

4 

93 


347 


51 

130 

»55 

306 

>54 

X39 

18 

50 

94 

34 

^7 


t.863 


a.93« 
47 


3,884 


347 


a3.4<* 


72 
3 
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New  York  and  New  Jersey  Globe  Gas- light  Company,  limited — 

Number  of  lamps  lisHted  December  31,  1900,  Mosholu  avenue 

Number  of  lamps  iishted  December  31, 1900,  St.  Mary's  Park 

Number  of  lamps  lighted  December  31,  Z900,  Van  Cortlandt  Park 

Number  of  lamps  lighted  December  31,  1900,  Washington  Bridge  Park. 
Number  of  lamps  lighted  December  31,  1900,  Aqueduct  avenue,  etc. .... 


Less  lamps  discontinued  in  quarter,  Bronx  and  Pelham  parkway 

Less  lamps  discontinued  in  quarter,  One  Hundred  and  Eighty-second  street.. 
Less  lamp  disconiir.ued  in  quarter,  Williamsbridge 


Total  number  naphtha  lamps. 


Welsbach  Naphtha  Lamps. 
Welsbach  Street  Lighting  Company  of  America- 
Number  of  bmps  lighted  Decemt)er  31,  1900,  Central  Park 

Number  of  lamps  lighted  December  31,  1900,  Manhattan  Square 

Number  of  lamps  lighted  December  31.  1900,  Riverside  drive 

Number  of  lamps  lighted  December  31,  1900,  Mornlngside  avenue.  West. 

Number  of  lamps  lighted  December  31,  1900,  Mornlngside  Park 

Number  of  lamps  lighted  December  31 ,  1900.  Wakefield 


7* 
59 
61 

a4 
33 


».447 


h9> 


5«i 

4 
8 


Number  of  lamps  trinsfrrred  from  New  Vork  and  New  Jersey  Globe  Gas  I 
Light  Company,  Central  Park ) 


Total  number  of  Welsbach  naphtha  lamps 


Klectric  Lamps. 
Borough  0/  Manhattan. 
Bru<;h  Electric  Illuminating  Company — 

Number  of  lamps  lighted  December  ^i,  1900 

Less  lamps  transferred  to  United  Electric  Light  and  Power  Company. 


Number  of  lamps  lighted  March  31,  1901., 


741 
3 


896 
16 


Cdison  Electric  Illuminating  Company — 

Number  ot  lamps  lighted  December  31,  1900. 


Number  of  lamps  lighted  March  31,  190Z . 


Edison  Electric  Illuminating  Company- 
Number  of  lamps  transferred  from  Harlem  Lighting  Company. 

Number  of  lamps  transferred  from  Manhattan  Electric  Light  Company., 

Number  of  lamps  lighted  March  31, 190Z , 


92 
7ai 


8x3 
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Kew  York  Gas  aad  Electric  Light,  H«at  and  Power  Company— 

Nnmber  of  lamps  transferred  from  Mount  Morris  Electric  Light  Company .... 
Less  lamps  discontinued  during  the  quarter 


Nnmber  of  lamps  lij^hted  March  31,  1901. 


United  Electric  Light  and  Power  Company — 

Numoer  of  1  imps  transferred  from  Brush  Electric  Illuminating  Company. 


Number  of  lamps  lighted  March  31,  1901 . 


Borough  0/  The  Bronx, 
Bronx  Gas  and  Electric  Company — 

Number  of  lamps  lighted  December  31,  1900 L 

Number  of  lamps  lighted  March  31,  1901 


Vvm  York  Sas  and  Electric  Light,  Heat  and  Power  Company — 

Number  of  arc  lamps  transferred  from  North  River  Electric  Light  and  Power  ) 
Company ) 

Number  of  in>  andesctnt  lamps  lighted  during  the  quarter  transferred  from  )  | 

North  River  Electric  Light  and  Power  Company , (  .  354 


l_ 


Number  of  lamps  lighted  March  31,  1901 

WestLhester  Lighting  Company — 

Number  of  lamps  transferred  from  Pelham  Electric  Light  and  Power  Company. 

Number  of  bmps  lighted  March  31,  1901 

Total  number  of  electric  lamps  March  31.  X901 


983 


666 
45 


z6 


631 


615    I 


86 


6»S 


».337 


86 


4.843 


RECAPITULATION 


Number  of  gas  lamps  lighted  December  31,  1900 , 

Number  of  naphtha  lamps  lighted  December  31,  1900 

Number  of  electric  lamps  lighted  Deceml)er  31,  1900 

Number  of  Welsbach  naphtha  lamps  lighted  December  31,  1900. 


Number  of  new  gas  lamps  lighted  during  the  quarter 

Number  of  new  WelslMich  naphtha  lamps  lighted  during  the  quarter., 


Number  of  old  gas  lamps  relighted  during  the  quarter  . 


Less  electric  lamps  discontinued  during  the  quarter  . . 
Less  naphtha  lamps  discontinued  during  the  quarter.. 
Leas  gas  lamps  discontinued  during  the  quarter 


Total  number  of  lamps  lighted  March  31,  Z901. 


23.6aS 

4.888 
741 

30.773 

a8 
z8o 

25 
3 

45 

zz 

4a2 

30,981 


478 

30.503 
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EXUIBIT 

Statemem  giving  the  illuminating  power,  in  candles,  of  the  gases  supplied  to  the  City  by  the 
observations  at  the  Photometrical  Rooms  of  the  Department  of  Public  Buildings,  Lighting  and 


East  River  Gas 
Company. 

CONSOUDATSD    GaS 

Company, 
Branch  1. 

CONSOUDATKD  GaS 

Company, 
Beakch  9. 

CossoLmAnED  Gm 
Company, 
Branch  3. 

Month  of 

Illuminating  Power 
in  Candles. 

lUuminariuK  Power 
in  Candles. 

Illuminating  Power 
in  Candles. 

niuminatinr  Power 
in  Candles. 

1 

V 

X 

s 

i» 

i 

1 

1 

X 

-< 

t 

X 

« 

-< 

i 

2 

1 

< 

January  

February 

March 

97.10 
87.38 
39.56 

99.62 

29.54 

30.  CO 

a8.24 
a8.76 
99.83 

23. 3» 
96.69 
95.08 

96.46 
97.70 
97.74 

95.49 
97.99 
26.85 

90.40 

99.19 
9Z.o8 

91.68 
99.79 

9'>.96 
99.40 
93.  z8 

91.84 
99.Q8 
93.86 

a3-4« 
14.90 

se  tR 

«a.74 
a5-«9 

1 

Distance    from  ) 
Gas   Works,  f 

Testing  burner,  i 

1.39  miles. 

Bray's  Slit  Union 
No.  7. 

1.86  miles. 

Bray's  Slit  Union 
No.  7. 

Z.60  miles. 

Bray's  Slit  Union 
No.  7. 

3.84  miles. 

Bray's  Slit  Union 
No.  7. 
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renl  gas-light  companies  dnring   the   year   ending   March   31,    1901,   as  shown  by  the  daily 
pplies. 


^ONSOUDATBD  GaS 

Company, 
Branch  4. 

Consolidated  Gas 
Company, 
Branch  6. 

New  York 

Mutual  Gas-light 

Company. 

New  Amstrrdam 
Gas  Company. 

Standard 
Gas-ught  Company. 

illmnioatinK  Power 
ia  Candles. 

Illiuninadng  Power 
in  Candles. 

Illuminating  Power 
in  Candles. 

Illuminating  Power 
in  Candles. 

Illuminating  Power 
in  Candles. 

J 

i 
1 

i 

4> 

< 

1^ 
> 

2 

1 

i 

> 
-< 

J 

1 

< 

3-77 
1-53 
5-7a 

25.87 
a9.a6 

44.53 

34.58 
.,.33 

23.18 
25.26 

24-54 
95.54 
a7.44 

24.04 

a4-3i 
26.27 

19. 42 

so.oo 
r9.o2 

a»-93 

2X.z6 

23.46 

20.64 
20.21 

21. 60 

25.96 
26.52 
28.80 

27.70 
29.24 
29.96 

26.94 
28.22 
29.28 

19.63 
20.32 
20.92 

25.62 
22.26 
25.70 

22.77 

21.64 

24.70 

3.38  miles 

Bray's  Slit  Union 
No.  7. 

1 .05  miles. 

Bray's  Slit  Union 
No.  7. 

X.60  miles. 

Bray's  Slit   Union 
No.  7. 

2.79  miles.                        1.05  miles. 

Bray's  Slit  Union            Bray's  Slit  Union 
No.  7.                                No.  7. 

1 

so 

DOCUMENT    "E."     " 

Department  of  Public  Buildings,  Lighting  and  Supplies, 
Electrical  Bureau,  Boroughs  of  Manhattan  and  The 
Nos.  13  TO  21  Park  Row, 

New  York,  April 
Hon.  Henry  S.  Kearny,  Commissioner : 


applies,         \ 
HE   Bronx,  f 

If  1901.        ) 


Sir— I  submit  herewith  a  report  of  work  done  by  the  Electrical  Bureau  of  this  Department 
for  the  quarter  ending  March  30,  1901  : 

Applications  received  for  inspection  of  interior  wiring 3»4^ 

Applications  closed 3,692 

Balance  open 1,223 

Certificates  issued  for  interior  wiring 3*3^ 

Permits  issued  for  signal  wires .* . . .  584 

Permits  issued  for  electric  lighting 201 

Permits  issued  for  pole  lines 21 

Permits  issued  for  reset  poles lo 

Permits  issued  for  City  lamp-posts 5 

Permits  isbued  for  cables 2g2 

Permits  issued  for  subsidiary  connections 428 

Total  number  of  permits  issued  for  outside  electrical  work 1,541 

Complaint  notices  issued 78$ 

Complaint  notices  attended  to 930 

Balance  receiving  attention 460 

Number  of  incandescent  lamps  covered  by  certificates 100,230 

Number  of  arc  lamps  covered  by  certificates 1,129 

Number  of  generators  covered  by  certificates 34 

Kilo-watt  capacity  of  generators  covered  by  certificates 3>I05H 

Number  of  motors  covered  by  certificates 922 

Horse-power  capacity  of  motors  covered  by  certificates 4,240j'"| 

Total  number  of  inspections  made  by  16  men I4t495 


The   inspectors   have  removed  34,950  feet  or  6.619  niilcs  of  overhead  wires  without  any 

additional  expense  to  the  City. 

Respectfully  submitted, 

FRANK  E.  BROWN,  Chief  Inspector. 
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DOCUMENT   "F." 

City  of  New  York, 
Department  of  Public  Buildings,  Lighting  and 
Office  of  Assistant  Engineer,  Nos.  13  to  21  Park 

New  York,  May  2, 
Hon,  Henry  S.  Kearny,  Commissioner  : 


>  Supplies,  ( 
RK  Row,  T. 
,  1901.         j 


Sir — In  accordance  with  your  instructions  I  submit  herewith  a  report  of  the  transactions  of  this 
office  for  the  quarter  ending  March  31,  1901. 

Men  have  been  employed  in  routine  work  of  office,  draughting-room,  cement  testing  labora- 
tory, and  in  the  general  annual  inspection  of  street  lamps.  In  the  Borough  of  Manhattan  maps 
have  been  prepared  to  show  the  position  of  gas  street  lamps  whose  burners  gave  a  small  or  defec- 
tive flame,  and  as  a  result  some  5,000  new  burners  of  an  improved  pattern  have  been  installed  by 
the  gas  companies.  Comparative  photometric  tests  show  that  these  new  burners,  with  the  same 
consumption  of  gas,  give  about  twenty  per  cent,  more  li^ht  than  new  burners  of  the  old  type. 

Maps  of  the  several  boroughs  have  been  corrected  to  March  31,  1901,  and  show  the  street- 
lighting  system  of  the  City,  as  given  in  Table  "A,"  with  a  grand  total  of  60,502  lamps. 

In  the  laboratory,  tests  of  Portland  cement  for  the  new  Hall  of  Records  havre  been  in 
progress.  Six  carloads  of  cement  have  been  accepted  as  conforming  to  the  specifications,  and 
two  rejected.  Further  tests  have  been  made  of  each  lot  of  cement  as  delivered  on  the  work. 
The  average  results  of  tests  on  cement  which  was  accepted  are  given  in  Tables  "  B,**  **C  ** 
and  *«  D." 

During  the  year  1898  you  placed  Welsbach  lights  and  gas  governors  in  the  principal  public 

buildings.     Table   •*£'*  shows  a  saving  over  the  average  consumption  of  preceding  years  of 

over  2,500,000  cubic  feet.  ■• 

Very  respectfully, 

FRANK  D.  LEFFINGWELL,  Assistant  Engineer. 


Table  **  A." 
Showing  Summary  of  Street  Lamps  Lighted  in  each  Borough  on  Afarch  31,  1901. 


Manhattan. 

The  Bronx. 

Brooklyn.         Queens. 

Richmond. 

Total. 

A ^r^  lamn^ .- 

3,761 

44 

14,168 

4,146 

69 

74a 

1.684 

354 

5.094 

J.439 

3 

4.679 

«o,953 
3*830 

321 

3,079 
x6o 

3.167 
370 

x,04S 
474 

459 
3.46a 

too 

ii.66a 
4,oio 

33.38a 
7,346 
2,874 

1,3X8 

xoo 

Incandescent  electric  lamps 
Qa5  lamps.  .■•••.....• 

Welsbach  gas  lamps 

Naphtha  lamps 

Welsbach  naphtha  lamps. . . 
Kerosene 

Total ^.. 

ai,930 

8.573 

•8,783 

7.X95 

4.oaz 

60,50a 

52 


Table  •«  B." 
Showing  Average  Results  oj  Neat  Cement  Tests. 


UlTIMATB  TkKSILS  SntBNGTH  Uf  POVKDS  PKR  SqVARK  IkCH. 

Tbmpbkai  ukb. 

Pbr  Cent. 

OP 

Watkb. 

NBAT. 

Air. 

Water. 

24  hours. 

7  days. 

s8days. 

6  monibs. 

s  y«u- 

69.7 

69. 

*r. 

874 

.... 

.... 

.... 

70.3 

70.x 

31. 

6x8 

.... 

.... 

67. 

67.8 

ai.z 

.... 

6aa 

.... 

68.8 

69.1 

SX.6 

.... 

.... 

.... 

75.9 

76.5 

2a. 

.... 

.... 

679 

64.2 

6».4 

ar.4 

.... 

.... 

.... 

733 

Table  *«C." 
Showing  Average  Results  of  i  to  -^  Sand  Mortar  Tests. 


TeMI'ERATLRE. 

Pbr  Cent. 

OF 

Water. 

Ultimate  Tensile  Strength  in  Pounx>s  per 
Square  In«.h. 

X   to  3  STANDARP  QUARTZ   SAND. 

Air.                              Water. 

7  days. 

a8days. 

3  months. 

70.7 
67.3 
69.1 

70.3 

es.x 
69.8 

9.3 
9.4 

9.S 

*99 

234 

•73 

Table  "D." 

Showing  General  Results, 

Average  time  of  initial  set 163  minutes. 

Average  time  of  hard  set 3 lo  minutes. 

Average  per  cent,  passing  No.  50  sieve 99*7 

Average  per  cent,  parsing  No.  74  sieve 9^*3 

Average  per  cent,  passing  No.  100  sieve 92.9 

Pats  tested  showed  no  signs  of  checking  or  disintegration. 
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Table  "  E." 

Comparative  StaUmeni^  Showing  Consumption  of  Gas  in  Principal  Public  Buildings  Lighted 
Only  by  Gas  durinsc  Mrst  Quarter, 


BUILOIMG. 

1894. 

1895. 

1896. 

1897. 

AVBRACS. 

I9OI. 

Court-kouseu 

Brown  Stone  Building 

Harlem  Court  house 

County  Court-house 

Clock    Tower    (Jefferson  \ 
Market) ) 

Cu.  Ft. 
309.900 

1,960,100 
936,400 

Cu.  Ft. 
»47.3<» 

1,991,100 

9«4,900 

Cu.  Ft. 
300,000 
341,000 

1,998,300 
186,600 

Cu.  Ft. 
333.900 
989,400 

1,706,800 
998,800 

Cu.  Ft. 

347,800 

965,900 

1.896,600 

916,500 

Cu.  Ft. 
180,600 
241,500 

1,369,600 
55.400 

Per 
Cent. 

Totals 

9,496,400 

9,364,600 

2,555.900 

2.558.9O0 

9,696.100 

1,740,100 

Dec. 
33.7 

Engini'kautes, 

Hish-water    Senrice    En-) 
gine-hou9e,Ntnety-eighth  V 
fttreet ) 

High-water  Service  Pump- 
ing Station,One  Hundred  > 
and  Seyenty-ninth  street. 

409,300 

438,400 

43».900 

459.600 
667,600 

433.000 
667,600 

3x3,200 
59X.5CO 

Totals 

i,xoo,6oo 

904,700 

Dec. 
17.8 

TaiL 
C<ninty  Jail  ..,,t. -....».. 

388,300 

354.600 

346,800 

336.400 

33X.500 

356,100 

Inc. 
7.4 

MariUtt. 
Catharine 

63,100 
131,900 

331, 600 
732,300 

X3S.aoo 
179.400 
933,100 

65,800 
96,700 
190,900 
736,900 

303,900 
311,300 
933,600 

65,100 
154.000 

3XT,700 
685,600 
309,600 
329,400 
869,900 

69,900 
900,100 

903,80O 

659.900 
968,800 
387,400 
833,300 

63,800 

M5.700 
906,800 
7nt,300 
203,900 
335.X00 
886,800 

48,900 
6.600 
xo9.rx) 
139.200 
104,000 

39.100 
504,500 

Centre 

Clinton  ......tt,... ........ 

Fulton 

Tompkins  .................. 

Washington  ..  t  ........  r ... . 

Totals 

9,385.600 

2,416.300 

7,417,600 

2.513.400 

2.433.300 

951,600 

Dec. 

60.9 

Grand  totals.... 



6,491,500 

3.Q53,5oo 

A  total  saving  of.... 

2,53'>.ooo  c 

ubic  feet. 
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DOCUMENT  "G." 

City  of  New  York— Borough  of  Brooklyn,  ) 

Department  of  Public  Buildings,  Lighting  and  Supplies,  > 

April  15,  1901.  ) 

Hon.  Henry  S.  Kearny,  CommissUner  of  Public  Buildings,  Lighting  and  Supplies ^  Manhattan, 
New  York,  N.  Y. : 
Dear  Sir — I  send  herewith  the  report  of  the  operations  of  the  Department  of  Public  Build- 
ings, Lighting  and  Supplies,  Borough  of  Brooklyn,  for  the  quarter  ending  March  31,  1901,  as 

follows : 

Very  respectfully, 

JAMES  J.  KIRWIN,  Deputy  Commissioner. 

Statement  Showing  the  Amount  of  Requisitions  Forwarded  to  the  General  Office 
FOR  Transmission  to  the  Finance  Department. 

Salaries,  Deputy,  Clerks,  Laborers,  Cleaners,  etc $42,476  65 

Supplies  and  repairs 5*233  77 

Supplies  and  repairs,  armories 504  97 

Lamps  and  lighting 138,637  00 

Contingencies 260  00 

Total »i87.ii2  39 

Summary  Statement  of  Contracts. 
Contracts  Entered  Into, 


Title. 


Furnishing  and  delivering  ice  to  public' 
buildings  and  offices  in  care  of  Pepart- 
n^ent  ot  Public  Buildings,  Lighting  and 
Supplies,  Borough  of  urooklyn,  during 
1901 

Furnishing,  operatine  and  maintaining*^ 
electric  lights  in  the  streets,  avenues.  ( 
parKs  and  public  buildings  of  the  Bor-  j 
ough  of  Brooklyn,  during  190Z J 

Furnishing,  operating  and  maintaining 
electric  lights  on  Ocenn  Parkway,  Bor- 
ough of  Biooklyn,  during  1901 


Furnishing,    operating    and     maintaining 
naphtha  Welsbach  lamps  in  th?  parks,  j 
etc.,  in  the  Borough  ol  Brooklyn,  dur- 1 
ing  190' 


Furnishing;,  operaiin|;  and  maintaining 
paphtha  lamps  m  the  Borough  of- 
Brooklyn,  during  1901 


Furnishing  and  dehveting  coal  to  thf  "j 
various  public  buildings  and  armories  i 
of  the  Borough  of  Brooklyn,  during  j 
X901 j 


Principal  and  Sureties. 


American  Ice  Company,  Principal ;  Owen  Dennett ) 
and  Charles  A.  Winch,  Sureties f 


Edison  Electric  Illuminating  Company,  Principal ; ) 
United  States  Fidelity  and  Guaranty  Company  | 
and  National  Surety  Cfompany,  Sureties \ 

Flatbush  Gas  Cowpany,  Principal;  United  States'! 
Fidelity  and  Guaranty  Company  of  America  and  ) 
City  Trust,  Safe  Deposit  and  Surety  Company  of  | 
Philadelphia.  Sureties j 


Welsbich  Street  Lighting  C'-moany  of  America,  1 
Pr  ncipal ;  United  States  Fidelity  and  Guaranty  | 
Company  of  America  and  City  'I'rust,  Safe  S 
Deposit  and  Surety  Company  of  PhiUoelphia,  j 
Sureties J 


New  York  and  New  Jersey  Globe  G^s-lieht  Com-1 
panv.    Principal  ;     United    States    FiJelity    and 
Guaranty  Company  of  America,  and  City  Trust,  I 
Sate  Deposit  and  Surety  Company  of  Phdadelphia. 
Sureties J 

Moquin-0£Ferman-Meissenbuttel  Coal  Company, 
Principal:  American  Surety  Company  of  New 
York,  and  Fidelity  and  Deposit  Company  of 
Maryland,  Sureties ^ 


AMOtJirr. 


fa, 179  ao 


533,000  03 


9,630  00 


x6,977  00 


llTLV. 


Ci-'nfracii  (."';i*».<v  j'.V  .'. 

Rtp.tirm.:  il.iinaiji'*  c   j-^  . 
■.ipiinary  I  i.utii:  ^  '^::. 


liiiiliir.g  n*'w  i.,irt'y 'CK  '. 
llnxkyn  L>i--.;j.  r  ir> 

A-tcr  l-.oriN  to   Mur.i.i.  i. 
I>l.ins  and  sjiet  •'•     :.  • 


\o  oc 
^3  75 


()rUcr>  isMitrd  f-.r 
al'pro\iinat«'  cost  '.:.'.:. 
r.oroi:-li  Hall- 
Carpenter  work 

Clticks,  repairing. -.-•.. 

Cu;il 

Electric  wcirk 

Kuvator  repriir-   . 

Klugs 

I'urnitiirt'.  carp-.*.-.   • 

Ironwork 

Lock-mithini: 

Masun  work 

r.iintinj; 

riunihinj;   

KiMjt.-il  01  r.  ji-ttr*    . 

Rootini; 

.^.ifo  (niovii:^  .  . . 

S.iud 

^LU'n^ 

Steam  fitiinL: .... 

'rtlepli«.»nc> 

Typewritini:  r.  ■.:'  : 
\Vin«iow  ^l.a'Its 

Total  . . 

Municip.il  r.a.' ::'  r  — 
Carpenter  v.    r. . 
Clucks,  reji:.-.-  ••    - 

Coal 

I)raiit;hting  :;  _►•  .. 
IJcctric  v.-  r. 


$11  50 

93  50 

40  00 

25  00 

I170  00 

$2  50 

5  35 

I  00 

15  00 

40  00 

25  00 

$8885 

$2  00 

51  50 

5250 

12  90 

40  00 

25  Oi) 

12  00 

4  25 

$200  15 

56 


Kings  County  Court-house^ 
Electric  work $149  50 


Furniture 

Gas-fitting 

Glazing 

Hardware 

Ironwork 

Locksmithing , 

Mason  work 

Office  supplies 

Painting.... 

Plumbing , 

Rental  of  registers. ... 

Rubber  goods , 

Sand 

Signs , 

Steam-fitting 

Stoves,  repairing,  etc. , 

Telephones 

Typewriting  machines  . 
Window  shades 


342  SO 

I  50 

10  50 

16  50 
7  oo- 

10  50 
35  00 

27  CO 

30  00 
116  00 
20  00 

950 

6  00 

35  00 
III  00 

4  00 
600  00 

15  00 

17  50 


13,282  00 

$4  00 
20  00 
12  50 


Hall  of  Records — 

Books 

Carpenter  work 

Clocks,  winding  and  repairing. . 

Coal 505  00 

Electric  work 

Engineers'  supplies 

Furniture 

Gas-fixtures 

Ironwork 

Janitor's  supplies 

Locksmithing 

Office  supplies 

Plumbing 

Rental  of  registers 

Soap  polish 

Steam-fitling , 


500 

6  50 

175° 

27  50 

1500, 

8  00  I 

2    CO 

4  00 

5050 

20  00 

12  00 

10  00 

Telephones 250  00 

$969  50 


Kings  County  Jail — 

Brooms.... 

Carpenter  work , 

Coal 

Dinner  pans 

Engineers'  supplies. . . 

Fire-hose 

Furniture 

Gas-fitting 

Glazing 

Hardware 

Insecticides 

Ironwork 

Locksmithing 

Mason  work 

Oak  pails 

Painters*  supplies 

Plumbing 

Repairing  ranges,  etc. 

Roofing 

Shoes 

Soap 

Soft  soap 

Steam-fitting 

Telephones 

Toweling 

Window  shades 

Wood 


$12  ao 

59  75 
1,206  00 

25  00 
9  00 
500^ 

60  00 

3  75  . 

ao  00 
10746 
200  00 

10  00 

16  50 

90  00 

84  00 
158  00 
39700 

21  00 

3900 
165  00 

3750   . 
58  00 
281  00 

75  «> 

55  00 

500 

24  00 


$3,224  16 


Disciplinary    Training    School    for 
Boys- 
Coal 

Draining 

Stoves,  repairing 

Administration  Building,  Wallabout 
Market — 

Coal 

Feather  dusters , 

Telephones 


$126  25 

200  00 

6  00 

S332  25 


U6  75 
I  50 

4750 

575  75 


Storfh:.-ie-- 
Bru^h'.i  ..    . 

Coal 

Hni^f 

Har'.wi:*  . 
Li:r./:  er    . . 

OilSvIC... 

Remjvlr.j  r  : 
Rental  ::'  rtz 

Scale-.. 
Soap... 
Softs. a:  . 
Tcle7'.:.t 
To'.'I* 

\Vaila:.cu.  :.:i: 

hT>yon\, 

Oil 

Rpi>a:rir^  r- 


lloar-ic:?: 
Teicph.- 

Departmcr.'. 

Furr.::.:rr 
Orrice<u:: 


a  .- 


> 

o 

o 

So 

25 

05 


Pul.lic  F:oi-.-:;  : 
Stt)raj;e  ::  li- 

Ilor^ekvt:..  V.r;- 
lioard  ■.:  :.::-t-: 
Iir-.>r.e-,r:  .. 
C=:rry-cc:-  ■  -    . . 

T>ru-» 

l\*-L  striw.  r-: 

IIarn»-s* 

Horses?4  >;.-.;• 
Repairing  v.  ig-. 


S- 


0  50 

1  00 
/j  00 
10  00 
14  60 

4  25 

••7<i  35 


f 
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City  Magislrates'  Courts — 
Fifth  District : 

Coal 

Telephone,  court-room . . 
Telephone,  residence. . . 

Sixth  District  : 
Clocks,  repairing,  etc... 

Glazing 

Locksmithing 

Telephone,  court-room. . 
Telephone,  residence . . 

Seventh  District : 

Furniture,  carpets,  etc. , 

Plumbing , 

Signs 

Telephone,  court-room. 
Telephone,  residence. . . 
Window  shades 

Eighth  District : 

Carpenter  work 

Furniture 

Glazing 

Steam-fitting , 

Telephone,  court-room. 
Telephone,  residence . . 


Municipal  Courts — 
First  District  : 
Books,  law,  etc. 

Coal 

t^uiniture 

Wood 


553  5« 
40  00 
12  50 

$106  00 


$2  50 

I  50 

I  50 

40  00 

25  00 


$70  50 

55  70 

20  00 

3  00 
40  00 
25  00 

5  00 

$98  70 

$12  00 

7  00 

4  75 
10  00 
40  00 
25  00 

$9875 


$4  00 

65  75 

45  «> 

8  50 

$123  25 


Municipal  Courts- 
Second  District : 

Furniture I36  00 

SioTes,  etc 25  oa 

Telephone 7000 


Third  District  1 
Books,  law,  etc. 

Coal 

Furniture 

Gas-fitting 

Steam-fitting . . . 
Telephone , 


$131  00 

18  50 
7725 
20  00 
6  00 
20  00 
50  CO 

$181  75 


Fourth  District : 

Furniture $30  00 

Telephone 5000 


180  00 


Fifth  District : 

Books,  law,  etc $188  75 

Coal 126  25 

Telephone 25  00 


$34000 

Public  Libraries — 

Branch  No.  I ,  No.  26  Brevoort  place  : 

'  Carpenter  work $92  50 

Coal 147  65 

Electric  work 10  00 

Glazing 1500 

Library  specialties 120  00 

Oil 2  00 

Stoves,  etc 10  75 

5397  90 


Branch  No.  3,  No.  474  Bedford  avenue  : 

Carpenter  work $275  00 

51  00 


Coal. 
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•ublic  Libraries — 
Branch  No.  3,  No.  474  Bedford  avenue  : 

Gas-fitting ....        $1000 

8  50 

5344  50 


Wood. 


Branch  No.  4,  No.  29  Pennsylvania  avenue  : 

Carpenter  work $60  00 

Furniture 4  00 

Gas-fitting 30  00 

Oil 2  00 


$96  00 


Branch  No.  5,  No.  1147  Fourth  avenue  : 

Furniture $85  00 

Library  specialties 15  00 

Oil 2  00 


$102  00 


Branch  No.  7,  No.  372  Ninth  street : 

Carpenter  work $375  00 

Furniture,  etc 10  00 

Plumbing 35  00 


$420  00 


Branch  No.  9,  Second  avenue  and 
Seventy-third  street : 

Coal $25  25 

Gas-fitting 1500 

$40  25 


Branch  No.  10,  Fourth  avenue  and 
Ninety-fifth  street : 

on $1 50 

Wood 425 


Public  Libraries — 
Branch  No.i  i,  Eighteenth  and  Benson  avenues: 

Coal $10  70 

Furniture 61  92 

Oil I  50 

Wood 4  25 

♦78  37 


Branch  No.  12,  No.  186  Bridge  street : 

Coal $50  50 

Coal  shovel i  00 

Furniture,  carpets,  etc 492  00 

Gas  stovi ID  00 

Library  specialties 159  00 

Window  shades 31  60 

Wood 425 


1748  35 

Branch  No.  13,  No.  322  Smith  street : 

Coal $50  50 

Coal  shovel i  00 

Furniture,  carpets,  etc 298  50 

Gas  stove 10  00 

Library  specialties 132  00 

Window  shades 7  80 

Wood 425 


Branch  No.  14,  No.  198  Montrose  avenue  : 


Coal 

Coal  shovel 

Furniture 

Gas  stove 

Window  shades. 
Wood 


I 


$50405 

ftvenue  : 

.        ♦so  50 
I  00 

39600 

10  00 

14  60 

425 
^76  35 

6o 


RECAPITULATION. 

Supplies  and  Repair s—PtihiU  Buildings, 

Borough  Hall Ii»%3  29 

Municipal  Building^ 3»367  14 

County  Court-house 3,282  00 

Hall  of  Records 9^  50 

County  Jail 3,224  16 

Disciplinary  Training  School  for  Boys 33*  25 

Administration  Building,  Wallabout  Market 75  75 

Storehouse *94  75 

Wallabout  Market,  Street  Cleaning 43  30 

Board  of  Public  Improvements. 37  50 

Department  of  Bridges 17  35 

Public  Floatmg  Baths 382  50 

Horse  keep,  wagons,  etc 9P3  75 

City  Magistrate's  Court,  First  District 170  00 

Second  District 88  85 

Third  District 200  15 

Fourth  District 132  00 

Fifth  District 106  00 

Sixth  District 70  50 

Seventh  District 98  70 

Eighth  District 98  75 

Municipal  Court,  First  District ...  123  25 

"               Second  District 131  00 

Third  District 181  75 

'*               Fourth  District 80  00 

**                Fifth  District 34000 

Public  Library,    Branch  No.    1 397  9° 

3 34450 

'•                             "        4 9600 

**                             "         5 10200 

*'                             "         7 42000 

9 4025 

"       10 5  75 

"       II 7837 

"       12 74835 

**       13 50405 

"       14 47635 

$19,717  71 


6i 


^Lxmories-^ 

Thirteenth  Regiment  : 
Carpenter  work.... 

Electric  work 

Glazing 

Hardware 

Mason  work 

Painting 

Plastering 

Plumbing 

Roofing  

Steam-fitting 

Telephone 


Supplies  and  Repairs. 
Armories — 


$32  50 
40  00 
10  80 
12  00 

15  00 
30  00 
26  50 
60  00 

265  QO 
50  CO 
55  00 


$59680 


Fourteenth  Regiment : 

Coal $390  70 

Electric  work 303  00 

Telephones 40  00 

Wood 1200 


$745  70 


Twenty-third  Regiment : 

Painting $100  co 

Telephone 8000 

$180  00 


Forty-seventh  Regiment : 

Coal $480  50 

Steam-fiUing 4700 

Telephone 50  00 

Wood..... 12  00 


$58950 


Troop  «*C": 

Coal 

Disinfectants. 
Plumbing.... 
Telephone 


$177  75 
10  00 

51  50 
50  cx> 


$289  25 


Second  Signal  Corps  : 

Furniture 

Gas-fitting 

Hardware 

Telephone 

Towels 


*4  10 
12  00 

67  75 
60  00 
40  00 


Typewriting  machines I77  50 


$361  35 


Third  Catling  Battery  : 
Coal $204  00 


Telephone  , 


30  00 


Second  Naval  Battalion : 

Cement 

Coal 

Storage  of  boats 

Telephone 


$234  00 


♦5  50 

42  05 

45  «> 
50  oa 

♦M2  55 


RECAPITULATION,    SUPPLIES   AND  REPAIRS— ARMORIES. 

Thirteenth  Regiment $596  80 

Fourteenth  Regiment 745  70 

Twenty-third  Regiment 180  oa 

Forty-seventh  Regiment 589  50 

Troop  "C" 289  25 
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DOCUMENT  "G/' 

City  of  New  York— Borough  of  Brooklyn,  ) 

departmknt  of  public  buildings,  lighting  and  supplies,  > 

April  15,  1901.  ) 

Hon,  Henry  S.  Kearny,  Commissioner  of  Public  Buildings ^  Lighting  and  Supplies^  Manhattan, 
New  York,  N.  Y. : 

Dear  Sir — I  send  herewith  the  report  of  the  operations  of  the  Department  of  Public  Build- 
ings, Lighting  and  Supplies,  Borough  of  Brooklyn,  for  the  quarter  ending  March  31,  1901,  as 

follows : 

Very  respectfully, 

JAMES  J.  KIRWIN,  Deputy  Commissioner. 

Statement  Showing  the  Amount  of  Requisitions  Forwarded  to  the  Gene&al  Office 
FOR  Transmission  to  the  Finance  Department. 

Salaries,  Deputy,  Clerks,  Laborers,  Cleaners,  etc $42,476  65 

Supplies  and  repairs 5»233  77 

Supplies  and  repairs,  armories 504  97 

Lamps  and  lighting 138,637  00 

Contingencies 260  00 

Total »i87.n2  39 

Summary  Statement  of  Contracts. 
Contracts  Entered  Into, 


Title. 


Furnishing  and  delivering  ice    to    public'] 
buildings  and  offices  in  care  of  j^epart- 
n'ent  ot  Public  Buildings,  Liehtins  and 
Supplies,  Borough  of  t;rooklyn,  ouri.ig 
'90« J 

Furnishing,    operatine    and    maintaining*^ 
electiic  lights  in  the  streets,  avenues.  | 
parks  and  public  buildinss  of  the  Bor- 
ough of  Brooklyn,  during  1901 J 

Furnishing,    operating    and     maintaining 
electric  lights  on  (Jcenn  Parkway,  Bor--| 
ough  of  Biooklyn,  during  1901 


Furnishing,     operating    and     maintaining 
naphtha  Welsbach  lamps  in  th?  parks,  I 
etc.,  in  the  Borough  o!  Brook. yn,  dur- 1 
ins  190' 


Furnishing,  operating  and  maintaining 
raphtl>a  lamps  in  the  Borough  of 
Brooklyn,  during  1901 


Furnishing  and  dehvenng  coal  to  the  1 
various  public  buildings  and  armories  ! 
of  the  Borough  of  Bri;oklyn,  during  | 
1901 J  i 


Principal  and  Surbtibs. 


American  Ice  Company,  Principal ;  Owen  Dennett  I 
and  Charles  A.  Winch,  Sureties f 

Edison  Electric  Illuminating  Company,  Principal ; ) 
United  St;ites  Fidelity  and  Guaranty  Company  [ 
and  National  Surety  Cfompany,  Sureties. } 

Flatbush  Gas  Company,  Principal;  United  States  1 
Fidelity  and  Guaranty  Company  of  America  and  ! 
City  Trust,  Sate  Deposit  and  Surety  Company  of  f 
Philadelphia,  Sureties j 

Welsh ich  Street  Lighting  C^moany  of  America,  1 
Pr  ncipal ;  United  States  Fidelity  and  Guarantv  | 
Company  of  America  and  City  Trust,  Saie  V 
Deposit  and  Surety  Company  of  Philadelphia,  I 
Sureties j 

New  York  and  New  Jersey  Globe  Gas-light  Com-1 
panv,  Prin'^ipal  ;  Unitfd  States  Fidelity  and  j 
Guaranty  Company  of  America,  and  City  Trust,  v 
Sate  Deposit  and  Surety  Company  of  Philadelphia.  | 
Sureties J 

Moquin-Offerman-Meissenbuttel  Coal  Company,  I 
Principal:  American  Surety  Company  of  New  [ 
York,  and  Jh'idelity  and  Deposit  Company  of  f 
Maryland,  Sureties J 


Amount. 


$a,t79  «o 


533,000  OD 


7,30000 


9,630  00 


16,977  <» 


ss 


TiTLB. 

Principal  and  Sukbtibs. 

Amoumt. 

CantracU  Ckargtablt  to  Account  1900. 

Repairing  damages  caused  bv  fire  in  Dis-^ 
ciplinary  Training  School  for  Boys. . . . 

Building  new  carrbgehoase  and  stable  at  1 
Brooklyn  Disciplinary  Training  School  \ 

Alterations  to  Municipal  Building,  as  per  1 
pUns  and  specifications ) 

Daniel  J.  Ryan,  Principal :  City  Trust,  Safe  Deposit^ 
and  Surety  Company  of  Philadelphia,  and  United 
States      Fidelity      and      Guaranty     Com|.any, 
Sureties J 

J.    G.    Maclciy,    Princii>al :     H.  W.    Richardson,* 
William  E.  Good,  Sureties f 

J.    G.    Mackav.    Pnncipal  ;    H.    W.    Richardson,! 
William  E.  Good,  SureUes .) 

|28,903  CO 

1,999  CO 
9.H9  00 

C)rders  issued  for  supplies  and  repairs  to 
approximate  cost  thereof,  during  the  quarter  : 
Borough  Hall — 

Carpenter  work $66  co 

Clocks,  repairing,  etc 15  00 

Coal 431  50 

Electric  work 20  00 

Elevator  repairs 100  00 

Flags 900 

Furniture,  carpets,  etc 219  25^ 

Ironwork 53  00 

Lx)cksmithing I  50 

Mason  work 12  co 

Painting 65  00 

Plumbing 27  50 

Rental  of  registers 20  00 

Roofing 72  19 

Safes  (moving) 20  00 

Sand 2  00 

Signs 35  00 

Steam  fitting 7  00 

Telephones 450  00 

Typewriting  machines 148  00 

Window  shades 79  35 

Total $1,85329 

Municipal  Building — 

Carpenter  work $200  c» 

Clocks,  repairing,  etc 12  50 

Coal 992  50 

Draughting  materials 221  95 

Electric  work 197  00 


the  various  public  buildings,  with  the  actual  or 

Municipal  Building — 

Engineers*  supplies $4  00 

Furniture,  carpets,  etc 277  94 

Glazing 22  25 

Hardware 7  50 

Ironwork 27  50 

Janitor's  supplies 3  00 

Locksmithicg 1 1  50 

Maps 2  CO 

Office  supplies 37  00 

Painting 163  co 

Paints,  oils,  etc 89  co 

Plastering 52  00 

Plumbing 92  50 

Rental  of  registers 15  co 

Roofing II  00 

Sales 15  00 

Signs 37  00 

Steam-fitting 134  co 

Telephones 6co  00 

Typewriting  machines 140  co 

Window  shades 2  co 

>3»367  14 
Kings  County  Court-house- 
Books,  law,  directories,  etc $46  90 

Brooms 500 

Carpenter  work 341  00 

Clocks,  winding  and  repairing. . .  12  50 

Coal 1,312  6d 
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DOCUMENT  "G/* 

City  of  New  York— -Borough  of  Brooklyn,  ) 

DepartmiiNt  of  Public  Buildings,  Lighting  and  Supplies,  > 

April  15,  1901.  ) 

Hon.  Henry  S.  Kearny,  Commissioner  of  Public  Buildings^  Lighting  and  Supplies^  Blanhattan, 
New  York,  N.  Y. : 

Dear  Sir — I  send  herewith  the  report  of  the  operations  of  the  Department  of  Pablic  Build- 
ings, Lighting  and  Supplies,  Borough  of  Brooklyn,  for  the  quarter  ending  March  31,  1901,  as 

follows : 

Very  respectfully, 

JAMES  J.  KIRWIN,  Deputy  Commissioner. 

Statement  Showing  the  Amount  of  Requisitions  Forwarded  to  the  Gene&al  Office 
for  Transmission  to  the  Finance  Department. 

Salaries,  Deputy,  Clerks,  Laborers,  Cleaners,  etc $42,476  65 

Supplies  and  repairs 5»233  77 

Supplies  and  repairs,  armories 504  97 

Lamps  and  lighting 1381637  00 

Contingencies 260  00 

Total $187,112  39 

Summary  Statement  of  Contracts. 
Contracts  Entered  Into, 


Title. 


Furnishing  and  delivering  ice    to    public*] 
buildings  and  offices  in  care  of  Dcpart- 
n'ent  oi  Public  Buildings,  Lightins  and 
Supplies,  Borough  of  t^rooklyn,  auri.<g 
'90X J 

Furnishing,  operatine  and  maintaining'] 
electiic  lights  in  the  streets,  avenuts,  | 
parks  and  public  buildinzs  of  the  Bor-  | 
ough  of  Brooklyn,  during  1901 J 

Furnishing,  operating  and  maintaining 
electric  lights  on  Ocean  Parkway,  Bor- 
ough of  Biooklyn,  during  1901 


Furnishing,  operating  and  maintaining 
naphtha  Welsbach  lamps  in  the  parks, 
etc.,  in  the  Borough  ot  Brook. yn,  dur-' 
in^  190T 


Furnlshinz,  operatinfc  and  maintaining 
raphtl>a  lamps  in  the  Borough  of 
Brooklyn,  during  1901 


Principal  and  Surbtibs. 


American  Ice  Company,  Principal ;  Owen  Dennett  I 
and  Charles  A.  Winch,  Sureties j 


£dison  Elertric  Illuminating  Company,  Principal ; ) 
United  States  Fidelity  and  Guaranty  Company  [ 
and  National  Surety  Cfompany,  Sureties } 

Fbtbush  Gas  Company,  Principal ;  United  States  1 
Fidelity  and  Guaranty  Company  of  America  and  ! 
City  Trust,  Sate  Deposit  and  Surety  Company  of  f 
Philadelphia,  Sureties j 

^1  Welsh >ch  Street  Lighting  C^moany  of  America,  1 

I        Pr  ncipal ;  United  States  Fidelity  and  Guaranty  | 

Company    of   America   and    City    1'rust,    Saie  V 

Deposit  and  Surety  Company   of  Philauelpbia,  | 

^'        Suret.es.. J 

New  York  and  New  Jersey  Globe  Gns-Iight  Com-1 

panv.    Principal ;     Unitfd    States    Fidelity    and  | 

Guaranty  Company  of  America,  and  City  Trust,  v 

I        Sate  Deposit  and  Surety  Company  of  Philadelphia.  | 

Sureties I 


Fumishinj;     and    delivering    coal    to    the  1  !  Moquin-Offerman-Heissenbuttel     Coal    Company,  I 

various  public  buildings  and  armories!  :  Principal:    American  Surety  Company  of  New! 

of  the   Borough   of  Brooklyn,  during  |  York,    and    Jh'idelity    and  Deposit  Company  of  f 

1901 j  I         Maryland,  Sureties J 


AMOinrr. 


$a,t79  «o 


533,000  03 


7,300  00 


9,630  00 


16,977  00 
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TiTLB. 

Principal  and  Surbtibs. 

ConiracU  ChargtahU  to  Account  1900. 

Repairing  damages  caused  by  fire  in  Dis- 
ciplinary Training  School  for  Boys .... 

Building  new  carriage- hoase  and  stable  at  1 
Brooklyn  Disciplinary  Training  School  | 

Alterations  to  Municipal  Building,  as  per  1 
pUns  and  specifications ) 

Daniel  J.  Ryan,  Principal ;  City  Trust,  Safe  Deposit") 
and  Surety  Company  of  Philadelphia,  and  United  1 
Sutes     Fidelity      and      Guaranty     Company.  ; 
Sureties J 

J.    G.    Maclcay,    Princii>al :     H.  W.    Richardson,  \ 
WilUamE.  Good,  Sureties f 

J.    G.    Mackay,    Pnncipal  ;    H.   W.    Richardson,  \ 
William  E.  Good,  Sureties } 

Amount. 

|28,903  CO' 

1,999  CO 
9.H9  00 


Orders  issued  for  supplies  and  repairs  to 
approximate  cost  thereof,  during  the  quarter  : 
Borough  I  fall— 

Carpenter  work $66  co 

Clocks,  repairing,  etc 15  00 

Coal 431  50 

Electric  work 20  00 

Elevator  repairs 100  00 

Flags 9  00 

Furniture,  carpets,  etc 219  25^ 

Ironwork 53  00 

Locksmithing i  50 

Mason  work 12  co 

Painting 65  00 

Plumbing 27  50 

Rental  of  registers 20  00 

Roofing 72  19 

Safes  (moving) 20  00 

Sand 2  00 

Signs 35  «> 

Steam  fitting 7  00 

Telephones 450  00 

Typewriting  machines 148  00 

Window  shades 79  35 

Total $1,85329 

Municipal  Building — 

Carpenter  work $200  cx) 

Clocks,  repairing,  etc 12  50 

Coal 992  50 

Draughting  materials 221  95 

Electric  work 197  00 


the  various  public  buildings,  with  the  actual  or 

Municipal  Building — 

Engineers*  supplies $4  00 

Furniture,  carpets,  etc 277  94 

Glazing 22  25 

Hardware 7  50 

Ironwork 27  50 

Janitor's  supplies 3  00 

Locksmithicg 1 1  50 

Maps 2  CO 

Office  supplies 37  co 

Painting 163  00 

Paints,  oils,  etc 89  co 

Plastering 52  00 

Plumbing 92  50 

Rental  of  registers 15  co 

Roofing II  00 

Sales 15  00 

Signs 37  00 

Steam-fitting 134  co 

Telephones 6co  00 

Typewriting  machines 140  co 

Window  shades 2  co 

>3>367  U 
Kings  County  Court-house- 
Books,  law,  directories,  etc $46  90 

Brooms 500 

Carpenter  work 341  00 

Clocks,  winding  and  repairing. . .  12  50 

Coal 1,312  6d 
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Kings  County  Court-house- 
Electric  work $149  50 


Furniture 

Gas-fitting 

Glazing 

Hardware , 

Ironwork , 

Lx)cksmi  thing 

Mason  work , 

Office  supplies 

Painting 

Plumbing 

Rental  of  registers 

Rubber  goods 

Sand 

Signs 

Steam-fitting 

Stoves,  repairing,  etc . . 

Telephones 

Typewriting  machines  . 
Window  shades 


342  SO 

I  50 

10  50 

16  50 
7  00 

10  50 

35  00 
27  00 
30  00 
116  00 
20  00 

9  SO 
6  00 

35  00 

III  00 

400 

600  00 

15  CX) 

17  50 


Hall  of  Records- 
Books  

Carpenter  work 

Clocks,  winding  and  repairing. . . 

Coal 

Electric  work 

Engineers'  supplies 

Furniture 

Gas-fixtures 

Ironwork 

Janitor's  supplies 

Locksmiihing 

Office  supplies 

Plumbing 

Rental  of  registers 

Soap  ix)lish 

Sttam-fitlin^ 

Telephones 


$3,282  00 

♦4  00 

20  00 

12  50 

505  00 

5  00 

6  50 
17  50 
27  50 
15  00 

8  00 
2  00 
4  00 
50  50 
20  00 
12  CO 
10  00 

250  CO 

$969  50 


Kings  Coanty  Jail — 

Brooms.... 

Carpenter  work. 

Coal 

Dinner  pans 

Engineers*  supplies. . . . 

Fire-hose 

Furniture 

Gas-fitting 

Glazing 

Hardware 

Insecticides 

Ironwork 

Locksmithing 

Mason  work 

Oak  pails 

Painters'  supplies 

Plumbing 

Repairing  ranges,  etc. 

Roofing 

•   Shoes 

Soap 

Soft  soap 

Steam-fitting 

Telephones 

Toweling 

Window  shades 

Wood 


$12  ao 

59  75 
1,206  00 

25  00 

9  00 

500- 

60  00 

3  75 

ao  00 

10746 

200  00 

10  00 

16  50 

90  00 

8400 

158  00 

39700 

21  00 

3900 
165  00 

3750 

58  CO 
281  00 

7500 

5500 

500 

24  00 

$3,224  16 


Disciphnary    Training    School    for 
Boys — 

Coal 

Draining 

Stoves,  repairing 


Administration  Building,  Wallabout 
Market- 
Coal 

Feather  dusters 

Telephones 


$12625 

200  00 

6  00 

♦332  25 


♦2675 
I  50 

47  50 

♦75  75 


57 


Storehouse — 

Brushes 

Coal.. 

Drugs 

Hardware 

Liunber  

Oils,  etc 

Removmg  manure. 
Rental  of  registers. 

Scales, 

Soap 

Soft  soap 

Telephone 

Tools 


Board  of  Public  Improvements — 
Telephone 


Department  of  Bridge 

Brooms 

Furniture 

Office  supplies. . 


♦4  00 
52  so 

13  OS 

12  00 

6  CO 

13  00 

7  00 
10  CO 
30  00 

400 

70 

37  50 

5  00 


I194  75 


Wallabout  Market  Street  Cleaning- 
Brooms  $5  00 

Oil I  80 

Repairing  sweeping  machine 3^  5^ 

♦43  30 


♦37  50 


$1  30 

1405 
2  00 


>I7  35 

Public  Floating  Baths- 
Storage  of  baths $382  50 

Horsekeep,  Wagons,  etc. — 

Board  of  horses $375  00 

Brushes,  etc 20  co 

Curry-combs i  20 

Drugs 2  00 

Feed,  straw,  etc 116  05 

Harness 10950 

Horseshoeing 90  00 

Repairing  wagons 40  00 


Horsekeep,  Wagons,  etc, — 
Transportation,  Deputy  Commis- 
sioner       $150  CO 


♦903  75 


City  Magistrates'  Courts — 
First  District : 

Furniture $11  50 

Safes 93  50 

Telephone,  Court-room 40  00 

Telephone,  residence 25  00 


Second  District : 
Clocks,  repairing,  etc. . , 

Coal 

Locksmithing , 

Plumbing , 

Telephone,  Court-room. 
Telephone,  residence  . . . 


Third  District : 

Clocks,  repairing,  etc 

Coal 

Furniture 

Roofing 

Telephone,  court-room 

Telephone,  residence 

Typewriting  machines,    repair- 
ing, etc 

Wood 


$170  00 

$2  50 

5  35 
I  00 

15  00 
40  00 

25  00 

$88  85 

$2  00 

51  50 

52  50 
12  90 
40  00 
25  00 

12  00 

4  25 

$200  15 


Fourth  District : 

Painting $59  «) 

Roofing 8  00 

Telephone,  court- room 40  00 

Telephone,  residence 25  00 


$132  00 


56 


Kings  County  Court-house- 
Electric  work $149  50 

Furniture 34^  50 

Gas-fiiting i  50 

Glazing 10  50 

Hardware 16  50 

Ironwork 7  00" 

Lx)cksiDithing 10  50 

Mason  work 35  00 

Office  supplies 27  00 

Painting 30  00 

Plumbing 116  00 

Rental  of  registers 20  00 

Rubber  goods 9  50 

Sand 6  00 

Signs 35  00 

Steam-fitting moo 

Stoves,  repairing,  etc 4  00 

Telephones 600  00 

Typewriting  machines 15  00 

Window  shades '7  50 

$3,282  00 


Hall  of  Records — 

Books $4  00 

Carpenter  work 20  00 

Clocks,  winding  and  repairing. . .  12  50 

Coal 505  00  , 

Electric  work 5  ^^  1 

Engineers'  supplies 6  50 

Furniture 175° 

Gas-fixtures 27  50 

Ironwork 15  00 

Janitor's  supplies 8  00 

Eocksniithing 2  00 

Office  supplies 4  00 

Plumbing 5°  5°  ' 

Rental  of  registers 20  00 

Soap  polish 12  00 

Stiam-fitling lO  00 

Telephones 250  co 

$969  50 


Kings  Coanty  Jail — 

Brooms.... $12  ao 

Carpenter  work 59  75 

Coal i,ao6  00 

Dinner  pans 25  00 

Engineers*  supplies. 9  00 

Fire-hose 5  00  < 

Fomitare 6000 

Gas-fitting 3  75 

Glazing aooo 

Hardware 107  46 

Insecticides 20000 

Ironwork 10  00 

Locksmithing 16  50 

Mason  work 90  00 

Oak  pails 8400 

Painters'  supplies 158  00 

Plumbing 397  00 

Repairing  ranges,  etc 21  00 

Roofing 39  00 

*   Shoes 165  00 

Soap 3750 

Soft  soap 5800 

Steam-fitting 281  co 

Telephones 75  co 

Toweling 55  co 

Window  shades 5  00 

Wood 2400 

13.224  16 


Disciplinary    Training    School    for 
Boys — 

Coal $12625 

Draining 200  00 

Stoves,  repairing 6  00 

$33225 


Administration  Building,  Wallabout 
Market- 
Coal $26  75 

Feather  dusters 1  50 

Telephones 47  5© 

$75  75 
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Storehouse — 

Brushes 

Co«l 

Drags 

Hardware 

Liunber 

Oils,  etc 

Removmg  manure. 
Rental  of  registers. 

Scales. 

Soap 

Soft  soap 

Telephone 

Tools 


Furniture 

Office  supplies. 


$4  00 
5250 
13  05 

12  00 

6  00 

13  00 

7  00 
10  00 
30  00 

400 

70 

37  50 

5  00 


I194  75 


Wallabout  Market  Street  Cleaning- 
Brooms  $5  00 

Oil I  80 

Repairing  sweeping  machine 3^  5^ 

♦43  30 


Board  of  Public  Improvements — 
Telephone $37  50 

Department  of  Bridges — 

Brooms $130 


1405 
2  00 


♦17  35 


Public  Floating  Baths- 
Storage  of  baths $382  50 

Horsekeep,  Wagons,  etc. — 

Board  of  horses $375  00 

Brushes,  etc 20  00 

Curry-combs i  20 

Drugs 2  00 

Feed,  straw,  etc 116  05 

Harness. 109  50 

Horseshoeing 90  00 

Repairing  wagons 40  00 


Horsekeep,  Wagons,  etc. — 
Transportation,  Deputy  Commis- 
sioner       $150  00 


♦903  75 


City  Magistrates'  Courts- 
First  District : 

Furniture $11  50 

Safes 93  50 

Telephone,  Court-room 40  00 

Telephone,  residence 25  00 


Second  District : 
Clocks,  repairing,  etc. . , 

Coal , 

Locksmithing , 

Plumbing 

Telephone,  Court-room. 
Telephone,  residence  . . , 


Third  District : 

Clocks,  repairing,  etc 

Coal 

Furniture 

Roofing 

Telephone,  court-room 

Telephone,  residence 

Typewriting  machines,    repair- 
ing, etc 

Wood 


$170  00 

$2  50 

5  35 
I  00 

15  00 
40  00 
25  00 

$88  85 

$2  00 

51  50 

52  50 
12  90 
40  00 
25  00 

12  00 
4  25 

$200  15 


Fourth  District : 

Painting $59  00 

Roofing 8  00 

Telephone,  court-room 40  00 

Telephone,  residence 25  00 


$132  00 
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City  Magistrates'  Courts — 
Fifth  District : 

Coal 

Telephone,  court-room. 
Telephone,  residence. . . 

Sixth  District : 
Clocks,  repairing,  etc... 

Glazing 

Locksmithing 

Telephone,  court-room. 
Telephone,  residence  . . 

Seventh  District : 

Furniture,  carpets,  etc, 

Plumbing 

Signs , 

Telephone,  court-room. 
Telephone,  residence . . 
Window  shades 

Eighth  District : 

Carpenter  work 

Furniture 

Glazing 

Steam-fitting 

Telephone,  court-room. 
Telephone,  residence. . 

Municipal  Courts — 
First  District  : 

Books,  law,  etc 

Coal 

F*urniturc 

Wood 


«3  5« 
40  00 
12  50 


$106  00 


$2  50 

I  50 

I  50 

40  00 

25  00 


$70  50 


♦5  70 

20  00 

3  00 
40  00 
25  00 

5  00 


$98  70 


$12  00 
7  00 

4  75 
10  00 
40  00 
25  00 

$9875 


u 

00 

65  75 

45 

00 

8 

50 

$123  25 


Municipal  Courts- 
Second  District : 

Furniture I36  00 

Stoves,  etc, 25  00 

Telephone 7000 


Third  District  t 
Books,  law,  etc. 

Coal 

Furniture 

Gas-fitting 

Steam-fitting . . . 
Telephone , 


$131  00 

$850 
7725 
2000 
6  00 
20  00 
50  00 

$181  75 


Fourth  District : 

Furniture ,..       $3000 

50  00 


Telephone . 


I80CO 


Fifth  District : 

Books,  law,  etc $i$8  75 

Coal 126  25 

Telephone 25  00 


$34000 


Public  Libraries — 
Branch  No.  1,  No.  26  Brevoort  place  : 

'  Carpenter  work $92  50 

Coal 147  65 

Electric  work 10  00 

Glazing 1500 

Library  specialties 120  00 

Oil 2  00 

Stoves,  etc 10  75 

I397  90 


Branch  No.  3,  No.  474  Bedford  avenue  : 

Carpenter  work $275  00 

51  00 


Coal  , 
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iblic  Libraries — 

Branch  No.  3,  No.  474  Bedford  avenue  : 

Gas-fitting $10  cx) 

8  50 

I344  SO 


Wood. 


Branch  No.  4,  No.  29  Pennsylvania  avenue  : 

Carpenter  work $60  00 

Furniture 4  00 

Gas-fitting 30  00 

Oil 2  00 


196  00 


Branch  No.  5,  No.  1147  Fourth  avenue  : 

Furniture $85  00 

Library  specialties 15  00 

Oil 200 


$102  CX) 


Branch  No.  7,  No.  372  Ninth  street : 

Carpenter  work $375  00 

Furniture,  etc 10  00 

Plumbing 35  00 


$420  00 

Branch  No.  9,  Second  avenue  and 
Seventy-third  street : 

Coal ^25  25 

Gas-fitting 1500 

f  40  25 


Branch  No.  10,  Fourth  avenue  and 
Ninety-fifth  street : 

Oil $1  50 

Wood 4  25 


*5  75 


Public  Libraries — 
Branch  No.  1 1,  Eighteenth  and  Benson  avenues: 


Coal 

Furniture . 

Oil 

Wood.... 


$10  70 

61  92 

I  50 

425 

17837 


Branch  No.  12,  No.  186  Bridge  street : 

Coal 150  50 

Coal  shovel i  00 

Furniture,  carpets,  etc 492  00 

Gas  stove 10  00 

Library  specialties 159  00 

Window  shades 31  60 

Wood ...   4  25 


♦748  35 

Branch  No.  13,  No.  322  Smith  street : 

Coal $50  50 

Coal  shovel i  00 

Furniture,  carpets,  etc 298  50 

Gas  stove 10  00 

Library  specialties 132  00 

Window  shades 7  80 

Wood 42$ 


$50405 

Branch  No.  14,  No.  198  Montrose  avenue  : 

Coal $50  50 

Coal  shovel i  00 

Furniture 396  00 

Gas  stove ic  00 

Window  shades 14  60 

Wood 425 

$476  35 
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City  Magistrates'  Courts — 
Fifth  District : 

Coal 

Telephone,  court-room. 
Telephone,  residence. . . 

Sixth  District : 
Clocks,  repairing,  etc... 

Glazing 

Locksmithing 

Telephone,  court-room. 
Telephone,  residence . . 

Seventh  District : 

Furniture,  carpets,  etc. 

Plumbing 

Signs 

Telephone,  court-room. 
Telephone,  residence. . 
Window  shades 

Eighth  District : 

Carpenter  work 

Furniture 

Glazing 

Steam-fitting 

Telephone,  court-room. 
Telephone,  residence. . 


Municipal  Courts — 
First  District  : 
Books,  law,  etc., 

Coal 

P^urniture 

Wood 


♦53  5« 
40  00 
12  50 

$106  00 


$2  so 

I  50 

I  50 

40  00 

25  00 

$70  so 


is  70 

20  CO 

3  00 
40  00 

2S    00 

5  00 


$98  70 

$12  00 
7  00 

4  75 
10  00 
40  00 
25  00 

$9875 


$4  00 

65  75 

45  00 

8  50 

$123  25 


Municipal  Courts^ 
Second  District : 

Furniture $36  00 

Stoves,  etc, 25  00 

Telephone 7000 


Third  District  i 
Books,  law,  etc. 

Coal 

Furniture 

Gas-fitting 

Steam-fitting . . . 
Telephone 


♦13'  00 

$850 
7725 
2000 
6  00 
2000 
50  00 

$181  75 


Fourth  District ; 

Furniture ,.,        $3000 

Telephone 5000 


$80  CO 


Fifth  District  : 

Books,  law,  etc $i8S  ^S 

Coal 126  25 

Telephone 25  00 


$34000 

Public  Libraries — 
Branch  No.  1,  No.  26  Brevoort  place  : 

'  Carpenter  work $92  50 

Coal 147  65 

Electric  work 

Glazing 

Library  specialties 

Oil 

Stoves,  etc 


Branch  No.  3,  No.  474  Bedford  avenue  : 

Carpenter  work $275  00 

Coal 51  00 
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iblic  Libraries — 

Branch  No.  3,  No.  474  Bedford  avenue  : 

Gas-fitting $10  cx) 

Wood 8  so 


I344  50 


Branch  No.  4,  No.  29  Pennsylvania  avenue  : 

Carpenter  work $60  co 

Furniture 4  00 

Gas-fitting 30  00 

Oil 2  00 


196  00 


Branch  No.  5,  No.  1147  Fourth  avenue  : 

Furniture $85  00 

Library  specialties 15  00 

Oil 2  00 


$102  00 


Branch  No.  7,  No.  372  Ninth  street : 

Carpenter  work $375  co 

Furniture,  etc 10  co 

Plumbing 35  00 


$420  CO 


Branch  No.  9,  Second  avenue  and 
Seventy-third  street : 

Coal ^25  25 

Gas-fitting 15  00 


Branch  No.  10,  Fourth  avenue  and 
Ninety-fifth  street : 

Oil $1  5c 

Wood 4  25 


Public  Libraries — 
Branch  No.i  i,  Eighteenth  and  Benson  avenues: 

Coal $10  70 

61  92 

«  50 

4  25 


Fumiture , 

Oil 

Wood.... 


Branch  No.  12,  No.  186  Bridge  street : 

Coal $50  50 

Coal  shovel i  co 

Furniture,  carpets,  etc 492  00 

Gas  stove 10  00 

Library  specialties 159  co 

Window  shades 31  60 

Wood 425 

♦748  35 


Branch  No.  13,  No.  322  Smith  street : 

Coal $50  50 

Coal  shovel i  co 

Furniture,  carpets,  etc 298  50 

Gas  stove 1000 

Library  specialties 132  00 

Window  shades 7  80 

Wood 425 


$504  05 

Branch  No.  14,  No.  198  Montrose  avenue  : 

Coal iSO  50 

Coal  shovel i  00 

Furniture 396  00 

Gas  stove loco 

Window  shades 14  60 

Wood 425 

>476  35 
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RECAPITULATION. 


Supplies  and  Repairs^Public  Buildings. 

Borough  Hall li.^SS  *9 

Municipal  Building 3,367  14 

County  Court-house 3,283  00 

Hall  of  Records 969  50 

County  Jail 3,224  16 

Disciplinary  Training  School  for  Boys 332  25 

Administration  Building,  Wallabout  Market 75  75 

Storehouse 194  75 

Wallabout  Market,  Street  Cleaning 43  >o 

Board  of  Public  Improvements. 37  50 

Department  of  Bridges 17  35 

Public  Floatmg  Baths 382  50 

Horse  keep,  wagons,  etc 9^3  75 

City  Magistrate's  Court,  First  District 170  00 

Second  District 8885 

'*                    Third  District 200  15 

"                    Fourth  District 132  00 

**                     Fifth  District 106  00 

**                     Sixth  District 70  50 

•*                    Seventh  District 9870 

'*                     Eighth  District 9875 

Municipal  Court,  First  District 123  25 

Second  District 131  00 

Third  District 181  75 

Fourth  District 80  00 

'*               Fifth  District 34000 

Public  Library,    Branch  No.    1 397  9° 

3 34450 

'♦                             *'        4 9600 

"                                         "            5 102  00 

♦*                                         "            7 42OCO 

9 4025 

*•     10 575 

"     II 7837 

**          12 74835 

*'          13 50405 

"       14 47^35 

$19,717  71 
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Lrmones — 
Thirteenth  Regiment  ; 
Carpenter  work.... 

Electric  work 

Glazing 

Hardware 

Mason  work 

Painting 

Plastering 

Plumbing 

Roofing 

Steam-fitting 

Telephone 


Supplies  and  Repairs. 
Armories — 


$32  so 
40  00 
10  80 
12  00 
15  00 
30  00 
26  50 
60  00 

265  00 
50  00 
55  00 


$59680 


Fourteenth  Regiment : 

Coal  $390  70 

Electric  work 303  00 

Telephones 40  00 

Wood 1200 


$745  70 


Twenty-third  Regiment : 

Painting $100  co 

Telephone 8000 

$180  00 


Forty-seventh  Regiment : 

Coal i48o  50 

Steam-fiUing 47  «> 

Telephone $0  oq 

Wood 12  00 


$58950 


<C"; 


Troop  * 

Coal 

Disinfectants. 
Plumbing . . . . , 
Telephone... 


Second  Signal  Corps  : 

Furniture 

Gas-fitting 

Hardware 

Telephone 

Towels 

Typewriting  machines. 


$177  75 
10  00 

SI  50 
50  00 


$289  25 


$4  10 
12  00 

67  75 

60  00 

40  00 

177  50 

$361  35 


Third  Galling  Battery  : 

Coal $204  00 

Telephone 30  00 


Second  Naval  Battalion  : 

Cement , 

Coal 

Storage  of  boats , 

Telephone 


$234  00 


$5  SO 

4205 

45  CO 

50  CO 

$M2  55 


RECAPITULATION,    SUPPLIES   AND  REPAIRS — ARMORIES. 

thirteenth  Regiment $596  80 

'ourteenth  Regiment 745  70 

wenty-third  Regiment 180  00 

orty-seventh  Regiment 589  50 

roop  « *  C  '  * 289  25 
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RECAPITULATION. 


Supplies  and  Repairs— Public  BttikUngs, 

Borough  Hall $1,853  29 

Municipal  Buildinf^ 3,367  14 

County  Court-house 3,282  00 

Hall  of  Records 96950 

County  Jail 3i224  '^ 

Disciplinary  Training  School  for  Boys 332  25 

Administration  Building,  Wallabout  Market 75  75 

Storehouse 194  75 

Wallabout  Market,  Street  Cleaning 43  JO 

Board  of  Public  Improvemeots. 37  50 

Department  of  Bridges 17  35 

Public  Floatmg  Baths 38250 

Horse  keep,  wagons,  etc 9^  75 

City  Magistrate's  Court,  First  District 170  00 

"                    Second  District 8885 

**                    Third  District 200  15 

"                    Fourth  District 13*  «> 

**                     Fifth  District 106  00 

**                    Sixth  District TO^o 

"                    Seventh  District 9870 

**                     Eighth  District 9^  75 

Municipal  Court,  First  District ...  123  25 

Second  District 131  «^ 

Third  District i8i  75 

"               Fourth  District 8000 

Fifth  District 34°  0° 

Public  Library,    Branch  No.    1 397  9° 

3 34450 

**                             "        4 9600 

"                             "         5 10200 

«'                            "         7 420  CO 

9 4025 

10 5  75 

"       II 7837 

''       12 74835 

*'       13 50405 

*•       14 47^35 

$19,717  71 
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Lrmones — 
Tbirteenth  Regiment  : 
Carpenter  work.... 

Electric  work 

Glazing 

Hardware 

Mason  work 

Painting 

Plastering 

Plumbing 

Roofing 

Steam-fitting 

Telephone 


Supplies  and  Repairs. 
Armories — 


♦32  50 
40  00 
10  80 
12  00 
15  00 
30  00 
26  50 
60  00 

265  00 
50  00 
55  00 


♦59680 


Fourteenth  Regiment : 
Coal  $390  70 


Electric  work. 
Telephones  . . . 
Wood 


303  00 
40  00 
12  00 


♦745  70 


Twenty-third  Regiment ; 

Painting $100  co 

Telephone 8000 

$180  00 

Forty-seventh  Regiment : 

Coal I480  50 

Steam-fiUing 47  00 

Telephone 50  00 

Wood.... 12  00 


♦58950 


'C": 


Troop  * 

Coal 

Disinfectants. 
Plumbing .... 
Telephone. . ., 


♦177  75 
10  00 
51  50 
50  00 


Second  Signal  Corps  : 

Furniture 

Gas-fitting 

Hardware 

Telephone 

Towels 


♦289  25 


♦4  10 
12  00 

67  75 
'60  00 
40  00 


Typewriting  machines '77  50 


♦361  35 


Third  Galling  Battery  : 

Coal $204  00 

Telephone 


30  00 


Second  Naval  Battalion : 

Cement 

Coal 

Storage  of  boats , 

Telephone 


♦234  00 


♦5  50 

42  05 
45  00 
50  CO 

♦M2  55 


RECAPITULATION,    SUPPLIES   AND  REPAIRS— ARMORIES. 

thirteenth  Regiment $59680 

'ourteenih  Regiment 745  70 

'wenty-third  Regiment 180  00 

orty-seventh  Regiment 589  50 

roop  ••  C  " 289  25 
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Second  Signal  Corps $361  35 

Third  Catling  Battery 234  00 

Second  Naval  Battalion ^4*  55 

>3>'39  15 

CONTINGENCIRS. 

Car-fare  tickets $310  00 

Postage  stamps 90  00 

$40000 


Changes  in  tJu  Number  of  Lamps  of  All  and   Each  Kind  Made  during  the  Quarter  ending 

March  31,  1901. 


Electric  lights  . . 

Gas  lamps 

WeUbach  lamps, 
Naphtha  lamps. 


Burning 

January  x, 

X901. 


4.66x 

10,893 

a,798 

3^1 


Nbw  Lamps 
Added. 


18 
X06 
3a 


Lamps 

extinguishsd. 


BuKMmc 

March  31, 

xgoi. 


4.679 
K>.953 
•.830 


Bureau  of  Electricity  and  Gas, 


OVBRHRAD 
WiRBS. 

Subway 

Construction. 

Undbrground 
conduciors. 

Intbrioi 

WlRIKG. 

I.149 
39 

74 

80 

611 

65 

Permits  or  certificates  granted 

T.ItO 

74 

80 

546 

Distribution  of  Certificates. 

Incandescent  lights 18,207 

Arc  lights 327 

Horse  power  of  motors 1,064.24 

Kilo-watt  of  generators 1*765 .2 

Kilo-watt  miscellaneous  appliances 23.21 


Distribution 

oj  Permiti 

• 

Companies. 

Overhead. 

Subway. 

Under- 
ground. 

MiLBS  OP 
WiRB 

Rbmovro. 

P01.BS 
Erbctbo. 

Polk. 
Removed. 

Brooklyn  Heights  Railroad  J 
Company ) 

Conev  Island  and  Brooklyn  j 
Railroad  Company | 

31 

1 

.... 

.... 

X.69 

'5 

9 

63 


COUPANIKS. 

OVBRHBAD. 

Subway. 

Undbr- 

G  ROUND. 

Miles  op 

WlKB 

Rbmovbd. 

Poles 
Erected. 

Poles 
Removed. 

£<tison  Electric  Illuminaliog ) 
Company ) 

Flatbush  Gas  Company 

New  York  and  New  Jersey  1 
Telephone  Company f 

Posul  Telegraph  and  Cable}, 
Company f 

Stock  Quotation  Telegraph ) 
Company I 

X52 

5 

925 

4 

a 

53 
aa 

5 
75 

10.45 
iai.x7 

ao7 
«5 

aio 

37 
zzo 

Total 

ZfXIO 

75 

80 

133. 3x 

447 

X56 

Inspections  made 

Miles  of  overhead  wire  removed. 

Poles  removed — 

Iron 

Wooden 


9 
147 


Poles  erected — 

Iron 

Wooden . . . 


4,06s 
133.31 


156 


15 
432 


Complaints  sent  out  (all  classes) . 


447 
559 


DOCUMENT  •*  H.'' 

Department  of  Public  Buildings,  Lighting  and  Supplies,  ) 

Borough  of  Queens,  5- 

Deputy  Commissioner's  Office,  Jamaica,  April  i,  1901.     J 

Hon,   Henry  S.  Kearny,    Commissioner^   Public  Buildings ^  Lighting  and  Supplies,    No.  21 
Park  Row,  New  York  City  : 
Dear  Sir — Herewith  attached   I  have  the  honor  to  submit  the  quarterly  report  of  the 
transactions  of  the  Department  of  Public  Buildings,  Lighting  and  Supplies,  Borough  of  Queens, 
during  the  quarter  ending  March  31,  1901. 

Respectfully  submitted, 

JOEL  FOWLER,  Deputy  Commissioner. 

Quarterly    Report    for    the    Quarter    ending   March  31,    1901— Department  of 
Public  Buildings,  Lighting  and  Supplies,  Borough  of  Queens. 

Requisitions  were  made  on  the  Finance  Department,  through  the  general  office,  during  the 
quarter  ending  March  31,  1901,  chargeable  to  the  several  appropriations,  as  follows  : 
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Second  Signal  Corps $361  35 

Third  Catling  Battery 234  00 

Second  Naval  Battalion 142  55 

CONTINGENCmS. 

Car-fare  tickets $310  00 

Postage  stamps 90  00 

$40000 


Changes  in  the  Number  of  Lamps  of  All  and   Each  Kind  Made  during  the  Quarter  enHag 

March  31,  1901. 


Electric  lights  . . 

Gas  lamps 

Welsbach  lamps. 
Naphtha  lamps. 


Burning 

January  x, 

Z901. 


4.66x 
10,893 
2,798 


Nbw  Lamps 
Added. 


x8 
Z06 
3a 


Lamps 

extinguishbd. 


BUSNIXG 

Makch  31, 

1901. 


J0.W3 

8,830 

3a« 


Bureau  of  Electricity  and  Gas, 


OVBRHBAD 
WlBKS. 

Subway 
Construction. 

Ukdbrgkound 

CONDUCIOSS. 

iMTnioi 

WiRIXG. 

A DDlications  received  • •••••••• 

1,149 
39 

74 

80 

611 

65 

AoDlications  canceled  and  Dendinsr . .  ■ 

Permits  or  certificates  granted 

T.IIO 

74 

80 

546 

Incandescent  lights 

Arc  lights 

Horse  power  of  motors 

Kilo-watt  of  generators 

Kilo- watt  miscellaneous  appliances. 


Distribution  of  Certificates. 


Distribution  of  Permits, 


18,207 

327 
1,064.24 
1,765.2 
23.21 


Companies. 

Overhead. 

Subway. 

Under- 

GROU.ND. 

MiLBS  OP 
WlRB 

Removed. 

Poles 
Erbctbd. 

Polk, 
Removed. 

Brooklyn  Heights  Railroad  J 
Company f 

Coney  Island  and  Brooklyn  j 
Railroad  Company | 

31 

I 

.... 

.... 

X.69 

«5 

9 

63 


COUPANIKS. 

OVBRHBAD. 

Subway. 

Undbr- 

GROUND. 

Miles  op 

WlKB 

Rbmovbd. 

POLBS 

Erbctbd. 

POLBS 

Rbmovbd. 

Edisoa  Electric  Illuminaliog) 
Company j 

Flatbush  Gas  Company 

New  York  and  New  Jersey  1 
Telephone  Company f 

Postal  Telegraph  and  Cable}, 
Company f 

Stock  Quotation  Telegraph) 
Company 1 

5 

4 

9 

53 

33 

5 

75 

10.45 

131.17 

307 
15 

3IO 

37 
1x0 

Total 

Z,XIO 

75 

8o 

133-31 

447 

156 

Inspections  made 

Miles  of  overhead  wire  removed . 

Poles  removed — 

Iron 

Wooden , 


9 
147 


Poles  erected — 

Iron 

Wooden . . . 


4.065 
133.31 


156 


IS 
432 


Complaints  sent  out  (all  classes) . 


447 
559 


DOCUMENT  "  H.'' 

Department  of  Public  Buildings,  Lighting  and  Supplies,  J 

Borough  of  Queens,  5- 

Deputy  Commissioner's  Office,  Jamaica,  April  i,  1901.     J 

Hon,   Henry  S.  Kearny,    Commissioner^   Public  Buildings ^  Lighting  and  Supplies,    No.  21 

Park  Row,  New  York  City  : 

Dear  Sir — Herewith  attached  I  have  the  honor  to  submit  the  quarterly  report  of  the 

transactions  of  the  Department  of  Public  Buildings,  Lighting  and  Supplies,  Borough  of  Queens, 

during  the  quarter  ending  March  31,  1901. 

Respectfully  submitted, 

JOEL  FOWLER,  Deputy  Commissioner. 

Quarterly    Report    for    the    Quarter    ending   March  31,    1901 — Department  of 
Public  Buildings,  Lighting  and  Supplies,  Borough  of  Queens. 

Requisitions  were  made  on  the  Finance  Department,  through  the  general  office,,  during  the 
quarter  ending  March  31,  1901,  chargeable  to  the  several  appropriations,  as  follows  : 
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ACCOUNTING  DBPARTMSNT. 

'*  Supplies  and  Repairs,**  1900— 

January i6f2(yj  82 

February 3>394  0 

March r 3,454  61 

♦i3»"7  39 
"Lamps  and  Lighting,**  1900 — 

January / $80,252  17 

February 18,431  03 

March 15300 

♦98,836  20 
"Contingencies,**  1900 — 

January $247  13 

**  Supplies  and  Repairs,**  1901 — 

February $989  50 

March 3,555  17 

♦4,54467 
**  Salaries  of  Deputy  and  Employees,*'  1901 — 

January $3,150  56 

February 3,184  96 

March 3,18496 

$9»52Q  48 
**  Lamps  and  Lighting,*'  1901 — 

March $56,783  28 

ORDERS    ISSUED. 

For  "  Supplies  and  Repairs,'*  to  the  various  buildings,  departments,  offices,  etc.,  orders 
were  issued  during  the  quarter  ending  March  31,  1901,  showing  the  estimated  expenditures,  as 
follows  : 

Carpets  (Linoleum^  etc.), 

Jan.    12.  County  Court-house,  Long  Island  City $400  00 

Mar.     9.  County  Buildings,  Jamaica 75  00 

**        9.  Town  Hall,  Flushing 20  cx) 

$495  00 
Copying  Presses, 
Feb.     6.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica $39  00 


6s 

Furniture, 

Jan.     7.  County  Clerk's  Office,  Jamaica $40  00 

"        7.  County  Clerk's  Office,  Jamaica » 172  00 

"        7.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica 86  00 

"        7.  DepartmcDt  of  Highways,  Long  Island  City 86  00 

•*      12.  District  Attorney's  Office,  Long  Island  City 40  00 

**      12.  President  of  the  Borough,  Long  Island  City 23  00 

*•      12.  County  Clerk's  Office,  Jamaica 190  00 

"      12.  Department  of  Taxes  and  Assessments,  Long  Island  City 8  50 

'•      12.  Magistrate's  Court,  Far  Rockaway 7  50 

Feb.     6.  Municipal  Court,  Jamaica 40  00 

••       6.  County  Court,  Long  Island  City 60  00 

*'      13.  County  Clerk's  Office,  Jamaica 13  00 

"      13.  Municipal  Court,  Jamaica 13  00 

••      14.  Coroner's  Office,  Jamaica 50  00 

Mar.    9.  Department  Assessments  and  Arrears,  Long  Island  City 75  00 

•*        9.  Department  Public  Buildings,  Lighting  and  Supplies,  Jamaica 10  00 

**        9.  County  Clerk's  Office,  Jamaica 30  00 

♦944  00 
Fitting  up  Offices, 

Jan.    12.  Department  of  Highways,  Long  Island  City $700  00 

Feb.  13.  Municipal  Court,  Jamaica 74  50 

♦774  50 
Electrical  Work. 

Jan.     2.  Town  Hall,  Flushing $25  00 

"       2.  Public  Buildings,  Long  Island  City " 50  00 

S75  00 
Janiior*s  Supplies, 

Jan.      2.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica $50  00 

'*        2.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica 100  00 

**        2.  Department  of  Public  Building*;,  Lighting  and  Supplies,  Jamaica 67  oo 

"        7.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica 22  00 

**      30.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica 180  00 

Feb.     6.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica 74  50 

"        6.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica 123  65 

Mar.     2.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica 40  00 


♦657  IS 
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ACCOUNTING  DEPARTMENT. 

"  Supplies  and  Repairs,**  1900— 

January $6,1^7  S2 

February 3f394  0 

March # 3i454  61 

♦i3>"7  39 
"Lamps  and  Lighting,**  1900 — 

January / $80,252  17 

February 18,431  03 

March 15300 

♦98,83620 
'•Contingencies,**  1900 — 

January $247  13 

"  Supplies  and  Repairs,'*  1901— 

February $989  50 

March 3,555  17 

♦4,54467 
**  Salaries  of  Deputy  and  Employees,**  1901 — 

January S3»  "S^  5^ 

February 3fi84.  96 

March 3,18496 

$9i5^  4^ 
**  Lamps  and  Lighting,*'  1901 — 

March $56,783  28 

ORDERS    ISSUED. 

For  **  Supplies  and  Repairs,**  to  the  various  buildings,  departments,  offices,  etc.,  orders 
were  issued  during  the  quarter  ending  March  31,  1901,  showing  the  estimated  expenditures,  as 
follows  : 

Carpets  (LitwUum,  etc.), 

Jan.    12.  County  Court-house,  Long  Island  City $400  00 

Mar.     9.  County  Buildings,  Jamaica 75  00 

**        9,  Town  Hall,  Flushing 20  00 

$495  00 
Copying  Presses. 

Feb.     6.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica $39  00 


6s 

Furniture, 

Jan.     7.  County  Clerk's  Office,  Jamaica $40  00 

**        7.  County  Clerk's  Office,  Jamaica 172  00 

*'        7.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica 86  00 

"        7.  Department  of  Highways,  Long  Island  City 86  00 

*•      12.  District  Attorney's  Office,  Long  Island  City 40  00 

*'      12.  President  of  the  Borough,  Long  Island  City 23  00 

**      12.  County  Clerk's  Office,  Jamaica 190  00 

"      12.  Department  of  Taxes  and  Assessments,  Long  Island  City 8  50 

••      12.  Magistrate's  Court,  Far  Rockaway 7  50 

Feb.     6.  Municipal  Court,  Jamaica 40  00 

*•       6.  County  Court,  Long  Island  City. 60  00 

*'      13.  County  Clerk's  Office,  Jamaica 13  00 

•'      13.  Municipal  Court,  Jamaica 13  00 

*•      14.  Coroner's  Office,  Jamaica 50  00 

Mar.    9.  Department  Assessments  and  Arrears,  Long  Island  City 75  00 

*•        9.  Department  Public  Buildings,  Lighting  and  Supplies,  Jamaica 10  00 

**        9.  County  Clerk's  Office,  Jamaica 30  00 

$944  00 

Fitting  up  Offices, 

Jan.    12.  Department  of  Highways,  Long  Island  City S700  00 

Feb.  13.  Mum'cipal  Court,  Jamaica 74  5^ 

♦774  50 
Electrical  Work, 

Jan.     2.  Town  Hall,  Flushing $25  00 

"       2.  Public  Buildings,  Long  Island  City 50  00 

%7S  00 
Jafdior*s  Supplies, 

Jan.      2.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica $50  00 

*'        2.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica 100  00 

**        2.  Department  of  Public  Building*:,  Lighting  and  Supplies,  Jamaica 67  03 

**        7.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica 22  00 

*'      30.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica 180  00 

Feb.     6.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica 74  50 

"       6.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica 123  65 

Mar.     2.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica 40  00 


♦657  15 
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Laundry  Service. 

Jan.      2.  County  Court-house,  Long  Island  City $35  oo 

'*       2.  Town  Hall,  Jamaica. lO  00 

"        2.  Hftckett  Building,  Long  Island  City 2500 

'*        2.  Health  Department,  Jamaica 6  oo 

**        2.  Village  Hall,  Far  Rockaway 600 

'*        2.  Magistrate's  Court,  Long  Island  City 8  00 

"        2.  Town  Hall,  Flushing 1200 

(9100 

Law  Books^  etc. 

Jan.    12.  Surrogate's  Court,  Jamaica $46  25 

*'      12.  District  Attorney's  Office,  Long  Island  City 10  00 

"      12.  Surrogate's  Office,  Jamaica 18  00 

Feb.     6.  Surrogate's  Office,  Jamaica 800 

"      15.  County  Court,  Long  Island  City 53  50 

**      15.  Municipal  Court,  Jamaica 17000 

**      15.  Magistrate's  Court,  Far  Rockaway 500 

Mar.     9.  Department  of  Street  Cleaning,  Long  Island  City 6  00 

**      27.  Municipal  Court,  Newtown 215  00 

to' 75 
Plumbing. 

Jan.     2.  Village  Hall,  Far  Rockaway $25  00 

•*        2.  Town  Hall,  Flushing 25  00 

"        2.  Armory,  Flushing 2$  00 

*'        2.  Municipal  Buildings,  Long  Island  City 1 50  00 

"        2.  County  Buildings,  Long  Island  City 20000 

*'        2.  Town  Hall,  Newtown 50  00 

*'        2.  Municipal  Buildings,  Jamaica 150  00 

*'        7.  County  Building,  Long  Island  City 80  00 

"        7.  Village  Hall,  Far  Rockaway 50  00 

%m^ 

Repairs  to  Buildings, 

Jan.     2.  Town  Hall,  Flushing $800  00 

"        2.  Town  Hall,  Newtown 150  00 

"        2.  Town  Hall,  Jamaica 150  00 

"        2.  Municipal  Buildings,  Long  Island  City 15000 

"        2.  County  Buildings,  Long  Island  City aoo  00 

**        2.  Town  Hall,  Jamaica. 25  00 

**      12.  Town  Hall,  Jamaica 275  00 

**      15.  County  Buildings,  Long  Island  City 20000 
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Jan.    15.  Coanty  Bailding,  Long  Island  City $400  00 

**      15.  Coanty  Building,  Jamaica 30  00 

"      12.  Coanty  Bailding,  Long  Island  City 700  00 

Mtitm,    9.  Hackett  Building,  Long  Island  City 48  00 


$3,228  00 


Sa/gs  and  Repairs, 

Jan      2.  Surrogate's  Office,  Jamaica %2o  30 

"     3a  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica 90  00 

*•      30.  Board  of  Public  Improvement,  Long  Island  City 190  00 


%ZOo  30 


TeUphone  Service, 

Jan.     2.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica $100  00 

2.  President  of  the  Borough,  Long  Island  City 50  00 

2.  County  Building,  Long  Island  City 200  00 

2.  Magistrate's  Court,  Flushing 40  00 

2.  Magistrate's  Court,  Long  Island  City 40  00 

2.  Magistrate's  Court,  Far  Rockaway 40  00 

2.  Board  of  Pubhc  Improvements,  Long  Island  City 30  00 

$500  00 


Typewriters  and  Repairs, 

Jan.      2.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica $25  00 

"      12.  Board  of  Public  Improvements,  Long  Island  City 87  75 

IPcb.     6.  County  Clerk's  Office,  Jamaica 360  00 

"      28.  Sheriff's  Office,  Long  Island  City 87  75 

IMar.  27.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica ^7  75 


$64825 


Miscellaneous  [Water ^  Clocks^  Repairs^  Disinfectants^  Stencils ^  etc), 

Jan.  2.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica $80  00 

"  2.  County  Building,  Jamaica 37  50 

••  2.  Town  Hall,  Newtown 10  00 

"  2.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica 50  00 

••  2.  Town  Hall,  Jamaica 6  00 

'*  2.  Deportment  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica 150  00 

"  2.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica 25  00 

''  2.  Municipal  Buildings,  Long  Island  City ico  00 

••  2.  Town  Hall,  Jamaica 7  65 

'*  2.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica 10  00 
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Laundry  Service. 

Jan.      2.  County  Court-house,  Long  Island  City $25  oo 

*'        2.  Town  Hall,  Jamaica 10  00 

**        2.  Hftckett  Building,  Long  Island  City 25  00 

**        2.  Health  Department,  Jamaica 6  <x> 

**        2.  Village  Hall,  Far  Rockaway 600 

'*        2.  Magistrate's  Court,  Long  Island  City 8  00 

"        2.  Town  Hall,  Flushing wot) 

$9200 

Law  Books,  etc, 

Jan.    12.  Surrogate's  Court,  Jamaica $46  25 

**      12.  District  Attorney's  Office,  Long  Island  City 10  00 

"      12.  Surrogate's  Office,  Jamaica 18  00 

Feb.     6.  Surrogate's  Office,  Jamaica 8  00 

"      15.  County  Court,  Long  Island  City S3  50 

**      15.  Municipal  Court,  Jamaica 170  00 

**      15.  Magistrate's  Court,  Far  Rockaway 5  00 

Mar.     9.  Department  of  Street  Cleaning,  Long  Island  City 6  oa 

'*      27.  Municipal  Court,  Newtown 215  00 

Plumbing. 

Jan.     2.  Village  Hall,  Far  Rockaway $25  00 

**        2.  Town  Hall,  Flushing 25  00 

"        2.  Armory,  Flushing 25  00 

**        2.  Municipal  Buildings,  Long  Island  City 150  a> 

"        2.  County  Buildings,  Long  Island  City 20000 

*'        2.  Town  Hall,  Newtown 50  00 

"        2.  Municipal  Buildings,  Jamaica 15000 

*'        7.  County  Building,  Long  Island  City 80  00 

"        7.  Village  Hall,  P'ar  Rockaway 50  00 

__J75S« 
Repairs  to  Buildings, 

Jan.     2.  Town  Hall,  Flushing $800  00 

"        2.  Town  Hall,  Newtown 150  00 

"        2.  Town  Hall,  Jamaica 150  00 

"        2.  Municipal  Buildings,  Long  Island  City 1 50  00 

"        2.  County  Buildings,  Long  Island  City aoo  00 

**        2.  Town  Hall,  Jamaica 25  00 

"      12.  Town  Hall,  Jamaica 375  ® 

**      15.  County  Buildings,  Long  Island  City 20000 


6; 

Jan.    15.  Coanty  Bnilding,  Long  Island  City $400  00 

'*      15.  County  Building,  Jamaica 30  00 

"      12.  Coanty  Building,  Long  Island  City 700  00 

MShw    9.  Hackett  Building,  Long  Island  City 48  00 

$3,228  00 

Safes  and  Repairs,  ' 

Jan       2.  Surrogate's  Office,  Jamaica $20  30 

"      3a  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica 90  00 

"      30.  Board  of  Public  Improvement,  Long  Island  City 190  00 

♦300  30 

Telephone  Service, 

Jan.     2.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica $100  00 

"        2.  President  of  the  Borough,  Long  Island  City 50  00 

*'        2.  County  Building,  Long  Island  City 200  00 

**        2.  Magistrate's  Court,  Flushing 40  00 

"        2.  Magistrate's  Court,  Long  Island  City. 40  00 

**        2.  Magistrate's  Court,  Far  Rockaway 40  00 

"        2.  Board  of  Pubhc  Improvements,  Long  Island  City 30  00 

$500  00 

Typewriters  and  Repairs, 

Jan.      2.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica $25  00 

"      12.  Board  of  Public  Improvements,  Long  Island  City 87  75 

7eb.     6.  County  Clerk's  Office,  Jamaica 360  00 

••      28.  Sheriff's  Office,  Long  Island  City 87  75 

liar.  27.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica 87  75 


Miseellaneous  {Water ^  Clocks y  Repairs ^  Disinfectants ^  Stencils ^  etc), 

Jan.  2.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica. . . . 

"  2.  County  Building,  Jamaica 

••  2.  Town  Hall,  Newtown 

"  2.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica  . . 

*•  2.  Town  Hall,  Jamaica 

"  2.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica  . . , 

"  2.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica  . . . 

''  2.  Municipal  Buildings,  Long  Island  City 

••  2.  Town  Hall,  Jamaica 

"  2.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica  . . , 


$64825 

$80  00 

37  50 

10  00 

50  «> 

6  00 

150  00 

25  00 

ICO  00 

76s 

10  00 
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Jan.      2.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica $50  oo 

**        2.  Town  Hall,  Jamaica 65  00 

■*'        7.  Hackett  Building,  Long  Island  City S  00 

. ""        7.  County  Building,  Long  Island  City 60  00 

'*        7.  County  Building,  Long  Island  City 9  00 

"**      12.  Town  Hall,  Jamaica 9  00 

"      12.  Surrogate's  office,  Jamaica 80  00 

**      12.  County  Building,  Long  Island  City 12  00 

Feb.  I.  Department  of  Public  Buildings,    Lighting  and   Supplies,  Jamaica....  8000 

**        6.  Street  Cleaning  Department,  Long  Island  City 2300 

"  6.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica.....  5000 

**        6.  Town  Hall,  Flushing 60  00 

"        6.  Town  Hall,  Jamaica 40  00 

**  6.  Department  of   Public  Buildings,  Lighting  and    Supplies,  Jamaica. ...  24  50 

"      14.  Town  Hall,  Flushing 25  00 

**      14.  County  Building,  Jamaica 27  00 

"  14.  Department  of   Public  Buildings,   Lighting  and  Supplies,  Jamaica....  650 

**      15.  Department  of  Public  Buildings,   Lighting  and    Supplies,  Jamaica 17  a 

**      15.  Town  Hall,  Jamaica 15  00 

*'      15.  County  Building,  Long  Island  City 60  00 

"      28.  Department  of    Public  Buildings,    Lighting  and  Supplies,  Jamaica 25  00 

Mar.     I.  Department   of   Public    Buildings,  Lighting  and  Supplies,  Jamaica 8000 

**  I.  Department  of  Public  Buildings,  Lighting   and   Supplies,  Jamaica....  15 00 

*'        2.  Hackett  Building,   Long  Island  City 25  00 

*'        9.  County  Building,  Long  Island  City   100 00 

"        9.  Town  Hall,  Jamaica 15  00 

' '        9.  County  Building,  Jamaica 75  00 

'*        9.  Town  Hall,  Jamaica 50  00 

ORDERS   FOR   PUBLIC  LIGHTING. 

Jan.       2.   East  River  Gas  Company,  public  buildings,  First  Ward $150  00 

"         2.  Newtown  Gas  Company,  public  lighting,  Second  Ward 500  oo 

"         2.  Jamaica  Gas-light  Company,  public  lighting,   Fourth  Ward 50  00 

*'  2.   Richmond  Hill  and  Queens  County  Gas-light  Company,  public  lighting. 

Fourth  Ward lOO  00 


CONTRACTS. 


I90I. 


Jan.       7.  Contract  was  entered  into  for  iurnishing  ice  to  the  public  buildings  and 

offices  in  the  Borough  of  Queens  for  the  year  1901.    Estimated  cost.       $if374  * 


There  were  no  contracts  completed  during  the  quarter  ending  March  31,  1901. 
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LAMPS  AND  LIGHTING. 

Contracts, 
During  the  quarter  ending  March  31,   1901,  contracts  were  entered  into  with  the  following 
mpanies  for  Public  Lighting  in  the  Borough  of  Queens  for  the  term  of  one  ]rear  : 
New  York  and  Queens  Electric  Light  and  Power  Company. 
Newtown  and  Flushing  Gas  Company. 
Jamaica  Gas  Light  Company. 
Welsbach  Street  Lighting  Company  of  America. 
New  York  and  New  Jersey  Globe  Gas  Light  Company,  limited. 
College  Point  Gas  Company. 
Woodbaven  Gas  Light  X^ompany. 

Additional  Lamps  during  the  Quarter. 

Telsbach  gas  lamp,  comer  Congress  and  Bayside  avenues,  Flushing i 

rc  lamp,  comer  Grand  and  Ely  aveuue,  Long  Island  City i 

re  lamp,  Sea  View  avenue,  Edgemere i 

Welsbach  gas  lamps,  Kenilworth  place,  Jamaica i 

AS  lamps,  north  side  Highland  Boulevard,  Newtown 12 

Total 16 


Change  in  Location  of  Lamps, 

I  arc  lamp  on  Greenpoint  avenue,  between  Star  and  Review  avenues,  removed  to  pole 
etween  Nos.  66  and  68  Greenpoint  avenue.  Long  Island  City. 

X  arc  lamp  on  west  side  of  Kowenhoven  street,  removed  two  poles  north,  Long  Island  City 

I  arc  lamp  removed  from  the  southwest  to  the  southeast  comer  of  Twelfth  street  and  Ely 
▼eones,  Long  Island  City. 

I  arc  lamp  removed  from  the  north  to  the  south  comer  of  Woolsey  and  Franklin  streets, 
xmg  Island  City, 
^itions  received  for  additional  lamps  during  the  quarter 14 

Street  Lamps  in  Service  at  End  of  Quarter, 

\xz 2|079 

Jas 3,167 

ncandescent 160 

Velsbach  gas  (single) 266 

(double) 4 

Velsbach  naphtha 474 

Japhtha i  ,045 

Total 7.19s 


CONTRACTS. 


I9OI. 


Jan.       7.  Contract  was  entered  into  for  turnibhing  ice  to  the  public  baildings  and 
offices  in  the  Borough  of  Queens  for  the  year  1901.    Estimated  cost. 

There  were  no  contracts  completed  during  the  quarter  ending  March  31,  1901. 
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Jan.      2.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica $50  00 

**        2.  Town  Hall,  Jamaica 65  00 

'*''        7.  Hackett  Building,  Long  Island  City 5  00 

.  *'''        7.  County  Building,  Long  Island  City 60  00 

**        7.  County  Building,  Long  Island  City 9  00 

"**      12.  Town  Hall,  Jamaica 9  00 

"      12.  Sunogftte's  office,  Jamaica 80  00 

**      12.  County  Building,  Long  Island  City 12  00 

Feb.     I.  Department  of  Public  Buildings,   Lighting  and  Supplies,  Jamaica....  8000 

"        6.  Street  Cleaning  Department,  Long  Island  City 23  00 

'*        6.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica.....  5000 

6.  Town  Hall,  Flushing 6000 

**        6.  Town  Hall,  Jamaica 40  00 

**        6.  Department  of   Public   Buildings,  Lighting  and    Supplies,  Jamaica. ...  24  50 

"      14.  Town  Hall,  Flushing 2S  °^ 

**      14.  County  Building,  Jamaica 27  00 

**      14.  Department  of   Public  Buildings,   Lighting  and  Supplies,  Jamaica....  6^ 

*'      15.  Department  of  Public   Buildings,   Lighting  and    Supplies,  Jamaica 17  00 

**      15.  Town  Hall,  Jamaica 1509 

**      15.  County  Building,  Long  Island  City 6o« 

"      28.  Department  of    Public  Buildings,    Lighting  and  Suppliefs,  Jamaica 25  00 

Mar.     I.  Department  of   Public    Buildings,  Lighting  and  Supplies,  Jamaica 8000 

**        I.  Department  of  Public  Buildings,  Lighting   and   Supplies,  Jamaica .  1$  00 

**        2.   Hackett  Building,   Long  Island  City 25  00 

*'        9.  County  Building,  Long  Island  City   100  00 

"        9.  Town  Ilall,  Jamaica 1$  W 

**        9.  County  Building,  Jamaica 7S « 

*'        9.  Town  Hall,  Jamaica 50  00 

$'»S79J 

ORDERS   FOR   PUBLIC  LIGHTING. 

Jan.       2.   East  River  Gas  Company,  public  buildings,  First  Ward $150  00 

"         2.  Newtown  Gas  Company,  public  lighting,  Second  Ward 500  00  J 

"         2.  Jamaica  Gas-light  Company,  public  lighting.  Fourth  Ward 50  * 

"         2.   Richmond  Hill  and  Queens  County  Gas-light  Company,  public  lighting, 

Fourth  Ward lOO  00 


$1,374  * 
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LAMPS  AND  LIGHTING. 
Contracts, 
During  the  quarter  ending  March  31,   1901,  contracts  were  entered  into  with  the  following 
mpanies  for  Public  Lighting  in  the  Borough  of  Queens  for  the  term  of  one  year  : 
New  York  and  Queens  Electric  Light  and  Power  Company. 
Newtown  and  Flushing  Gas  Company. 
Jamaica  Gas  Light  Company. 
Welsbach  Street  Lighting  Company  of  America. 
New  York  and  New  Jersey  Globe  Gas  Light  Company,  limited. 
College  Point  Gas  Company. 
Woodbaven  Gas  Light  X^ompany. 

Additional  Lamps  during  the  Quarter, 

^elsbach  gas  lamp,  comer  Congress  and  Bayside  avenues,  Flushing i 

rc  lamp,  comer  Grand  and  Ely  aveuue.  Long  Island  City I 

re  lamp,  Sea  View  avenue,  Edgemere i 

Telsbach  gas  lamps,  Kenilworth  place,  Jamaica '    I 

«s  lamps,  north  side  Highland  Boulevard,  Newtown 12 

Total 16 


Change  in  Location  of  Lamps, 

I  arc  lamp  on  Greenpoint  avenue,  between  Star  and  Review  avenues,  removed  to  pole 
etween  Nos.  66  and  68  Greenpoint  avenue,  Long  Island  City. 

I  arc  lamp  on  west  side  of  Kowenhoven  street,  removed  two  poles  north,  Long  Island  City 

I  arc  lamp  removed  from  the  southwest  to  the  southeast  comer  of  Twelfth  street  and  Ely 
▼ennes,  Long  Island  City. 

I  arc  lamp  removed  from  the  north  to  the  south  comer  of  Woolsey  and  Franklin  streets, 
4>ng  Island  City, 
^titions  received  for  additional  lamps  during  the  quarter 14 

Street  Lamps  in  Service  at  End  of  Quarter, 
krc 2,079 

J«s 3»i67 

nctndescent 160 

Velsbach  gas  (single) 266 

(double) 4 

Velsbacb  naphtha 474 

raph  tha i  ,045 

Total 7, 1 95 
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Report  op  Electrical  Transactions. 
Exterior  Wiring  Permits  issued  during  Quarter  ending  March  31,  1901. 


Company. 

JAK. 

Fbb. 

Mam. 

Total 

New  York  and  New  Jersey  Telephone  Company 

45 

3« 

1 

K 

•7 
54 

I 

56 

40 

3 

I 
3 

X 

zai 

New  York  and  Queens  Electric  Light  and  Power  Company 

IV 

New  Vprk  and  Qxieens  County  Rail  way  Company ................... 

A 

Manhattan  Fire  Alarm  Company 

a 

Queens  Borough  Electric  Light  and  Power  Company 

A 

Brooklyn  Heights  Railroad  Company 

Total 

83 

8a 

S04 

^ 

For  what  Purpose, 


Erect  poles 

£rect  poles  and  wires 

Erect  poles,  wires  and  City  Umps.... 

Erect  guy  stubs 

Replace  poles  and  wires 

Reset  poles 

Transfer  poles,  wires  and  City  lamps  . 

Remove  poles  and  wires. 

String  wires 

String  wires  and  hang  lamps 

Subway 


Jan. 


Fbb. 


Total. . 


83 


Mas. 


18 


TOTAI. 


3 
iS 


t«9 


Total  permits  granted  for  telegraph,  telephone  and  signal  wires. 
Total  permits  granted  for  electric  light  and  power. 


130 
139 


Total . 


71 

lAsi  of  Complaints   Issued  for  Exterior  and  Interior   Wiring  during  the   Quartet   ending 

March  31,  1901. 


Total  number  of  complaints  attended  to. 
Total  complaints  issued 


J.H.Rusby 

New  York  and  Queens  Electric  Light  and  Power  Company. 

New  York  and  New  Jersey  Telephone  Company 

F.W.Dunton. 

Rer.  Father  McGuire 

Geneva  Electiic  Company 

YV.  S.  Worth 

R.P.Buckland 

B.L.  Sharp 

Fire  Departneat 

B.  O.Ellis ^ 

A.  Frankel 

K.Cohn 

New  York  and  Queens  County  Railway  Company 

Walbrochtft  Co 

Roesser  &  Sommer 

Mitchell,  Vance  &Co 

H.H.Lorenz. 

Queens  Borough  Electric  Light  and  Power  Company 

Brooklyn  Heights  Railroad  Company 

P.  F.  Rider 

J.  Lees 

William  Tyler 

R.  J.  Scheinoha : 

Norton  Can  Company 

F.  E.  Andrews 

New  York  and  North  Shore  Railway  Company 

MynepoSilk  Works 

R.  KleinertftCo 

Holmes  Burglar  Alarm  Telegraph  Company 

United  Engineering  Company 

U.S.SchanJchiff 

D.McGIone 


January. 


40 
43 


Fbbruary. 


46 
70 


«9 
7 


March. 


ax7 
aaz 


81 
49 


Total. 


303 
334 


3 
fza 

'    69 


3 
6 
3 

4 
I 
18 


5 

9 
«3 

4 
a 
3 
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Report  op  Electrical  Transactions. 
Exterior  Wiring  Permits  issued  during  Quarter  ending  March  31,  1901. 


Company. 

New  York  and  New  Jersey  Telephone  Company 

New  York  and  Queens  Electric  Light  and  Power  Company 

New  York  and  Queens  County  Railway  Company 

Manhattan  Fire  Alarm  Company 

Queens  Borough  Electric  Light  and  Power  Company 

Brooklyn  Heights  Railroad  Company 

Total 


JAK. 

Fbb. 

Max. 

45 

»7 

56 

3« 

54 

40 

I 

3 

z 

.• 

z 

:: 

z 

3 

z 

83 

8s 

Z04 

Total 


zai 

4 


For  what  Purpose, 


Erect  poles 

Erect  poles  and  wires 

Erect  poles,  wires  and  City  lamps.... 

Erect  guy  siubs 

Replace  poles  and  wires 

Reset  poles 

Transfer  poles,  wires  and  City  lamps  . 

Remove  poles  and  wires. 

String  wires 

Strmg  wires  and  hang  lamps 

Subway 


Jan. 


Fbb. 


Total. . 


83 


Mas. 


&a 


18 


Z04 


Total 


«M 


Total  permits  granted  for  telegraph,  telephone  and  signal  wires. 
Total  permits  granted  for  electric  light  and  power 


130 


Total. 


269 
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List  of  Complaints  Issued  for  Exterior  and  Interior   Wiring  during  the   Quartet  ending 

March  31,  1901. 


Total  number  of  complaunts attended  to. 
Total  complaints  issued 


J.H.Rusby 

New  York  and  Queens  Electric  Light  and  Power  Company. 

New  York  and  New  Jersey  Telephone  Company 

F.W.Dunton. 

Rer.  Father  McGuire 

Geneya  Electiic  Company  

YV.S.  Worth 

R.P.BuckUnd 

B.L.  Sharp 

Fire  Department 

B.  O.Ellis ^ 

A.  Frankel 

K.Cohn 

New  York  and  Queens  County  Railway  Company 

Walbrochtft  Co 

Roesaerft  Sommer 

Mitchell,  Vance  ft  Co 

H.H.Lorens. 

Queens  Borough  Electric  Light  and  Power  Company 

Brooklyn  Heights  Railroad  Company 

P.F.Rider 

J.  Lees 

William  Tyler 

R.J.  Scheinoha ..' 

Norton  Can  Company 

F.E.  Andrews 

New  York  and  North  Shore  Railway  Company 

Mynepo  Silk  Works 

R.K]einertftCo 

Holmes  Burglar  Alarm  Telegraph  Company 

United  Engineering  Company 

U.  S.  Schanschiff 

I>.McGlone 


January. 


40 
43 


13 

6 


Fbbruary. 


46 
70 


«9 

7 


March. 


ai7 
aai 


81 
49 


Total. 


303 
3; 
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Department  of  Highways 

A.  C.  Young 

T.F.Jackson 

Nicholas  Ga«  Fixture  Co 

Cassidy  &  Sons  Manufacturing  Company 

Hobby  &  Lacy 

H.M.Hi^hcock , 

H.F.Tucker , 

Cook  Electrical  Company 

C.J.  Reed 

E.  G.  Spillsbury 

Attix  Engineering  Company 

R.  E.  Jones 

Neuss  Bros 

Dayton  &  Co , 

United  States  Postal  Service 

New  York  and  Rockaway  Beach  Railway  Company. . 
Knickerbocker  Telephone  and  Telegraph  Company  . . 

Whitestone  Forge  Works 

J.L.  Streevcr 

New  York  Steel  and  Wire  Works 

Long  Island  Railroad  Company 

E.J.  H. Thcimer 

Western  Union  Telegraph  Company 

Joseph  Wilde  &  Co 

Dr.  Neresheimer 

J.  B.  McCoy 

G.  F.  Cummings 

Bowery  Bay  Electric  Light  and  Power  Company 

W.  H.  Boyes 

J .  Norcera 

F.G.Blanchard 

American  Bell  and  Chime  Company 

J.  J.  Fearnon 

W.M.Shechan&Co 

Total 


Jakuasy. 


Fbbruakt. 


Ma&ch. 


TOTAL. 


Total  number  of  complaints  left  over,  which  are  being  attended  to,  286. 
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interior  Wiring  AppKcaiions  Received  and  Certificates   Granted  during  the   Quarter  ending 

March  31,  1901. 


Applica- 
tions. 

Ckrtifi- 

CATBJ5. 

Incan- 

DBSCSNT 
LiCHTS. 

Arc 

LiCHTS. 

MOTOKS, 

HP. 

Gem. 

BKAIOKS, 
KW. 

Jaonaiy 

75 
81 
105 

43 

56 
7a 

633 

896 

1.384 

4 

18 

X.5 
3.«3 

I.4M 

February 

Btorch 

Total 

a6z 

I7X 

a.913 

44 

4..8 

..45i 

Total  number  of  applications  left  over 266 

Total  number  of  inspections  made  by  Inspectors  for  exterior  and  interior  wires 4f379 


Poles  and  Wires  Removed  by  the  different  Companies  during  the  Quarter » 


January. 

Fbbruary. 

March. 

Total. 

Company. 

Poles. 

Miles 
Wires. 

Poles. 

Miles 
Wires. 

Poles. 

Miles 
Wires. 

Poles. 

Miles 
Wires. 

pany \ 

New  York  and  Qaeens  Electric  Light  and  1 

Power  Company ) 

Queens  Borough  Electric  Light  and  Power ) 

Company ) 

S6 

as.  64 

•• 

ao.66 

198 

19-43 
3.33 
a. 00 

56 
198 

65.73 
3-33 
a.oo 

Total 

56 

^5.64 

•• 

ao.66 

«9« 

84.76 

aS4 

71 .06 

DOCUMENT  "I." 

New  Brighton,  Borough  of  Richmond,  ) 
April  2,  1901.         f 

Hon.  Henry  S.   Kearny,    Commissioner  of  Public  Buildings^  Lighting  and  Supplies^   New 
Yorh  City: 
Dear  Sir — ^I  respectfully  submit  the  following  report  of  the  transactions  of  this  Depart- 
ment in  the  Borough  of  Richmond  for  the  quarter  ending  March  31,  1901. 

Very  respectfully, 

EDWARD  I.  MILLER,  Deputy  Commissioner. 
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Department  of  Highways ... 

A.  C.  Young , 

T.F.Jackson 

Nicholas  Ga«  Fixture  Co 

Cassidy  &  Sons  Manufacturing  Company 

Hobby  &  Lacy 

H.M.Hi^hcock , 

H.F.Tucker 

Cook  Electrical  Company 

C.  J.  Reed 

E.  G.  Spillsbury 

Attix  Engineering  Company 

R.  E.  Jones 

Neuss  Bros 

Dayton  &  Co 

United  States  Postal  Service 

New  York  and  Rockaway  Beach  Railway  Company. 
Knickerbocker  Telephone  and  Telegraph  Company  . . 

Whitestone  Forge  Works 

J.L.  Streevcr 

New  York  Steel  and  Wire  Works 

Long  Tsland  Railroad  Company 

E.J.  H.Theimer 

Western  Union  Telegraph  Company 

Joseph  Wildc  &  Co 

Dr.  Neresheimer 

J.  B.  McCoy 

G.  F.  Cummings 

Bowery  Bay  Electric  Light  and  Power  Company 

W.H.Boycs 

J .  Norcera 

F.  G.  Blanchard 

American  Bell  and  Chime  Company 

J.  J.  Fearnon 

.  W.  M.  Sheehan  &  Co 

Total 


January. 


Fbbbuakt. 


Ma&cb. 


TOTAl_ 


Total  number  of  complaints  left  over,  which  are  being  attended  to,  286. 


73 

interior  Wiring  AppHeaiiom  Received  and  Certificates   Granted  during  the   Quarter  ending 

March  31,  1901. 


JanoAry.. 
February. 
Btorch.... 


Total., 


Applica- 
tions. 

Certifi- 

CATK5. 

Incan- 

DBSCSNT 

Lights. 

Arc 
Lights. 

MOTOKS, 

HP. 

75 
8z 
X05 

43 

56 
7a 

633 

896 

t.384 

4 
aj 
18 

X.5 
3x3 

96z 

«7« 

»»9«3 

44 

4.X8 

GeM- 

KBAIOKS, 

KW. 


I.4M 


«.45i 


Total  number  of  applications  left  over 266 

Total  number  of  inspections  made  by  Inspectors  for  exterior  and  interior  wires 4f  379 


Poles  and  Wires  Removed  by  the  different  Companies  during  the  Quarter, 


January. 

Fbbruary. 

March. 

Total. 

Company. 

Poles. 

Miles 
Wires. 

Poles. 

Miles 
Wires. 

Poles. 

Miles 
Wires. 

Poles. 

Miles 
Wires. 

New  York  and  New  Jersey  Telephone  Com-  \ 
pany ) 

New  York  and  Qaeens  Electric  Ught  and ) 
Power  Company ) 

Queens  Borough  Electric  Light  and  Power ) 
Company ) 

56 

95.64 

•• 

90.66 

198 

«9-43 

3.33 

9.00 

56 
198 

65 -73 
3.33 
9.00 

Total 

56 

a5.64 

•• 

90.66 

198 

94.76 

aS4 

71.06 

DOCUMENT  "I." 

New  Brighton,  Borough  of  Richmond,  ) 
April  2,  1901.         ) 

Hon.  Henry  S.   Kearny,    Commissioner  of  Public  Buildings^  lighting  and  Supplies^   New 
Yorh  City: 
Dear  Sir — ^I  respectfully  submit  the  following  report  of  the  transactions  of  this  Depart- 
ment in  the  Borough  of  Richmond  for  the  quarter  ending  March  31,  1901. 

Very  respectfully, 

EDWARD  I.  MILLER,  Deputy  Commissioner. 
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VoMchtrs  Transmitted  to  General  Ojfue^  Qmmrter  enda^  March  31,  1901. 


Datb. 


In  Favox  or 


Amoukt. 


May  18. 

1900 

Sept.30, 

" 

"     30. 

«« 

"     30. 

" 

"     30, 

«< 

"     30. 

"     30. 

"     30. 

••     30. 

"     30. 

"     30. 

"     30, 

"     30. 

Dec.  a6, 

"     26, 

"      3Xf 

**      3». 

"      3«. 

"      3«. 

"      3». 

"      3». 

"      31. 

'      3«. 

"      31. 

"      3». 

"      31. 

Jan.     3, 

X90X 

**        3. 

"        6, 

"        6. 

"      at. 

"      a8, 

Feb.    5, 

ti 

••      a8, 

" 

Mar. 


**  Suites  and  Rtpairs,  1900.' 

J.  Warren  Mead,  Agent 

New  York  and  New  Jersey  Telephone  Company 

(« 

•( 

«• 

(« 

«« 

•« 

«« 
«( 
«< 
«( 

G.  R.Mersereau.... 

New  York  and  New  Jersey  Telephone  Company....... 

fi 
(• 

Morey  &  La  Rue 

G.  R.  Mersereau 

Alfonso  Bail  ly 

G.  R.  Mersereau 

Wyckoff,  Seamans&  Benedict 

G.  R.  Mersereau 

G.  K.  Gill 

Total 


I9799 
45  •S 

5*  »S 
33  4S 
t7  5o 
a?  SO 
a;  50 
27  so 
•7  50 
a;  so 

fij  75 
5500 

6375 
«3  75 
96  50 
S6  10 
37  SO 
91  so 
«7  SO 
«7  SO 
ri  so 
a?  50 
a7  SO 
63  75 
55  00 
5»  SO 
6  50 
9  75 
13  00 
6  50 

10  00 

9  00 

zx  so 
325  60 

11  70 

|i>445  99 


75 


DA-n. 


D«e.  31, 1900 
Jan«     a,  1901 


Not.    X,  1900 
Dec.    3.     " 

Jan.    9,  X901 


Jan.  16,  X901 

"     ai,  " 

"     30.  " 

••     31.  " 

Feb.  !«,  " 

"     ao,  " 

"     93.  " 

••     as.  " 

"     98,  " 

Mar.   X,  " 


Jan.  31,  1901 

Feb.  IS,     " 

••      98.     " 

Mar.    X.     " 


In  Fator  or 


Amount. 


'*  Lamps  andLif^ng^  \^ioi^* 

Alexander  Van  Pelt % 

Richmond  County  Gas«light  Company 

New  York  and  Staten  Island  Electric  Company 

Total 


'  Coniingencutt  X900.'* 


C.  S.  Vreeland.... 
George  Sheridan. . 
H.  Van  Vechten.. 

J.A.  Driscoll 

J.  L.  Garretson.... 

Morey  ft  La  Rue., 

H.W.  Koenig.... 

Total. 


'*  Supplies  and  Re/airs,  1901." 

International  Time  Recording  Company 

Hawkins,  Seeley  ft  Oliver 

G.  R.  Mexsereau 

Richmond  Borough  Equipment  Company 

F.  E.  Brend  nger 

G.  R.  Mersereau 

Fred.Deppe.  Jr 

G.  R.  Mersereau  ... 


D.S.Melville 

Total  

'<  Lamps  and  Lighting,  X901." 

Alexander  Van  Pelt 

New  York  and  Staten  Island  Electric  Company 

Alexander  Van  Pelt 

New  York  and  Staten  Island  Electric  Company 

Total 


|xoo  00 

45  30 

10,970  89 

1x0,4x6  19 


$16  00 

3X  xo 

93  70 

*     99  80 

xo  40 

9  75 

3300 

*X46  75 


*3  71 

xo  00 

97s  00 

95  00 
5  00 

49  00 
x8  50 

x68  00 
x6  50 

X65  4a 
*7a9  «3 

$100  00 

10,6x9  x5 

xoo  00 

xo,i83  57 

$9X,0O9  79 


RECAPITULATION. 

"  Supplies  and  Repairs,  1900  ** 

<'  Lumps  and  Lighting,  1900  *' *,, 


$1,445  99 
10,416  19 


74 

Vouchtrs  Transmitted  to  General  Ofiee,  QMmrtor  enSttg  March  31,  1901. 


Datb. 


In  Favor  or 


Amoititt. 


May  18, 

1900 

S«pt.3o, 

•« 

"     30. 

«« 

"     30. 

«< 

"     30. 

«< 

"     30. 

" 

"     30. 

«« 

"     30. 

«< 

"     30, 

«< 

"     30. 

(« 

"     30. 

<« 

"     30. 

« 

"     30. 

" 

Doc.  a6. 

" 

"     a6, 

<« 

"      3»» 

" 

"      3». 

•* 

"      3«. 

(( 

"      31. 

" 

"      31. 

•* 

"      3». 

" 

"      3^ 

•* 

^      31. 

" 

"      3x. 

*• 

"      3«. 

" 

"      3»» 

" 

Jan.     3. 

X90X 

"        3. 

•• 

"        6, 

<« 

••       6, 

•• 

*•      ai, 

•• 

"      a8, 

•• 

Feb.    5. 

" 

••      a8, 

•• 

Mar. 


'*  Suppliet  and  Rtpairt,  1900.' 

J.  Warren  Mead,  Agent 

New  York  and  New  Jersey  Telephone  Company 

«• 

«< 
•• 

(« 
«f 

M 
«< 
«« 
f< 
Cf 

G.  R.  Meraereau 

New  York  and  New  Jersey  Telephone  Company 

«« 

<( 
<« 
i« 
«( 
(i 

Morey  &  La  Rue 

G.  R.  Mersereau 

Alfonso  Bailly 

G.  R.  Mersereau 

Wyckoff,  Seamans  &  Benedict 

G.  R.  Mersereau 

G.  K.  Gill 

Total 


I9799 
4S«S 

33  4S 
t7So 
87  so 
a;  50 
ar  SO 
•7  SO 
«7  50 
€3  75 

55  00 
6375 
«3  75 
a6  50 

56  10 
37  SO 
ri  so 
«7  so 
«7  SO 
ri  SO 
VI  so 
«7  so 
63  75 
55  00 
51  50 

6  50 
9  75 
13  00 
6  50 

10  00 
9  00 

xz  50 
39560 

11  70 

|i*445  99 


75 


DA-n. 


Dec.  31, 1900 

•*     3x.     " 
Jan«     a,  1901 


Nov.  X,  1900 

D«c  3.     " 

(f  ,      «• 

Jftn.  9,  Z901 


Jftn.  16,  1901 

"  ai,  " 

••  30.  " 

"  3«,  " 

Feb.  x8,  " 

"  ao,  " 

"  83.  " 

••  as,  " 

"  t8,  " 

Mar.   X,  " 


Jaa.  31,  1901 

Feb.  IS,     " 

*•     a8,     " 

Mar.    X,     " 


In  Favor  or 


Amount. 


"  Lamps  andUgkUng^  1900," 

Alexander  Van  Pelt % 

Richmond  County  Gas-light  Company 

New  York  and  Staten  Island  Electric  Company 

Total 


'  CotUingtncWi  1900.** 


C.  S.  Vreeland.... 
George  Sheridan . . 
H.Van  Vechten.. 

J.  A.  Driscoll 

J.  L.  Garretaon... 

Morey  ft  La  Rue. 

H.W.  Koenig.... 

Total. 


"  Suppiitt  and  Repairs,  1901.' 

International  Time  Recording  Company 

Hawkins,  Seeley  ft  Oliver '. 

G.R.Mersereau 

Richmond  Borough  Equipment  Company 

F.  E.  Brenxi  nger 

G.  R.  Mersereau 

Fred.Deppe.  Jr 

G. R. Mersereau  ...  


D.S.MelvUle 

Total  

"  Lamps  and  Lighting,  Z90X.' 

Alexander  Van  Pelt 

New  York  and  Staten  Island  Electric  Company 

Alexander  Van  Pelt 

New  York  and  Staten  Island  Electric  Company 

Total 


|xoo  00 

xo,»70  89 
1x0,4x6  19 


$t6  00 
3X  xo 
as  70 
'  aa  80 
xo  40 
9  75 
3300 
♦X46  75 


♦3  71 

xo  00 

a7S  00 

as  00 

500 

4a  00 
x8  so 

x68  00 
x6  50 

X65  4a 

*7a9  «3 


$100  00 

xo,6x9  xs 

xoo  00 

xo,x83  S7 

|ax,ooa  7a 


RECAPITULATION, 


•*  Supplies  and  Repairs,  1900**. 
"  Lamps  and  Lighting,  1900  ^\ . 


$1,445  99 
10,416  19 


1^ 

**  Contingencies,  1900  " $146  75 

*  *  Supplies  and  Repairs,  1901 " 729  15 

"Lamps  and  Lighting,  1901 " 21,002  72 

Total $33,740  7S 


CONTRACTS  ENTERED  INTO  DURING  QUARTER. 
Title. 

For  furnishing  and  maintaining  naphtha  lamps  for  one 
year  for  lighting  streets,  parks  and  public  places. 


me  J 


Esumated  Cost. 
New   York    and    New 


For  furnishing  and    maintaining    improved    Welsbach  *] 
lamps  for  one  year  for  lighting  streets,  parks  and 
public  places. ^ 


Jersey   Globe    Gas- 
light Company 

Welsbach  Street  Light- 
ing Company  of 
America 


Orders  Issued  during  Quarter  ending  March  31,  1 901. 


$1  00 


I  00 


Datb. 


Jan.     2,  1901 


2,     *' 


3. 
3. 
3. 
3. 
3. 
3. 


Dbscription. 


**  Suppliet  and  Repair t. 

Telephone  service 

<< 

Toilet  supplies . . . 

Coal 

Carpen'cr  work 

Plumbing  work 

Letter  press  and  stand 

Wood 

Repairing  stamp 

Kevolving  bookcase 

Electrical  work 


Whbrb  Fubnisiod. 


Public  Buildings,  Lighting  and  Supplies  . 

County  Clerk. 

Auditor's  Office 

Bureau  of  Licenses 

Department  of  Highways 

Receiver  of  Taxes 

Collector  of  Assessments  and  Arrears. . . . 

Board  of  Coroners 

President  of  Borough 

Surrogate's  Office 

New  Brighton  Village  Hall 

Edgewaier  Village  Hall 

Taxes  and  Assessments 

Deputy  City  Clerk 

Edgewater  Village  Hail 

New  Brighton  Village  Hall 

Edgewater  Village  Hall 

Sheriff's  Office 

County  Clerk  and  Surrogate < 

County  Clerk 

Public  Buildings,  Lighting  and  Supplies 
Department  of  Street  Cleaning 


AMomrr. 


Iixo  00 

no  00 

no  00 

no  00 

no  00 

no  00 

no  00 

no  00 

no  00 

105  00 

aao  00 

ass  w 

13  00 

13  00 

82  so 

18  50 

165  4» 

49  00 

ID  00 

3  7t 
16  so 
as  00 


n 


Dats. 


Jan. 


3.  «9o» 
a6.     " 


Feb.    a, 


15. 

»9. 

5> 

I9> 


Mar. 


DsscRimoN. 


Jan.  9,  Z901 

•«  3      •• 

Feb.  a,     " 

Mar.  a,     " 


Jan.    a,  1901 


Wood 

Office  furniture 

Special  desk 

Amberg  file  and  repairs. . 

Office  furniture 

Typewriter  chair 

Remington  typewriter. . . 

Repairing  clock 

Plumbing  work 

Numbering  machine. . . . . 

£xpre«sage 

Office  furniture 

Repairing  windows 


Total. 


"  Lamps  and  Lighting** 

Oil  lighting 

Gas  lighting 

Oil  lighting 


Total., 


"  Contifigencits.*' 
Toilet  supplies 


Wherb  Furnished. 


Edgewater  and  New  Brighton  Village  Halls  I 
1  Arrears f 

County  Clerk 


and  Assessments  and  Arrears. 


Department  of  Highways 

Department  of  Health 

Commissioner  of  Jurors 

Sealer  of  Weights  and  Measures 

Board  of  Coroners 

Surrogate's  Office > 

New  Brighton  Village  Hall 

Public  Buildings,  Lighting  aqd  Supplies. 


Surrogate's  Office , 

Public  Buildings,  Lighting  and  Supplies. 


Village  of  Tottenville 

Public  Buildings,  Lighting  and  Supplies. . 
Village  of  Tottenville 


Public  Buildings,  Lighting  and  Supplies. 


Amount. 

iso  00 
275  as 

168  CO 

49  75 
48  50 

6  50 
90  00 

5  00 
156  00 
16  00 
xo  00 
35  50 

365 

la.874  78 


|ioo  00 
55  00 

zoo  CO 

xoo  00 
355  00 


I13  00 


PERMITS  Issued  Quarter  ending  March  31,  1901. 

New  York  and  New  Jersey  Telephone  Company 

New  York  and  Staten  Island  Electric  Company 

Staten  Island  Midland  Railroad  Company 

Staten  Island  Electric  Railroad  Company 

American  Telephone  and  Telegraph  Company , 

Richmond  County  Gas-light  Company 


104 
72 
18 

9 

2 

37 


ToUl. 


242 


76 


**  Contingencies,  1900  " 

"Supplies  and  Repairs,  1901'*. 
<*  Lamps  and  Lighting,  1901  *'. . 


$H^  75 
21,002  72 


Total $33»740  7& 


CONTRACTS  ENTERED  INTO  DURING  QUARTER. 


Title. 


For  furnishing  and  maintaining  naphtha  lamps  for  one 
year  for  lighting  streets,  parks  and  public  places. 


■I 


Estimated  Cost. 
New   York    and    New 


Jersey   Globe    Gas- 
light Company 

For  furnishing  and  maintaining  improved  Welsbach  \  Welsbach  Street  Light- 
lamps  for  one  year  for  lighting  streets,  parks  and  v  ing  Company  of 
public  places )         America 


Orders  Issued  during'  Quarter  ending  March  31,  1901. 


$1  00 


Date. 


Jan.     a,  Z901 


Dbscbiption. 


"  Suppligt  and  Repair t.^ 
Telephone  service 


Toilet  supplies. , 


Coal 

Carpen'cr  work 

Plumbing  work 

Letter  press  aod  stand. 

Wood 

Repairing  stamp 

Revolving  bookcase  . . . 
Electrical  work. 


Whbrb  Fuskishbo. 


Public  Buildings,  Lighting  and  Supplies  . . 

County  Clerk. 

Auditor's  Office 

Bureau  of  Licenses 

Department  of  Highways 

Receiver  of  Taxes 

Collector  of  Assessments  and  Arrears. . . . . 

Board  of  Coroners 

President  of  Borough 

Surrogate's  Office 

New  Brighton  Village  Hall 

Edgewater  Village  Hall 

Taxes  and  Assessments 

Deputy  City  Clerk , 

Edgewater  Village  Hall 

New  Brighton  Village  Hall , 

Edgewater  Village  Hall 

Sheriff's  Office 

County  Clerk  and  Surrogate 

County  Clerk 

Public  Buildings,  Lighting  and  Supplies. 
Department  of  Street  Cleaning 


Amount. 


Izxo  00 
xio  00 

1X0  CO 

izo  00 
no  00 
ixo  00 
ixo  00 
izo  00 

XXO  CO 

X05  00 

930  00 

X3  00 

X3  00 
8a  50 
x8  so 
x6s  4* 
49  00 
xo  00 
3  7« 
x6  50 
»5  00 


n 


Datb. 


Jan. 


Feb. 


Mar. 


3,  1901 
96.     " 
a6.     " 


15. 

'9. 

5> 


DKSCRimON. 


Jan.  a.  1901 

"  3,     " 

Feb.  2,     " 

Mar.  a,     " 


Jan.    a,  1901 


Wood i 

Office  fumitttre 

Special  desk 

Amberg  file  and  repairs 

Office  fumilure 

Tjrpewriter  chair 

Remington  typewriter 

Repairing  clock 

Plumbing  work 

Numbering  machine 

£xpre«sage 

Office  furniture 

Repairing  windows 


Total. 


"  Lamps  and  Ughiing.** 

Oil  lighting 

Gas  lighting 

Oil  lighting 


Total.. 


"  Contingencits** 
Toilet  supplies 


Wkbrb  Furnishsd. 


Edgewater  and  New  Brighton  Village  Hails  I 
and  Assessments  and  Arrears f 

County  Clerk 

Department  of  Highways 

Department  of  Health 

Commissioner  of  Jurors 

Sealer  of  Weights  and  Measures 

Board  of  Coroners 

Surrogate's  Office 

New  Brighton  Village  Hall 

Public  Buildings,  Lighting  and  Supplies 


Surrogate's  Office .#. 

Public  Buildings,  Lighting  and  Supplies. 


Village  of  Tottenville 

Public  Buildings,  Lighting  and  Supplies. . 
Village  of  Tottenville 


Public  Buildings,  Lighting  and  Supplies. 


Amount. 


I50  00 
275  as 

168  00 
49  75 
48  50 

6  50 
90  00 

5  00 
156  00 
16  00 
10  00 
35  SO 

365 

$2,874  78 


|ioo  00 
55  00 

XOO  CO 

xoo  00 
355  00 


I13  00 


PERMITS  Issued  Quarter  ending  March  31,  1901. 

New  York  and  New  Jersey  Telephone  Company 

New  York  and  Staten  Island  Electric  Company 

Staten  Island  Midland  Railroad  Company 

Suten  Island  Electric  Railroad  Company 

American  Telephone  and  Telegraph  Company 

Richmond  County  Gas-light  Company , 


104 
72 
18 

9 

2 

37 


Total. 


242 


78 

Complaints  Issued, 


Namb  of  Company. 


Midland  Railroad  Company 

New  York  and  New  Jersey  Telephone  Company  . 
New  York  and  Staten  Island  Electric  Company  . . 

Western  Union  Telegraph  Company 

Staten  Island  Electric  Railroad  Company 

Total 


P 
# 


Interior  Wiring, 

Applications  received  for  interior  wiring 

Certificates  issued  for  interior  wiring 

Number  of  motors  installed — i  five  horse-power. 

Private  lighting — 931  incandescent  lights,  3  arc  lights. 

Number  of  lamps  burning  at  end  of  quarter — Public  lighting:  3,462  incandescent  lamps, 
459  arc  lamps,  100  oil  lamps. 

Amount  of  wire  removed  by  Inspectors — 100  feet. 


REPORT 


Commissioner  of  Public  Buildings, 
' ;  Lighting  and  Supplies 


THE  CITY  OF  NEW  YORK, 


FOR   TIIK 


QUARTER  ENDING  JUNE  30,  1901. 


I 

I 

i  -«♦•- j 

I 


\i  \v    V«»KK  : 
MAkllN  l;.  iJUnWN  a\,  I'RINTr.RM  AMI  SIATIONI-RS. 

Ni  S.    49    111    rj   1»AKK   PlA'T. 


t»m7Df 


^ 


78 

Complaints  Issued, 


Namb  of  Companv. 


Midland  Railroad  Company 

New  York  and  New  Jersey  Telephone  Company  . 
New  York  and  Staten  Island  Electric  Company  . . 

Western  Union  Telegraph  Company 

Staten  Island  Electric  Railroad  Company 

Total 


P 
# 


Interior  Wiring, 

Applications  received  for  interior  wiring , 

Certificates  issued  for  interior  wiring 

Number  of  motors  installed — i  five  horse-power. 

Private  lighting — 931  incandescent  lights,  3  arc  lights. 

Number  of  lamps  burning  at  end  of  quarter — Public  lighting:  3,462  incandescent  lamps, 
459  arc  lamps,  100  oil  lamps. 

Amount  of  wire  removed  by  Inspectors — 100  feet. 


^^^ 


1  REPORT 


L 


t 


I 


Commissioner  of  Public  Buildings, 
Lighting  and  Supplies 


THE  city  of  new  YORK, 


QUARTER  ENDING  JUNE  30,  1901. 


Ni  \v    V'»KK  : 

MARTIN  V:  IlKoWN  a».,  rRINIT.Rr?  ANH  STATIONKkS. 

Ni'S.  49  I)  57  Park  I'la'  i:. 


CKtfiDf 


A 


REPORT 


OF  THE 


Commissioner  of  Public  Buildings, 
Lighting  and  Supplies 


THE  CITY  OF  NEW  YORK, 


FOR  THE 


QUARTER  ENDING  JUNE  30,  1901. 


New   York  : 

MARTIN  B.  BROWN  CO.,  PRINTERS  AND  STATIONERS, 

Nos.  49  TO  57  Park  I^lacb. 

i9o».    (|jTy/ 


REPORT 


OF  THE 


Commissioner  of  Public  Buildings, 
Lighting  and  Supplies 


OF 


THE  CITY  OF  NEW  YORK, 


QUARTER  ENDING  JUNE  30,  1901. 


New   York  : 

MARTIN  B.  BROWN  CO.,  PRINTERS  AND  STATIONERS, 

Nos.  49  TO  57  Park  Placb. 


INDEX 


Summary  of  Quarterly  Reports. 

requisitions  drawn  on  comptroller  during  quarter. 
Chargeable  to^ 

PACK 

General  Administration,  Appropriation,  1901 6 

Boroughs- 
Manhattan  and  The  Bronx,  Appropriation,  1900 5 

1901...;. 6 

**                      (Trust  and  Special  Accounts) 6 

Brooklyn,    Appropriation,  1900 5 

1901 6 

Queens,     Appropriation,     1901 6 

'  Richmond,  Appropriation,  1899 5 

1900 5 

1901 6 


CONTRACTS. 

Boroughs-— 

Manhattan  and  The  Bronx,  Entered  into  during  quarter 7 

DEPARTMENTAL  ORDERS. 

Boroughs — 

Manhattan  and  The  Bronx 7 

Brooklyn 10 

Queens 12 

Richmond 14 

RIVINGTON   STREET  BATH. 

Boroughs- 
Manhattan  and  The  Bronx 8 


INDEX 


Summary  of  Quarterly  Reports. 

requisitions  drawn  on  comptroller  during  quarter. 
Chargeable  to^ 

PACK 

General  Administration,  Appropriation,  1901 6 

Boroughs- 
Manhattan  and  The  Bronx,  Appropriation,  1900 5 

1901....' 6 

**  (Trust  and  Special  Accounts) 6 

Brooklyn,    Appropriation,  1900 5 

1901 6 

Queens,      Appropriation,     1901 6 

Richmond,  Appropriation,  1899 5 

1900 5 

*•  "  1901 6 


CONTRACTS. 

Boroughs- 
Manhattan  and  The  Bronx,  Entered  into  during  quarter 7 

DEPARTMENTAL  ORDERS. 

Boroughs — 

Manhattan  and  The  Bronx 7 

Brooklyn 10 

Queens 12 

Richmond 14 

RIVINGTON  STREET  BATH. 

Boroughs- 
Manhattan  and  The  Bronx 8 


jv  INDEX. 

BUREAU  OF  LAMPS  AND  GAS. 

Boroughs — 

PACK 

Manhattan  and  The  Bronx 8 

Brooklyn  (Lamps  and  Lighting) li 

Queens  (Lamps  and  Lighting) 13 

Richmond 14 

ELECTRICAL  BUREAU. 

Boroughs  — 

Manhattan  and  The  Bronx 9 

Brooklyn  (Electricity  and  Gas) 12 

Queens 13 

Richmond 14 


OFFICE  OF  ASSISTANT  ENGINEER. 

Boroughs — 

Manhattan  and  The  Bronx 9 


QUARTERLY   REPORTS  IN   DETAIL. 

Document  **A" — Statement  of  Appropriations,  Trust  and  Special  Accounts,  showing  the 
total  expenditures  during  the  quarter  ending  June  30,  1901,  and  the  balances  on 
July  I,  1901,  for  the  boroughs  of  Manhattan  and  The  Bronx,  Brooklyn,  Queens  and 
Richmond 16 

Boroughs  of  Manhattan  and  The  Bronx — 

Document  **  B  " — Statement  in  Detail  of  Contracts    18 

Document  **  C  *' — Report  of  Bureau  of  Repairs  and  Supplies 20 

Document  •*  D  " — Report  of  Bureau  of  Lamps  and  Gas. 38 

Document  "  E  ** — Report  of  Electrical  Bureau 52 

Document  "  F  ** — Report  of  Office  of  Assistant  Engineer 53 

Borough  of  Brooklyn — 

Document  "  G  '*— Orders,  Departmental,  Lamps  and  Lighting,  Bureau  of ;  Electricity 

and  Gas,  Bureau  of 56 

Borough  of  Queens — 

Document  **  II " — Orders,  Departmental,  Lamps  and  Lighting,  Bureau  of  ;  Electrical 

Bureau 67 

Bjrough  of  Richmond- 
Document   "  I  " — Orders,   Departmental,  Lamps  and   Gas,  Bureau  of ;    Electrical 

Bureau yy 


Department  of  Public  Buildings,  Lighting 

AND  Supplies. 


REPORT  FOR  THE  QUARTER  ENDING  JUNE  30,  1901. 


►  Supplies,  { 
Row,  ( 

;5,  1901.     ) 


City  of  New  York, 
Department  of  Public  Buildings,  Lighting  and 
Commissioner's  Office,  Nos.  13  to  21  Park 

August 

Hon,  Robert  A.  Van  Wyck,  Mayor ,  The  City  of  New  York  : 

Dear  Sir — In  accordance  with  the  provisions  of  section  1544  of  chapter  378,  Laws  of  1897, 1 
have  the  honor  to  present  the  following  report  of  the  transactions  of  the  Department  of  Public 
Buildings,  Lighting  and  Supplies  for  the  quarter  ending  June  30,  1901  : 

Statement  of  Requisitions  Drawn  on  the  Comptroller  during  the  Quarter. 

Chargeable  to  AppropHation  of  1899. 
Borough  of  Richmond — 

Supplies  and  Repairs I59  50 

Chargeable  to  Appropriations  of  1900. 

Boroughs  of  Manhattan  and  The  Bronx — 

Supplies  and  Repairs $2,861  20 

Lamps  and  Lighting 520  19 

3»38i  39 

Borough  of  Brooklyn — 

Supplies  and  Repairs $26,585  57 

Lamps  and  Lighting 1)830  71 

28,416  28 

Borough  of  Richmond — 

Supplies  and  Repairs 957  i^ 


jv  INDEX. 

BUREAU  OF  LAMPS  AND  GAS. 
Boroughs — 

PAGI 

Manhattan  and  The  Bronx 8 

Brooklyn  (Lamps  and  Lighting) Ii 

Queens  (Lamps  and  Lighting) 13 

Richmond 14 

ELECTRICAL  BUREAU. 

Boroughs  — 

Manhattan  and  The  Bronx 9 

Brooklyn  (Electricity  and  Gas) 12 

Queens 13 

Richmond 14 


OFFICE  OF  ASSISTANT  ENGINEER. 

Boroughs — 

Manhattan  and  The  Bronx 9 


QUARTERLY   REPORTS  IN   DETAIL. 

Document  **A*' — Statement  of  Appropriations,  Trust  and  Special  Accounts,  showing  the 
total  expenditures  during  the  quarter  ending  June  30,  1901,  and  the  balances  on 
July  I,  1901,  for  the  boroughs  of  Manhattan  and  The  Bronx,  Brooklyn,  Queens  and 
Richmond 16 

Boroughs  of  Manhattan  and  The  Bronx — 

Document  *'  B  *' — Statement  in  Detail  of  Contracts    iS 

Document  **  C  " — Report  of  Bureau  of  Repairs  and  Supplies 20 

Document  **  D  " — Report  of  Bureau  of  Lamps  and  Gas. 38 

Document  **  E  '* — Report  of  Electrical  Bureau 52 

Document  '*  F  *' — Report  of  Oftice  of  Assistant  Engineer 53 

Borough  of  Brooklyn — 

Document  **  G  '*— Orders,  Departmental,  Lamps  and  Lighting,  Bureau  of ;  Electricity 

and  Gas,  Bureau  of 56 

Borough  of  Queens — 

Document  **  H  '* — Orders,  Departmental,  Lamps  and  Lighting,  Bureau  of  ;  Electrical 

Bureau 67 

Bjrougli  of  Richmond- 
Document   *'  I  '*— Orders,   Departmental,  Lamps  and  Gas,  Bureau  of ;    Electrical 

Bureau 77 


Department  of  Public  Buildings,  Lighting 

AND  Supplies. 


REPORT  FOR  THE  QUARTER  ENDING  JUNE  30,  1901. 


>  Supplies,  { 
Row,  r 

;5,  1901.     ) 


City  of  New  York, 
Department  of  Public  Buildings,  Lighting  and 
Commissioner's  Office,  Nos.  13  to  21  Park 

August 

//an,  Robert  A.  VMt  \Yyck,  Mayor,  The  City  of  New  York: 

Dear  Sir — In  accordance  with  the  provisions  of  section  1544  of  chapter  378,  Laws  of  1897, 1 
have  the  honor  to  present  the  following  report  of  the  transactions  of  the  Department  of  Public 
Buildings,  Lighting  and  Supplies  for  the  quarter  ending  June  30,  1901  : 

Statement  of  Requisitions  Drawn  on  the  Comptroller  during  the  Quarter. 

Chargeable  to  AppropHation  of  1899. 
Borough  of  Richmond — 

Supplies  and  Repairs I59  50 

Chargeable  to  Appropriations  of  1900. 

Boroughs  of  Manhattan  and  The  Bronx — 

Supplies  and  Repairs $2,861  20 

Lamps  and  Lighting 520  19 

3,381  39 

Borough  of  Brooklyn — 

Supplies  and  Repairs $26,585  57 

Lamps  and  Lighting 1,830  71 

28,416  28 

Borough  of  Richmond — 

Supplies  and  Repairs 957  15 


Chargeable  to  Appropriations  of  1901. 
General  Administration- 
Salaries  of  Officers,  etc $^316  62 

Supplies  and  Repairs  to  Armories 27,066  01 

Boroughs  of  Manhattan  and  The  Bronx — 

Salaries  of  Deputies,  Clerks  and  Employees $88,848  26 

Supplies  and  Repairs * 67,622  74 

Lamps  and  Lighting 328,426  45 

Contingencies 535  26 

Maintenance  of  Rivington  Street  Bath S1672  63 

491,105  34 

Borough  of  Brooklyn — 

Salaries  of  Deputy,  Clerks  and  Employees $42,236  47 

Supplies  and  Repairs 21,376  18 

Lamps  and  Lighting 228,497  3' 

Contingencies ^. .  361  00 

-^ 292,470  96 

Borough  of  Queens — 

Salaries  of  Deputy  and  Employees $9*421  57 

Supplies  and  Repairs 8,444  9° 

Lamps  and  Lighting 72*844  53 

Contingencies 242  93 

90»953  93 

Borough  of  Richmond — 

Salaries  of  Deputy  and  Employees $3*609  99 

Supplies  and  Repairs 1,821  86 

1  .amps  and  Lighting 31*925  9^ 

Contingencies 99  85 

37*457  66 

Total $978,184  84 

Chargeable  to  Trust  and  Special  Accounts, 

Gouvemeur  Slip  Hospital  Building  Fund $8,889  5* 

New  Hall  of  Records  Building  Fund 112,197  40 

Tt>tal $121,086  91 
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BOROUGHS  OF  MANHATTAN   AND  THE   BRONX. 

Contract  Entered  into  during  Quarter, 

Ettimmted  Cost. 
Three  contracts  for  gas  for  lighting  streets,  public  buildings,  etc.,  for  the  year  1901       $137,600  00 

Cleaning  windows,  etc.,  of  public  buildings,  etc 1,880  00 

Orders  aggregating  $54,773.96  were  issued  for  furnishing  supplies  and  making  repairs  to  the 

Tarious  public  buildings,  courts  and  offices  under  the  jurisdiction  of  this  Department  during  the 

quarter,  as  follows : 

For  awnings,  repairs  to  same  and  window  shades  in  Hall  of  Records,  Criminal 
Couit  Building,  Brownstone  Building,  Department  of  Buildings,  County  Court- 
house, CoYpbtation  Counsel's  Office,  Department  of  Finance,  Fifty-seventh 
Street  Court-house,  etc $2,165  3^ 

For  carpenter  work  in  the  Criminal  Court  Building  (Coroner's  Office,  Office  of 
Assistant  District  Attorney,  etc.),  Municipal  Building,  Bronx,  Department  of 
.  Buildings,  Municipal^  Civil  'Service  Commission,  Department  of  Taxes  and    ^ 
Assessments  and  various  public  buildings,  courts,  etc «         3>i92  70 

For  cleaning  windows,  glass  doors,  skylights,  etc.,  in  Criminal  Court  Building,     * 

Public  Comfort  Stations,  City  Hall  Building,   Brownstone  Building,  Hall  of  , 
Records,  County  Court-house,  Harlem  Court-house,  Jefferson  Market  Court- 
house, various  Magistrates'  and  Municipal  Courts,  etc 1,666  56 

For  carpets,  linoleum,  rugs,  etc.,  to  Criminal  Court  Building  (Coroners'  new 
offices),  Court  of  General  Sessions,  Part  HI.,  District  Attorney's  Office  (In- 
dictment Bureau),  Department  of  Highways,  Department  of  Sewers,  Corpora- 
tion Counsel's  Office,  Finance  Department  (Comptroller's  Office),  etc.. 1)352  20 

For  furniture  and  repairs  to  same  in  the  District  Attorney's  Office  (Chief  Clerk), 
Law  Department — Bureau  of  Street  Openings,  Municipal  Civil  Service  Com- 
mission, Department  of  Taxes  and  Assessments,  Sheriff's  Office,  Department  of 
Finance  (Engineer's  Office),  Commissioner  of  Jurors,  Department  of  Water 
Supply,  etc 2,316  23 

For  iron  work,  etc.,  in  Criminal  Court  Building,  West  Washington  Market,.  Free 

Floating  Baths,  offices  of  Civil  Service  Commission,  City  Hall  Building,  etc. .         5*985  42 

For  law  books  to  First,  Second  and  Fifth  District  Magistrates'  Courts,  Fourth  and 
Sixth  District  Municipal  Courts,  City  Court,  Court  of  General  Sessions,  De- 
partment of  Finance,  Municipal  Civil  Service  Commission,  Department  of  High- 
ways, Coroners'  Office,  President  of  Borough  of  The  Bronx,  etc 578  25 

For  mason  and  stone  work  in  various  public  buildings,  etc 619  50 

For  painting,  etc.,  of  Free  Floating  Baths,  in  West  Fifty-fourth  street  Court- 
house, Criminal  Court  Building  (Court-room  and  Coroners'  Office),  Office  of 
Municipal  Art  Commission,  etc ^ . . .         4*984  46 

For  plumbing  work  in  various  public  buildings,  courts  and  offices,  including  markets         3*324  94 

For  roofing,  etc.,  in  Washington  and  P'ulton  Markets,  Criminal  Court  Building, 

Free  Floating  Baths,  etc 4,066  99 


Chargeable  to  Appropriations  of  1901. 
General  Administration — 

Salaries  of  Officers,  etc $6,316  62 

Supplies  and  Repairs  to  Armories 27,066  01 

Boroughs  of  Manhattan  and  The  Bronx — 

Salaries  of  Deputies,  Clerks  and  Employees $88,848  26 

Supplies  and  Repairs 67,622  74 

Lamps  and  Lighting 328,426  45 

Contingencies 535  26 

Maintenance  of  Rivington  Street  Bath S1672  63 

491,105  34 

Borough  of  Brooklyn — 

Salaries  of  Deputy,  Clerks  and  Employees $42,236  47 

Supplies  and  Repairs 21,376  18 

Lamps  and  Lighting 228,497  3' 

Contingencies ^. .  361  00 

—. 292,470  96 

Borough  of  Queens —     '• 

Salaries  of  Deputy  and  Employees $9>42l  57 

Supplies  and  Repairs 8,444  9° 

Lamps  and  Lighting 72,844  53 

Contingencies 242  93 

90»953  93 

Borough  of  Richmond — 

Salaries  of  Deputy  and  Employees $3^609  99 

Supplies  and  Repairs 1,821  86 

Lamps  and  Lighting 31)925  96 

Contingencies 99  85 

37,457  66 

Total $978, 184  84 

Chargeable  to  Trust  and  Special  Accounts. 

Gouvemeur  Slip  Hospital  Building  Fund $8,889  5^ 

New  Hall  of  Records  Building  Fund 112,197  40 

Total $121,086  91 
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BOROUGHS  OF  MANHATTAN   AND  THE   BRONX. 

Contract  Entered  into  during  Quarter, 

Estimated  Cost. 
Three  contracts  for  gas  for  lighting  streets,  public  buildings,  etc.,  for  the  year  1901       $137,600  00 

Cleaning  windows,  etc.,  of  public  buildings,  etc 1,880  00 

Orders  aggregating  $54,773.96  were  issued  for  furnishing  supplies  and  making  repairs  to  the 

▼arious  public  buildings,  courts- and  offices  under  the  jurisdiction  of  this  Department  during  the 

quarter,  as  follows : 

For  awnings,  repairs  to  same  and  window  shades  in  Hall  of  Records,  Criminal 
Couit  Building,  Brownstone  Building,  Department  of  Buildings,  County  Court- 
house, CoVpbtation  CounsePs  Office,  Department  of  Finance,  Fifty-seventh 
Street  Court-house,  etc $2, 165  30 

For  carpenter  work  in  the  Criminal  Court  Building  (Coroner's  Office,  Office  of 
Assistant  District  Attorney,  etc.).  Municipal  Building,  Bronx,  Department  of 
Buildings,  Municipa)^  Civil  Service  Commission,  Department  of  Taxes  and    ^ 
Assessments  and  various  public  buildings,  courts,  etc «         3>i92  70 

For  cleaning  windows,  gfass  doors,  skylights,  etc.,  in  Criminal  Court  Building, 

Public  Comfort  Stations,  City  Hall  Building,   Brownstone  Building,  Hall  of  , 
Records,  County  Court-house,  Harlem  Court-house,  Jefferson  Market  Court- 
house, various  Magistrates*  and  Municipal  Courts,  etc 1,666  56 

For  carpets,  linoleum,  rugs,  etc.,  to  Criminal  Court  Building  (Coroners*  new 
offices),  Court  of  General  Sessions,  Part  HI.,  District  Attorney's  Office  (In- 
dictment Bureau),  Department  of  Highways,  Department  of  Sewers,  Corpora- 
tion CounscPs  Office,  Finance  Department  (ComiitroUer's  Office),  etc 1,352  20 

For  furniture  and  repairs  to  same  in  the  District  Attorney's  Office  (Chief  Clerk), 
Law  Department — Bureau  of  Street  Openings,  Municipal  Civil  Service  Com- 
mission, Department  of  Taxes  and  Assessments,  Sheriff's  Office,  Department  of 
Finance  (Engineer's  Office),  Commissioner  of  Jurors,  Department  of  Water 
Supply,  etc 2,316  23 

For  iron  work,  etc.,  in  Criminal  Court  Building,  West  Washington  Market^  Free 

Floating  Baths,  offices  of  Civil  Service  Commission,  City  Hall  Building,  etc. .         5i9^5  42 

For  law  books  to  First,  Second  and  Fifth  District  Magistrates'  Courts,  Fourth  and 
Sixth  District  Municipal  Courts,  City  Court,  Court  of  General  Sessions,  De- 
partment of  Finance,  Municipal  Civil  Service  Commission,  Department  of  High- 
ways, Coroners*  Office,  President  of  Borough  of  The  Bronx,  etc 57^  25 

For  mason  and  stone  work  in  various  public  buildings,  etc 619  50 

For  painting,  etc.,  of  Free  Floating  Baths,  in  West  Fifty-fourth  street  Court- 
house, Criminal  Court  Building  (Court-room  and  Coroners*  Office),  Office  of 
Municipal  Art  Commission,  etc 4,984  46 

For  plumbing  work  in  various  public  buildings,  courts  and  offices,  including  markets         3,324  94 

For  roofing,  etc.,  in  Washington  and  Fulton  Markets,  Criminal  Court  Building, 

Free  Floating  Baths,  etc 4,066  99 
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For  supplies,  etc.,  to  Criminal  Court  Building,  Department  of  Buildings,  Free 
Floating  Baths,  Jefferson  Market  Court-house,  Thir4  District  Magistrates' 
Court,  Hall  of  Records,  Second,  Fourth  and  Fifth  District  Municipal  Courts, 
West  Fifty-fourth  street  Court-house,  Harlem  Court-house,  Court-house  at  One 
Himdred  and  Fifty-eighth  street  and  Third  avenue,  Seventh  District  Court- 
house, County  Court-house,  Washington  and  Fulton  Markets,  Brownstone 
Building,  City  Paymaster's  Office,  etc $ii3^5  ^4 

For  typewriters  and  repairs  to  same  in  Corporation  Counsel's  Office,  Surrogates* 
Office,  Board  of  Estimate  and  Apportionment,  Municipal  Civil  Service  Com- 
mission, Department  of  Highways  (Chief  Clerk's  Office),  Department  of 
Fmance,  etc 1,547  50 

For  miscellaneous  orders  for  coal,  cartages,  elevator  repairs,  etc.,  electrical  work, 
flags,  towing  free  floating  baths,  glazing,  hardware,  ice,  kindling  wood,  lumber  ; 
Welsbach  lamps,  supplies  and  repairs  to  same ;  oils,  steam- heating,  safes ; 
repairing  and  removing  same,  etc 21,608  67 

Orders  wej-e  issued  for  doing  work  and  furnishing  supplies,  etc.,  to  the  various 

armories  under  the  control  of  this  Department,  amounting  to  about $19*364  14 

Orders  were  issued  for  electric  current,  expressage,  testing  the  illuminating  power  of 

the  gases,  etc.,  during  the  quarter 2,784  67 

Orders  were  issued  for  the  maintenance  of  the  Rivington  Street  Bath,  aggregating. .  1,267  32 


RIVINGTON    STREET   BATH. 

This  bath  was  opened  to  the  public  on  March  27,  1901,  and  is  open  daily  from  6  A.  M.  until 
9  p.  M.,  except  Sunday,  when  the  bath  closes  at  12  o'clock  noon. 

That  the  bath  is  well  patronized  is  evidenced  by  the  following  table,  showing  the  tota 
number  of  persons  who  have  availed  themselves  of  its  advantages  during  the  quarter  : 

Males 160,700 

Females 7o>950 

Total 231,650 

BUREAU    OF    LAMPS   AND   GAS. 

Number  of  lamps  lighted  March  31,  1901 — 

Gas 23,408 

Naphtha i,5oS 

Welsbach  naphtha 744 

Electric 4)843 

30*503 

Lamps  added  during  quarter — 

Gas 44 

Naphtha 7 
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Lamps  added  during  qnarter — 

Welsbach  naphtha 8 

Electric 2 

6i 

Old  lamps  relighted  — 

Gas 258 

Naphtha 2 

260 

30,824 

Lamps  discontinued- 
Gas 246 

Naphtha 7 

Walsbach  naphtha , 3 

256 

Total  number  of  lamps  burning  June  30,  1901 30»568 


ELECTRICAL  BUREAU. 

Permits  were  issued  during  the  quarter  for  electric  lighting,  telephone  and  telegraph  aerial 
lines,  etc.,  as  follows  : 

For  signal  wires 651 

For  electric  lighting 262 

For  pole  lines 35 

For  cables 509 

For  subsidiary  connections  730 

For  city  lamp-posts 3 

For  resetting  poles 38 

Total 2,228 


Certificates  were  issued  for  the  installation  of  104,360  incandescent  and  619  arc  lights,  47 
generators  of  a  total  of  1,651^  kilowatts  capacity  and  1,442  motors  of  a  total  of  3,728!}  horse- 
power capacity  ;  3,559  certificates  were  issued  for  interior  wiring. 

10.558  miles  of  overhead  wires  were  removed  from  the  streets,  and  15,824  inspections  were 
made  by  the  Inspectors  during  the  quarter. 

OFFICE  OF  ASSISTANT  ENGINEER. 

By  the  introduction  of  Welsbach  lights  and  gas  governors  in  the  principal  public  buildings 
which  are  wholly  lighted  by  gas,  there  has  been  a  saving  during  the  quarter  of  1,600,000  cubic 
feet  of  gas  over  the  average  of  preceding  years. 
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P'or  supplies,  etc.,  to  Criminal  Court  Building,  Department  of  Buildings,  Free 
Floating  Baths,  Jefferson  Market  Court-house,  Thir4  District  Magistrates' 
Court,  Hall  of  Records,  Second,  Fourth  and  Fifth  District  Municipal  Courts, 
West  Fifty-fourth  street  Court-house,  Harlem  Court-house,  Court-house  at  One 
Hundred  and  Fifty-eighth  street  and  Third  avenue.  Seventh  District  Court- 
house, County  Court-house,  Washington  and  Fulton  Markets,  Brownstone 
Building,  City  Paymaster's  Office,  etc $ti3l^S  ^ 

For  typewriters  and  repairs  to  same  in  Corporation  Counsel's  Office,  Surrogates' 
Office,  Board  of  Estimate  and  Apportionment,  Municipal  Civil  Service  Com- 
mission, Department  of  Highways  (Chief  Clerk's  Office),  Department  of 
Fmance,  etc 1,547  50 

For  miscellaneous  orders  for  coal,  cartages,  elevator  repairs,  etc.,  electrical  work, 
flags,  towing  free  floating  baths,  glazing,  hardware,  ice,  kindling  wood,  lumber  ; 
Welsbach  lamps,  supplies  and  repairs  to  same  ;  oils,  steam-heating,  safes ; 
repairing  and  removing  same,  etc 21,608  67 

Orders  were  issued  for  doing  work  and  furnishing  supplies,  etc.,  to  the  various 

armories  under  Ihe  control  of  this  Department,  amounting  to  about $19*364  14 

Orders  were  issued  for  electric  current,  expressage,  testing  the  illuminating  power  of 

the  gases,  etc.,  during  the  quarter 2,784  67 

Orders  were  issued  for  the  maintenance  of  the  Rivington  Street  Bath,  aggregating. .  1,267  32 


RIVINGTON   STREET   BATH. 

This  bath  was  opened  to  the  public  on  March  27,  1901,  and  is  open  daily  from  6  A,  m.  until 
9  V.  M.,  except  Sunday,  when  the  bath  closes  at  12  o'clock  noon. 

That  the  bath  is  well  patronized  is  evidenced  by  the  following  table,  showing  the  tota 
number  of  persons  who  have  availed  themselves  of  its  advantages  during  the  quarter  : 

Males 160,700 

Females 7o,9So 

Total 231,650 

HUREAU    OF    LAMPS   AND   GAS. 

Number  of  lamps  lighted  March  31,  1901 — 

Gas 23,408 

Naphtha 1,50^ 

Welsbach  naphtha 744 

Electric 4,843 

30.503 

Lamps  added  during  quarter — 

Gas 44 

Naphtha 7 
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Lamps  added  during  qnarter — 

Welsbach  naphtha 8 

Electric 2 

6i 

Old  lamps  relighted  — 

Gas 258 

Naphtha 2 

260 

30,824 

Lamps  discontinued- 
Gas 246 

Naphtha 7 

Walsbach  naphtha 3 

256 

Total  number  of  lamps  burning  June  30,  1901 30*568 


ELECTRICAL  BUREAU. 

Permits  were  issued  during  the  quarter  for  electric  lighting,  telephone  and  telegraph  aerial 
lines,  etc.,  as  follows  : 

For  signal  wires 651 

For  electric  lighting 262 

For  pole  lines 35 

For  cables 509 

For  subsidiary  connections 730 

For  city  lamp-posts 3 

For  resetting  poles 38 

Total 2,228 


Certificates  were  issued  for  the  installation  of  104,360  incandescent  and  619  arc  lights,  47 
generators  of  a  total  of  1,651^  kilowatts  capacity  and  1,442  motors  of  a  total  of  3,7281}  horse- 
power capacity  ;  3,559  certificates  were  issued  for  interior  wiring. 

10.558  miles  of  overhead  wires  were  removed  from  the  streets,  and  15,824  inspections  were 
made  by  the  Inspectors  during  the  quarter. 

OFFICE  OF  ASSISTANT  ENGINEER. 

By  the  introduction  of  Welsbach  lights  and  gas  govemprs  in  the  principal  public  buildings 
which  are  wholly  lighted  by  gas,  there  has  been  a  saving  during  the  quarter  of  1,600,000  cubic 
feet  of  gas  over  the  average  of  preceding  years. 
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BOI^OUGH   OF  BJE\pOKLYN. 

Orders  aggregating  $31,601.51  were  issued  for  awniDgs,  books,  including  law  books; 
carpenter  work,  clocks,  including  winding  and  repairing  ;  coalf  disinfectants,  electrical  work  and 
supplies,  engineers'  and  janitors'  supplies,  elevator  repairs,  flags,  furniture,  carpets,  etc. ;  glazing, 
gas-Htting,  hardware,  ice,  ironwork,  masonwork,  locksmithing,  painting,  plumbing,  plastering, 
roofing,  steam-fitting,  safes,  telephones,  typewriting  machines,  window  shades,  berthing  of  baths, 
insurance,  storage,  towing,  etc.,  as  follows : 

Borough  Hall |i>970  95 

Municipal  Building 4»097  7* 

Kings  County  Court-house 3,489  47 

Hall  of  Records 1,826  87 

Kings  County  Jail i 4,172  92 

Disciplinary  Training  School  for  Boys 745  ^ 

Storehouse,  Department  of  Public  Buildings,  Lighting  and  Supplies. 114  70 

Wallabout  Market  Administration  Building 59  95 

Wallabout  Market  street  cleaning , ,51  70 

Board.of  Public  Improvements 47  00 

Department  of  Bridges 4»»  ..^^ 141  75 

Horse  keep,  wagons,  etc. , . . . , \. . .  .^. 900  01 

Public  baths • * '.  .< 7i4i8  28 

City  Magistrates'  Court,  First  District 416  39 

' '                    Second  District 392  94 

Third  District 32604 

"                     Fourth  District 148  97 

"                     Fifth  District 108  61 

Sixth   District 150  73 

Seventh  District 10237 

Eighth  District 343  97 

Municipal  Court,  First  District 103  61 

*'               Second  District 260  47 

Third  District 174  39 

Fourth  District 152  16 

"               Fifth  District 6079 

Public  Libraries,  Branch  No.    1 331  41 

"                   "        No.   2 1590 

•'                   ''        No.   3 27260 

No.   4 IS  95 

No.   5 no  75 

No.   6 6085 

No.   7 34378 

No.   8 23964 

No.   9 6774 


II 

Public  Libraries,  BranchNo.  lo $24  75 

N0.11 305  59 

N0.12 725  56 

N0.13 49830 

No.  14 788  56 

No.  15 22  38 


Total $3 1 ,602  48 


Orders  aggregating  $4,368.64  were  issued  for  furnishing  supplies  and  making  repairs  to  the 
various  armories,  as  follows : 

Thirteenth  Regiment $1,225  85 

Fourteenth  Regiment 399  00 

Twenty-third  Regiment 45  25 

Forty-seventh  Re$2jiment. 1,298  75 

Troop  C 357  90 

Second  Signal  Corps 354  72 

Third  Battery. . 295  42 

Second  Naval  Battalion 391  75 


ToUl , • $4, 368  64 

•        '  -  - 

BUREAU   OF  LAMPS  AND   LIGHTING. 

Number  oflamps  burning  April  i,  1901 — 

Electric 4,690 

Gas 10,955 

Gas,  Welsbach 2,830 

Naphtha 321 

18,796 

Lamps  added  during  quarter — 

Electric 70 

Gas 351 

Gas,  Welsbach 331 

Naphtha,  Welsbach 19 


771 


19*567 


Lamps  extinguished  during  quarter — 

Electric 5 

Gas 411 

Gas,  Welsbach 5 

421 

Total  number  of  lamps  burning  June  30,  1901 19,146 
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BOI^OUGH   OF  BJF^pOKLYN. 

Orders  aggregating  131,601.51  were  issued  for  awnings,  books,  including  Uw  books ; 
carpenter  work,  clocks,  including  winding  and  repairing  ;  coalf  disinfectants,  electrical  work  and 
supplies,  engineers'  and  janitors'  supplies,  elevator  repairs,  flags,  furniture,  carpets,  etc. ;  glazing, 
gas-fitting,  hardware,  ice,  ironwork,  masonwork,  locksmithing,  painting,  plumbing,  plastering, 
roofing,  steam-fitting,  safes,  telephones,  typewriting  machines,  window  shades,  berthing  of  baths, 
insurance,  storage,  towing,  etc.,  as  follows  : 

Borough  Hall |i)970  95 

Municipal  Building 4*097  72 

Kings  County  Court-house 3*489  47 

Hall  of  Records 1,826  87 

Kings  County  Jail 4,172  92 

Disciplinary  Training  School  for  Boys 745  00 

Storehouse,  Department  of  Public  Buildings,  Lighting  and  Supplies 114  70 

Wallabout  Market  Administration  Building 59  95 

Wallabout  Market  street  cleaning , ,51  70 

Board.of  Public  Improvements 47  00 

Department  of  Bridges j«  .  ..^^^ 141  75 

Horse  keep,  wagons,  etc •  • . .  JW. 900  01 

Public  baths .• * , '.  .* 7,418  28 

City  Magistrates'  Court,  First  District 416  39 

"                     Second  District ■. 392  94 

*•                     Thiid  District 32604 

"                     Fourth  District 148  97 

Fifth  District loS  61 

Sixth   District 150  73 

Seventh  District 10237 

Eighth  District 343  97 

Municipal  Court,  First  District 103  61 

"               Second  District 260  47 

Third  District 174  39 

Fourth  District 152  16 

"                Fifth  District 6079 

Public  Libraries.  Branch  No.    i 331  41 

*'                   **         No.   2 ,.  1590 

•'                   *'        No.   3 27260 

No.   4 IS  95 

No.   5 11075 

No.   6 6085 

No.   7 34378 

No.   8 23964 

No.   9 6774 


II 

Public  Libraries,  BranchNo.  lo $24  75 

No.ii 305  59 

N0.12 725  56 

No.  13 498  30 

No.  14 788  56 

No.  15 22  38 

Total $3 '  »^02  48 

Orders  aggregating  $4,368.64  were  issued  for  furnishing  supplies  and  making  repairs  to  the 
various  armories,  as  follows  : 

Thirteenth  Regiment $1,225  ^5 

Fourteenth  Regiment 399  cx> 

Twenty-third  Regiment . .  45  25 

Forty-seventh  Regiment i»298  75 

Troop  C 357  90 

Second  Signal  Corps 354  72 

Third  Battery 29542 

Second  Naval  Battalion 391  75 

ToUl , • ! $4,368  64 

BUREAU   OF  LAMPS  AND   LIGHTING. 

Number  of  lamps  burning  April  i,  1901 — 

Electric 4,690 

Gas 10,955 

Gas,  Welsbach 2,830 

Naphtha 321 

18,796 

Lamps  added  during  quarter — 

Electric 70 

Gas 351 

Gas,  Welsbach 331 

Naphtha,  Welsbach 19 

771 

19,567 

Lamps  extinguished  during  quarter — 

Electric 5 

Gas 411 

Gas,  Welsbach 5 

421 

Total  number  of  lamps  burning  June  30,  1901 19,146 
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BUREAU   OF  ELECTRICITY   AND  GAS. 


Permits  were  granted  during  the  quarter  for  overhead  wires,  subway  construction  and  under- 
ground conductors,  as  follows  : 

Brooklyn  Heights  Railroad  Company 57 

Coney  Island  and  Brooklyn  Railroad  Company 4 

Edison  Electric  Illuminating  Company 339 

Flaibush  Gas  Company 28 

New  York  and  New  Jersey  Telephone  Company 1,207 

Postal  Telegraph  and  Cable  Company .    6 

Stock  Quotation  Telegraph  Company 6 

Western  Union  Telegraph  Company 5 

American  District  Telegraph  Company 2 

Union  District  Messenger  Company I 

Connors  Brothers I 

Total 1,656 

Permits  were  also  issued  for  the  removal  of  5.17  miles  of  wire,  the  erection  of  6  poles  and  the 
rcimoval  of  2. 

Certificates  were  issued  f^^r  the  installation  of  19,643  incandescent  and  462  arc  lights; 
horse-power  of  motors,  1529iJJ  ;  l^ilowatts  of  generators,  120.50;  kilowatts  miscellaneous  appli_ 
ances,  6.820.     4  501  inspections  were  made.     797  permits  were  granted  for  interior  wiring. 


BOI^OUGH   OF   QUEENS. 

Orders  aggregating  $7,464.50  were  issued  for  furnishing  supplies  and  making  repairs  to  the 
various  public  buildings,  olfices,  etc.,  as  lollows  : 

Coal  and  wood 554^  00 

Carpenter  and  cabinet  work 850  00 

Furniture 381  50 

Law  books 870  50 

Plumbing 600  00 

Repaiis  to  buildings 1,662  00 

Telephone  service 500  00 

Typewriters 335  50 

Miscellaneous    supplies,    including   carpets,    electrical    work   and   supplies,    safes 

(repairs,  etc.),  etc i»7'7  ^ 

Total $7,464  5^ 

Orders  aggregating  $1,100  were  issued  for  public  lighting  in 
First  Ward,  Long  Island  City, 
Second  Ward,  Newtown, 
Fourth  Ward,  Jamaica. 
Orders  were  issued  for  supplies  and  repairs  to  armory  at  Flushing,  amounting  to. .  .  $60  00 
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BUREAU    OF  LAMPS  AND  LIGHTING. 

Number  of  lamps  burning  March  31,  1901 — 

Arc 2,079 

Incandescent 160 

Welsbach  gas  (single) 266 

Wclsbach  gas  (double) 4 

Welsbach  naphtha 474 

Gas 3,167 

Naphtha 1,045 

7,195 

Number  of  lamps  added  during  quarter — 

Arc 5 

Welsbach,  gas  (single) 13 

Welsbach,  naphtha 107 

125 

Lamps  discontinued  during  quarter — 

Arc 31 

Welsbach,  gas  (double) 4 

Gas 118 

Naphtha  . .    299 

452 

Total  number  of  lamps  burning  on  June  30,  1901 6,S68 

During  the  quarter  437  2,000-candle-power  arc  lamps  in  Long   Island  City   were  ordered 
changed  to  425  watt  inclosed  arc  lamps. 

ELECTRICAL  BUREAU. 

Permits  were  issued  during  the  quarter  for  stringing  wires,  erecting,  replacing  and  resetting 
poles,  etc.,  as  follows  : 

New  York  and  Queens  Electric  Light  and  Power  Company 291 

New  York  and  New  Jersey  Telephone  Company 307 

Queens  Borough  Electric  Light  and  Power  Company 104 

New  York  and  North  Shore  Railway  Company i 

New  York  and  Queens  County  Railway  Company 14 

Western  Union  Telegraph  Company 5 

Bowery  Bay  Electric  Light  and  Power  Company 8 

Fire  Department i 

Total 731 
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Miscellaneous    supplies,    including   carpets,    electrical    work   and   supplies,    safes 

(repairs,  etc.),  etc i»7'7  ^ 
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Orders  aggregating  $1,100  were  issued  for  public  lighting  in 
First  Ward,  Long  Island  City, 
Second  Ward,  Newtown, 
Fourth  Ward,  Jamaica. 
Orders  were  issued  for  supplies  and  repairs  to  armory  at  Flushing,  amounting  to. .  .  $60  00 
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BUREAU    OF  LAMPS  AND  LIGHTING. 

Number  of  lamps  burning  March  31,  1901 — 

Arc 2,079 

Incandescent 160 

Welsbach  gas  (single) 266 

Wclsbach  gas  (double) 4 

Welsbach  naphtha 474 

Gas 3, 167 

Naphtha 1,045 

7,195 

Number  of  lamps  added  during  quarter — 

Arc 5 

Welsbach,  gas  (single) 13 

Welsbach,  naphtha 107 

125 

Lamps  discontinued  during  quarter — 

Arc 31 

Welsbach,  gas  (double) 4 

Gas 1 18 

Naphtha 299 

452 

Total  number  of  lamps  burning  on  June  30,  1901 6,868 

During  the  quarter  437  2,000-candle-power  arc  lamps  in  Long   Island  City   were  ordered 
changed  to  425  watt  inclosed  arc  lamps. 

ELECTRICAL  BUREAU. 

Permits  were  issued  during  the  quarter  for  stringing  wires,  erecting,  replacing  and  resetting 
poles,  etc.,  as  follows  : 

New  York  and  Queens  Electric  Light  and  Power  Company 291 

New  York  and  New  Jersey  Telephone  Company 307 

Queens  Borough  Electric  Light  and  Power  Company 104 

New  York  and  Norlh  Shore  Railway  Company i 
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Fire  Department i 

Total 731 
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Certificates  were  issued  for  the  installation  of  9»78o  incandescent  and  66  arc  lights,  4  mains, 
32  outlets;  35  motors,  165 >^  horse-power  ;  2  generators,  375  kilowatts  capacity. 

5,295  inspections  were  made  by  Inspectors  for  exterior  and  interior  wiring  ;  280  poles  and 
2.518  miles  of  wire  were  removed  from  the  streets. 


BOROUGH  OF  {RICHMOND. 

Orders  aggregating  $2,324.81  were  issued  as  follows  : 

For  typewriter  to  County  Clerk  and  Department  of  Highways $409  00 

For  law  books  for  Municipal  Court,  First  Division 353  00 

For  office  furniture  for  Sheriff's  Office 300  10 

For  carpenter  work  and  alterations  in  Sheriflf's  06Sce 853  CO 

For  miscellaneous  repairs  and  supplies,  such  as  books,  ice,  painting,  revolving  chair, 

desk,  electric  lamp«,  time  stamp,  etc 409  71 

Total $2,324  81 

Orders  were  issued  for  oil  and  gas  lighting  in  Village  of  Tottenville,  Edgewater 

Village  Hall  and  New  Brighton  Village  Hall,  amounting  to $420  00 

BUREAU  OF   LAMPS  AND  GAS. 

Number  of  lamps  burning  March  31,  1901 — 

1  ncandescent 3,462 

Arc 459 

Oil 100 

4,021 

There  were  no  lamps  added  or  discontinued  during  the  quarter.  .  == 

ELECTRICAL  BUREAU. 

Permits  were  issued  during  the  quarter  for  stringing  telephone  and   telegraph  wires  and 
resetting  poles,  etc.,  as  follows  : 

New  York  and  New  Jersey  Telephone  Company 117 

New  York  and  Staten  Island  Electric  Company 149 

Staten  Island  Midland  Railroad  Company 7 

Staten  Island  Electric  Railroad  Company 5 

American  Telephone  and  Telegraph  Company 2 

Western  Union  Telegraph  Company I 

Richmond  County  Gas-light  Company 100 

Total 381 

Certificates  were  issued  for  the  installation  of  1,506  incandescent  and  9  arc  lamps  and 
one  3  horse-power  motor,  one  ^2  hor^e-power  motor,  and  one  5  horse-power  motor  ;  1,000 
feet  of  overhead  wire  were  removed. 
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Farther  and  detailed  information  in  regard  to  the  operations  and  transactions  of  the  Depart- 
ment will  be  found  in  the  following  documents  attached  hereto  : 

Document  <*  A  " — Statement  of  appropriations  and  expenditures. 

Document   '<B** — Statement  in  detail  of   contracts,  boroughs  of    Manhattan  and  The' 
Bronx. 

Document  **C  *' — Report  of  Bureau  of  Repairs  and  Supplies,  boroughs  of  Manhattan  and 
The  Bronx. 

Document  "D  " — Report  of  Bureau  of  Lamps  and  Gas,  boroughs  of  Manhattan  and  The 
Bronx. 

Document  '*  E  " — Report  of  Electrical  Bureau,  boroughs  of  Manhattan  and  The  Bronx. 

Document  **F  " — Report  of  Office  of  Assistant  Engineer,  boroughs  of  Manhattan  and  The 
Bronx. 

Document  '*  G  " — Report  of  Borough  of  Brooklyn. 

Document  "  H  " — Report  of  Borough  of  Queens. 

Document  **  I  " — Report  of  Borough  of  Richmond. 

Very  respectfully, 

PETER  J.  DOOLING,  Deputy  and  Acting  Commissioner. 


14 
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DOCUMENT 
Statement  of  Appropriations y  Trust  and  Special  Accounts,  Showing  the  Total  Expenditura 


Title  of  Appropriation. 


Salaries — General  Administration 

Supplies  and  Repairs  to   Armories 

Boroughs  of  Manhattan  and  The  Bronx, 

Salaries  ot  Deputies.  Clerks  and  Employees 

Supplies  and  Repairs 

Lamps  and  Lighting 

Contingencies 

Maintenance  of  Rivington  Street  Bath 

Borough  of  Brooklyn. 
Salaries  of  Deputies,  Clerks  and  Employees 

Supplies  and  Repairs 

Lamps  and  Lighting 

Contingencies 

Borough  of  Queens. 

Salaries  ol  Deputy  and  Employees 

Supplies  and  Repairs 

Limps  and  Lighting 

Contmgeacies 

Borough  of  Richmond. 

Salaries  of  Deputy  and  Employees    , 

Supplies  and  Repairs 

Lamps  and  Lighting 

Contingencies 

Total 


Balances  of  iqoo 
OK  January  i, 

X90Z,  WITH 

Transfbks. 


|i,6oo  37 


4.803  4« 

34.466.6 

1x6,713  92 

9683 


Requisitions  on 

LLADiLrncs  or 

xgco  oubinc 

First  Quarter 

OF  190Z. 


$i,ica  ^ 

31,146  x6 

116.051  s6 

96  57 


75.307  13 

i 

1               a6.'.97  14 

iix,786  »a 
>7 

471  a8 
13,638  71 

I              >04.»3S  ^ 

i3."7  39 

loj.oox  5a 

1                      98,836  30 

397  40 

^^7  »3 

8896 
a.738  05 

1 

1 

x.7'i  99 

xx,6zz  82 

xo,4i6  19 

x6i  25 

M^  75 

♦480,646  04 

I403.W4  39 

Note.— Requisitions  during  first  quarter  of  X90X  on  liabilities  of 
Requisitions  during  second  quarter  of  1901  on  liabilities 
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during  th€  Quarter  ending  June  30,  1 901,  and  the  Balances  <m  July  i,   1901. 


RFQCismoKs  ON      Balances  or 

1900    DVHJ-G  ^  WITH 


520   19 


26,585   57 


1,830  71  -J 


957  15 


139,754  8a 


Appropriations 


RRQlMSmONS 

w,thTr«.s,e«s.,  f,,^"^-;^, 
I    OP  190X. 


^1.600  37 


•3.701  03 

458  90 

143  47 

•  26 


♦3.76a  74 
•2,798  82^^ , 
19,825  60J 
♦5.719  49I 
79J 


•471  >8  ! 
581  3a 
•4,x65  3a 
•150  27 

•88  96 

68  91 

♦i.X9S  63 

•14  50 


144.686  83 


I 
|a5,a(X>  00 

89,002  z8  I 

i 

393.569  00  I 
3x6,483  82 
X, 310.000  00  I 
x,503  00  I 
35,oco  CO 

174,3x0  88  I 
123,123  13  I 

950,000  00 

x.ooo  00  I 

j 

38,040  00  I 

34.000  00  \ 

355.000  00  I 

x,ooo  00 

X4,i8o  00  j 
X3.900  00 
130,000  00 
500  00 


13.904,809  00 


Requisitions 

DURING 

Second  Quartrr 

OP   X9OX. 


«6,249  96 
6,1x0  53 

90,789  9E 
31.9x6  69 

a  14, 999  76 
too  00     I 

560     31  ; 

42,476    65 

5.833  77     I 

I 

i 

'38.637  CO    I 
260  00 

9,520  48 
4.544  67 
56,783  38 


I633.535  xo 


$6,316  6a 
37,066  ox 

88.848  26 

67,632  74 

328.426  45 

535  a6 

5,672  63 

43,736  47 
ax,376  x8 

"8.497  3» 
361  00 

9.4ax  57 

8.444  9«> 

7a,844  53 

242  93 


3.fo9  99 

3.609  99 

729  38 

x,8ai  86 

2T,ooa  7a 

3i.9a5  96 

99  85 

^45.370  5a  « 


Balances  op  X90X 
ON  July  x,  X90X. 


Ixa.633  49 
55.825  64 

ax  2,930  83 

««6.944  39 

766,573  79 

864  74 

88,767  06 

89.597  76 
96.513  «7 

583,865  69 
379  00 

«9.097  95 

2X.OtO  43 

«a5.37«  >9 
757  07 

6,960  oa 

",348  76 

77.07X  3a 

400  X5 


♦8.335,913  38 


•  Amrtutiu  traiiiteiTvd  to  Genenl  Fund,  April  25,  ipot, 

X899.  "Supplies  and  Repairs,  Borough  6f  Brookly       B99."  1x2.38. 

of  X899,  "  Supplies  and  Repairs,  Borough  of  Richmond,  XS99."  159.5a 


l6 


DOCUMENT 
Statement  of  Appropriations,  Trust  and  Special  AccoupUs,  Showing  the  Total  Expendilura 


Title  of  Appropriation. 


Salaries — General  Administration.  . 
Supplies  and  Repairs  to  Armories. 


Boroughs  o/  Manhattan  and  The  Bronx. 

Salaries  ot  Deputies,  Clerks  and  Employees. 

Supplies  and  Repairs 

Lamps  and  Lighting 

Contingencies 

Maintenance  of  Rivington  Street  Bath 


Borough  of  Brooklyn. 
Salaries  of  Deputies,  Clerks  and  Employees 


Supplies  and  Repairs. 

I^mps  and  Lighting  . 
Contingencies 


Borough  of  Queens. 

Salaries  oi  Deputy  and  Employees 

Supplies  and  Repairs 

Limps  and  Lighting 

Contmgencies 


Borough  of  Richmond. 

Salaries  of  Deputy  and  Employees    

Supplies  and  Repairs < 

Lamps  and  Lighting 

Cotitingencies 


Total  . 


Balan'Cbs  of  xqoo 
ON  January  x, 

X90X,WITH 

Transfbks. 


|i,6oo  37 


4.803  41 

34,466  a6 

116,713  9a 

9683 


3.76*  74 
75.307  «3 

111,786  aa 
>7 

471  a8 
^  3,638  71 
ioj,oox  5a 

397  40 

88  96 

3,738  05 

xi,6xz  82 

x6i  as 


RsQUISiriONS  ON 

LiABiuTiES  or 

igco  DCRDtC 

First  Quaktsr 
OF  190X. 


$480,646  04 


S».xca  38 

31,146  16 

1x6,051  s6 

96  57 


a6,'.97  14 


"04.235  ?3 


«3."7  39 

98,836  30 

347  »3 


i,7i«  99 

xo,4i6  19 

M^  75 


|403.*>4  39 


Notk.— Requisitions  during  first  quarter  of  X90X  on  liabihties  of 
Requisidons  during  second  quarter  of  1901  on  liabilities 
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during  th<  Quarter  ending  June  30,  1 901,  and  the  Balances  on  July  I,   1 901. 


ItPQUiimoKS  or*      Balakcbs  or 

OF    I90I< 


520  19 


26.585  57] 
1,830  7J-J 


957  X5 


139,754  8a 


^1.600  37 


•3,701  03 

458  90 

14a  47 

•  26 


♦3.76a  74 
•2,79s  82I 
19,825  60J 
♦5,719  49I 
79J 
♦17 

•471  «8     I 


Appropriations 

WITH  Transfers, 

X901. 


RnQuismoNs 

I  DURING 

I   First  Quarter 
I         OF  1901. 


5ai  3" 

♦4.X65  3» 

•150  27 

•8896 

6891 

♦i.«95  63 

•m  50 

144.686  83 

|a5,3(X>  00 

89.C02  x8  I 

392,569  00  ^ 

216,483  82  ' 

1,310,000  CO  I 

1,503  00  I 
35,oco  CO 


174,3x0  88 
xa3,i23  la 

950,000  00 
x,ooo  00 

38,040  00 

34.000  00     ' 

i 

355,000  00     j 


X4,x8o  00 

13.900  00 

130,000  00 

500  00 

13.904,809  00 


Requisitions 

DURING 

Second  Quarter 

OP  X9OX. 


^6,249  96 
6,1x0  53 

90.789  91 
31,916  69 

a»4,999  76 
100  00 
560  31 

42.476  65 
5.333  77 

138,637  CO 

360  00 

! 

9,520  48 
4.544  67    I 
56,783  28 


3.^09  99 

7a9  38 

3T,ooa  73 

1633.535  10 


$6,316  63 
27,066  ox 

88.848  26 

67,633  74 

328,426  45 

535  a6 

5,67a  63 

42,236  47 
ax. 376  x8 

aa8,497  3^ 
361  00 

9.4ai  57 

8»444  90 

7a,844  53 

34a  93 

3.609  99 

x,8ai  86 

3«.9a5  96 

99  85 


$945,370  5a    ' 


Balances  op  1901 
ON  July  x,  X901. 


1x3,633  4a 
55.835  64 

ax  7,930  83 

««6,944  39 

766.573  79 

864  74 

38,767  06 

89.597  76 
96.513  >7 

583,865  69 
379  <» 

«9.097  95 

ax.oto  43 

«35,37t  19 

757  07 

6.960  oa 

xx,348  76 

77.071  3* 

400  X5 


$a.3a5.9X3  38 


*  Afnountv.  trinittrred  lo  General  FuDd,  April  3^5,  1901* 

1899,  *' Supplies  and  Repairs,  Borough  of  Brooklyn,  1899."  1x2.38. 

of  Z899,  "Supplies  and  Repairs,  Borough  of  Richmond.  1899,"  159.5a 


I8 


Title  of  Trust  and  Special  Accounts. 


Gouvemeur  Slip  Hospital — Building  Fund 

Fund  for  Public  Bath-house  in  Rivington  Street.... 

New  Hall  of  Records— Building  Fund 

Revenue  Bond  Fund  for  Appellate  Division.) 
Supreme  Court — For  Repairing  and  Fitting  up  | 
Rooms ) 


Balances  on 

January  i, 

1901. 


$60,037  08 

i,7<»»»5o  43 
825  00 


Requisi- 
tions DURING 

First 

Quarter  op 

1901. 


|a3,8o3  73 

88,389  96 

1x5,636  76 
374  so 


Reqihsi- 
tions  during 

Second 

qu arise  of 

X90X. 


I8,S89  51 


xxa.z97  40 


Balances  on 

July  x, 

1901. 


.     ia8,346  84 
i,ai5  00 

«.474»3«*  a? 

550  y> 


DOCUMENT  "  B." 

Boroughs    of    Manhattan    and    The   Bronx, 
contracts  entered  into  during  the  quarter. 


Gas  Lighting. 


Gas  Lighting, 

Central  Union  Gas  Company 

Northern  Union  Gas  Company 

Westchester  Lighting  Company 

Total  gas 


Cleaning  Windows^  etc. 


Cleaning  windows,  etc.,  of  Public  Buildings 


CONTRACTOR. 


Joseph  Cher 

Total.. 


Estimated  Cost. 


145,400  00 
85,xoo  00 
7,xoo  00 


|i,88o  00 


1x37,600  00 


x,88o  CO 


t»39.48o  90 
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CONTRACTS  IN  PROGRESS  AND  NOT  COMPLETED. 


Miscellaneous. 
Erecting  Gouverneur  Slip  Hospital..  X 

Hall  of  Records,  Chambers,  Centre) 
and  Reade  streets ) 

Plumbing  etc.,  Seventh  Regiment ) 
Armory J 

Ice  to  public  buildings,  etc 

Coal  to  public  building-:,  etc 


Contractors. 


M  apes-Reeve  Construction  1 
Company ) 

John  Peirce 

Christopher  Nally  Company 

American  Ice  Company 

Eraest  F.  Hoerig 


Public  Lighting. 
Electric, 


Bronx  Gas  and  Electric  Company 

The  New  York  Edison  Company,  formerly  The  Edison  Electric  lUu-) 
mmatine  Company  of  New  York  (Low  Tension  svstem) ) 

The  New  York  Edison  Company,  formerly  The  Edison  Electric  lllu-j 
minating  Company  of  New  York  (Brush  and  Ttiomson-Houston  > 
system) ) 

The  New  York  Edison  Company,  formerly  The  New  York  Gas  and  Elec-  ) 
trie  Light,  Heat  and  Power  Company  (Manhattan} ) 

The  Brush  Electric  Illuminating  Company  of  New  York 


The  United  Electric  Light  and  Power  Company 

The  N'ew  York  Edison  Company,  formerly  The  New  York  Gas  and  Elec- 1 
trie  Lights  Heat  and  Power  Company   Bronx) ] 

Westchester  Lighting  Company 


Total  paid  for  electric  lighting 

Con5olidated  Gas  Company  of  New  York 

New  Amsterdam  Ga5  Company 

The  Standard  Gas-1'ght  Company  of  The  City  of  New  York 

New  York  and  New  Jersey  Globe  Gas-light  Company,  Limited  [Manhattan) 
New  York  and  New  Jersey  Globe  Gas-light  Company,  Limited  (Bronx) 

Welsbach  Street  Lighting  Company  of  America  (Manhattan) 

Welsbach  Street  Lighting  Company  of  America  ( Bronx) 

Northern  Union  Gas  Company 

Central  Union  Gas  Company 

Westchester  Lighting  Company 

Total  paid  for  gas  lighting 

Total  paid  for  public  lighting 


Estimated      Amount 
Cost.  Paid. 


|xi6,ooo  CO 

t. 997.900  CO 

X4.747  o^ 

6,133  40 
13,894  90 


$77,000  00 
119,750  00 

95,6o3  00 

95,350  00 

X30.140  00 

5,500  00 

170,732  00 

12,550  00 


316,300  00 
59.750  00 
33,540  00 

1,600  CO 

31,800  00 

31,903  00 

60  00 

85,100  00 

45.400  00 

7,1 00  03 


197,664  IS 

713,672  49 

%IM  90 

9.434  59 

8.633  7X 


I38.396  4« 
37,839  00 

70,790  74 

43,167  80 
64,400  20 

3,307  89 
84,384  8s 

6,38x  89 


|x57,88o  36 
32,626  a8 

".9«>  35 

663  02 

15,879  98 

".153  »4 

30  00 

42,414  03 

a».759  39 
4.889  34 


Total 
Paid. 


1830,719  84 


^347.458  78 


300,194  79 


16471653  57 


i8 


Title  of  Trust  and  Special  Accounts. 

Balances  on 
January  x, 

1901. 

Requisi- 
tions UURING 

First 

Quarter  of 

X90X. 

Requisi- 
tions during 
Second 

QUARIBROF 

X901. 

Balances  on 

July  x, 

X90X. 

I60.037  08 

83.544  9^ 

2,70».iso  43 

8a5  00 

|aa,8o3  73 
aa,3a9  96 
1x5,636  76 

874  50 

I8.889S1 
XX3.X97  40 

.     «»8,346  84 

x,3i5  00 

x.474*3x6  37 

55050 

Fund  for  Public  Bath-house  in  Rivington  Street 

New  Hall  of  Records — Building  Fund 

Revenue    Bond    Fund    for    Appellate     Division.) 
Supreme  Court— For  Repairing  and  Fitting  up } 
Rooms ) 

DOCUMENT  "  B." 

Boroughs    of    Manhattan    and    The   Bronx, 
contracts  entered  into  during  the  quarter. 


Gas  Lighting. 

Estimated  Cost. 

Gas  Lighting. 
r<a>nrral  Union  Gas  ComDanv. 

i45,4oo  00 

85,100  00 

7,100  00 

Total  gas 

|i,88ooo 

ix37,6oo  00 

Cleaning  Windows,  etc. 

TITLE. 

contractor. 

Cleaning  windows,  etc.,  of  Public  Buildings 

Joseph  Ober 

x,88o  CO 

Total 

$139,480  90 
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CONTRACTS  IN  PROGRESS  AND  NOT  COMPLETED. 


Miscellaruout, 
Erecting  Gouverneur  Slip  Hospital..  < 

Hali  of  Records,  Chambers,  Centre) 
and  Reade  streets ^ j 

Plumbing  etc.,  Seventh  Regiment  I 
Armory ) 

Ice  to  public  buildings,  etc. 

Coal  to  public  building>,  etc 


Contractors. 


M  apes-Reeve  Construction ) 
Company ) 

John  Peirce 


Christopher  Nally  Company. 

American  Ice  Company 

Eraest  F.  Hoerig 


^zi6,ooo  oo 

1,997.900  CO 

X4.747  03 
6,iaa  40 
12,894  90 


Public  Lighting. 
Electric, 


Bronx  Gas  and  Electric  Company 

The  New  York  Edison  Company,  formerly  The  Edison  Electric  lllu- 1 
minatins  Conipany  of  New  York  {Low  i'ension  sv«tem) I 

The  New  York  Edison  Company,  formerly  The  Edison  Electric  Ulu-i 
minjtting  Company  of  New  York  (Brush  and  Thomson-Houston  > 
sy«tcm) ) 

The  New  York  Edison  Company,  formerly  The  New  York  Gas  and  Elec-  \ 
trie  Light,  Heat  and  Power  Company  (Manhattan) ) 

The  Brush  Electric  Illuminating  Company  of  New  York 

The  United  Electric  Light  and  Power  Company 

The  Mew  York  Edison  Company,  formerly  The  New  York  Gas  and  Elec-  J 
trie  Light|,Heat  and  Power  Company  ^Bronx) ) 

Westchester  Lighting  Company 


Total  paid  tor  electric  lighting 

Consolidated  Gas  Company  of  New  York 

New  Amsterdam  Gas  Company 

The  Standard  Gas-rght  Company  of  The  City  of  New  York 

New  York  and  New  Jersey  Globe  Gas-light  Company,  Limited  (Manhattan) 
New  York  and  New  Jersey  Globe  Gas-light  Company,  Limited  (Bronx) 

Welsbach  Street  Lighting  Company  bf  America  (Manhattan) , 

Welsbach  Street  Lighting  Company  of  America  ( Bronx) 

Northern  Union  Gas  Company 

Central  Union  Gas  Company 

Westchester  Lighting  Company 

Total  paid  for  gas  lighting 

Total  paid  for  public  lighting 


Estimated 
Cost. 


$77,000  00 
119.750  00 

95,6oD  00 

95,350  00 

z  30. 140  00 

5,500  00 

170,732  00 

12,550  00 


316,300  00 
59.750  00 
a3»540  00 

1,600  CO 

31,800  00 
21,900  00 
60  00 
85,100  00 
45,400  00 
7,zoo  oo 


Amount 
Paid. 


197,664  IS 

712,672  49 

9.31^  90 

2.434  59 

8,633  71 


138,396  41 
37,829  00 

70,790  74 

42,167  80 
64,400  ao 

3,207  89 
84.384  85 

6,381  89 


$157,880  36 

32,626  38 

11,900  35 

662  02 

15,879  98 

x».x53  »4 

30  00 

42,414  03 

»».759  39 
4,889  34 


Total 
Paid. 


$830,7x9  84 


«347.458  78 


300,194  79 


1647,653  57 
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DOCUMENT   "C." 


Department  of  Public  Buildings,  Lighting  and  Supplies, 

Bureau  of  Repairs  and  Supplies,  Nos.  13  to  21  Park  Row, 

New  York,  July  2,  1901 


■1 


Hon,    Henry  S.  Kearny,    Commissioner^   Department  of  Public  Buildings^   Lighting  and 
Supplies  : 
Sir— In  accordance  with  your  instructions,  I  have  the  honor  to  submit  the  following  report 
of  the  transactions  of  this  Bureau  for  the  quarter  ending  June  30,  1901. 

Criminal  Court  Building. 

The  usual  orders  for  cleaning  glass  in  doors  and  windows  were  renewed.  Plumber's  supplies, 
carpenter's  supplies,  janitor's  supplies,  engineer's  supplies,  consisting  of  oil,  waste,  etc.,  were 
furnished.  Five  carboys  of  electrolyte,  1,400®,  also  furnished.  One  flagpole  on  the  nonhwest 
corner  of  the  above  building  was  removed  and  replaced  wiih  one  new  pole  of  clear  white  pine, 
free  from  sap  or  other  imperfections.  Size  of  pole  75  feet  long,  \\]l  inches  in  diameter  at  butt, 
I2>4  inches  at  ten  feet  from  butt,  tapering  to  5>^  inches  at  top.  The  pole  was  painted  three 
coats  of  paint  made  of  Atlantic  white  lead  and  linseed  oil  of  best  quality.  The  eagle  figure  on 
top  of  old  pole  was  removed  and  replaced  on  new  pole.  Also  the  halyards  on  old  pole  replaced 
on  new  pole. 

The  wood  and  glass  partitions  in  the  rooms  recently  occupied  by  the  District  Attorney  on 
the  third  floor  of  the  above  building  were  removed,  repaired,  reconstructed  and  set  up  in  offices 
on  the  first  floor  of  the  above  building  for  the  Coroners'  Office. 

The  platform,  railings,  Coroner's  bench,  jury-box,  etc.,  were  removed  from  old  quarters  on 
the  third  floor  of  the  above  building,  repaired,  reconstructed  and  set  up  in  the  room  on  the 
corner  of  Elm  and  White  streets,  on  first  floor  ot  the  building. 

New  iron  necessary  to  make  repairs  to  the  roof  recently  damaged  by  fire  was  furnished. 

Iron  trusses,  bridge  beams,  rafters,  purlins,  etc.,  necessary  to  repair  the  iron  structure  on 
the  roof  of  the  above  building,  recently  damaged  by  fire,  was  constructed  and  put  in  place. 

An  order  for  a  supply  of  electric  current  was  furnished  during  the  month  of  June,  1901. 
The  copper  and  tile  roof  of  building  damaged  by  fire  was  repaired  as  follows  : 

All  that  part  of  roof  which  was  covered  with  tile,  covered  with  Spanish  tile,  same  style  and 
quality  as  that  at  present  on  roof,  laid  with  best  quality  of  oil  cement.  The  copper  gutter-braces 
were  set  to  the  iron  purlins.  The  old  copper  on  premises  was  used  for  flashings,  roof-deck 
flanges  and  valley  linings. 

All  that  part  which  was  covered  with  copper  was  all  covered  with  new  l6-ounce  copper. 
All  the  material  was  the  best  of  their  several  kinds. 

Water-tight  coverings  were  furnished  and  used  temporarily  on  roof  damaged  by  fire  until 
permanent  repairs  were  made  to  same. 
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Fifty-five  awning  frames  were  removed  from  building,  repaired  and  reconstructed  where 
necessary,  and  covered  with  best  quality  of  Neapolitan  covering,  style  94,  and  same  placed  on  the 
windows,  with  all  necessary  cords,  pulleys,  etc.,  complete. 

Two  hot-water  meters  repaired. 

About  800  incandescent  lamps  repaired  and  renewed. 

The  Elevators — No.  i.  Pistons  and  valves  repaclted.  No.  3.  Cut-off  valves  adjusted.  No.  4. 
cut-off  rope  repaired.  No.  6.  Piston  and  valves  repacked.  Main  rope  was  shortened.  Piston 
main  valve,  pilot  valve  and  cut-off  valve  repacked  ;  valves  also  repacked  and  cut-off  adjusted. 
A  new  governor  rope,  new  cut-ofif  shaft  furnished  and  put  in  place  and  keys  fitted  and  all  ropes 
oiled,  car,  iheaves,  etc.,  cleaned. 

Matron's  Room — One  toilet  cabinet,  with  a  set  of  clean  towels  weekly,  was  furnished. 

Court  of  Special  Sessions — Three  toilet  cabinets,  with  a  supply  of  clean  towels  weekly,  were 
furnished. 

Court  of  General  Sessions— Two  Trow's  Directories  for  1901  ;  the  following  law  books : 
Birdscye's  Abbott's  Clerks  and  Conveyances  Assistant,  New  York  Criminal  Reports,  volume  15 
and  following  volumes  ;  New  York  Miscellaneous  Reports,  vols,  i  to  19  inclusive,  5  copies 
Cook's  Annotated  Code  for  1901,  2  copies  SilvernaiPs  Annotated  Code  for  1901,  and  copy  of 
Parker's  Annotated  Code  for  1901;  2  screens,  i  plated  tray  for  water  pitcher,  and  3  large  Lundell 
electric  fans  were  furnished  and  installed.  About  165  yards  of  Brussels  carpet  was  furnished  and 
laid  with  the  best  paper  lining.  The  platform  in  the  above  court  was  extended,  the  location  of 
jury-box  and  railing  was  changed,  also  new  railing  put  up  and  other  alterations  made  as  directed 
to  make  room  conform  as  nearly  as  possible  with  Part  I.  of  the  above  court.  About  45  linear 
feet  of  iron  railing,  with  gate,  spring  hinges,  secret  lock,  oak  handrailing,  etc.,  all  finished  in 
gold  bronze  made  and  erected  in  the  above  court-room. 

Judges'  Chamber — Five  toilet  cabinets,  with  a  supply  of  clean  towels  weekly,  were  furnished. 

Clerk's  Office — One  toilet  cabinet  with  a  supply  of  clean  towels  weekly  was  furnished. 

Coroner's  Office— A  supply  of  24  towels  weekly,  i  Trow's  Business  Directory,  i  Medical 
Register,  I  Code  Criminal  Procedure  and  Penal  Code  1901,  i  Code  of  Civil  Procedure,  I 
Greater  New  York  Charter  (Revised  Edition),  i  Map  of  Greater  New  York,  2  dozen  cane-seat 
bent-wood  chairs,  2  revolving  desk  chairs,  i  oak  8-foot  table  and  4  small  tables  as  selected 
were  furnished.  The  service  of  laborers  was  furnished  to  remove  the  desk,  benches,  platform, 
jury-boxes,  etc.,  from  the  third  floor  to  present  court-room  of  Coroners  on  first  floor  of  Criminal 
Court  Building.  About  259  yards  of  plain  "A"  linoleum  were  furnished  and  laid  in  the  above 
office.  A  quartered  oak  and  glass  partition  was  made  and  erected  in  toilet-rooms  connected  with 
the  above  office.  Also  toilet  compartments  inclosed,  base,  door  trim,  etc.,  were  repaired  and  the 
necessary  hardware  furnished  for  same.  Partitions,  railings,  benches,  etc.,  recently  removed 
from  third  floor  were  cleaned  off,  bleached  where  necessary,  touched  up  and  varnished  and  same 
set  up  in  offices  on  the  ground  floor.  About  230  yards  of  Brussels  carpet  was  furnished,  laid  and  lined 
with  best  paper  lining.  One  5-ton  safe  removed  from  office  lately  occupied  by  the  Coroners  to 
their  new  offices  on  the  first  floor  of  Criminal  Court  Building.  A  system  of  electric  call  bells  from 
private  offices  of  the  Coroners  was  installed. 
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DOCUMENT   "C." 


Department  of  Public  Buildings,  Lighting  and  Supplies, 

Bureau  of  Repairs  and  Supplies,  Nos.  13  to  21  Park  Row, 

New  York,  July  2,  1901 


■\ 


Hon,    Henry  S.  Kearny,    Commissioner^   Department  of  Public  Buildings^   Lighting  and 
Supplies  : 
Sir— In  accordance  with  your  instructions,  I  have  the  honor  to  submit  the  following  report 
of  the  transactions  of  this  Bureau  for  the  quarter  ending  June  30,  1901. 

Criminal  Court  Building. 

The  usual  orders  for  cleaning  glass  in  doors  and  windows  were  renewed.  Plumber's  supplies, 
carpenter's  supplies,  janitor's  supplies,  engineer's  supplies,  consisting  of  oil,  wa&te,  etc.,  were 
furnished.  Five  carboys  of  electrolyte,  1,400®,  also  furnished.  One  flagpole  on  the  nonhwest 
corner  of  the  above  building  was  removed  and  replaced  with  one  new  pole  of  clear  white  pine, 
free  from  sap  or  other  imperfections.  Size  of  pole  75  feet  long,  \\%  inches  in  diameter  at  butt, 
I2)i  inches  at  ten  feet  from  butt,  tapering  to  5^  inches  at  top.  The  pole  was  painted  three 
coats  of  paint  made  of  Atlantic  white  lead  and  linseed  oil  of  best  quality.  The  eagle  figure  on 
top  of  old  pole  was  removed  and  replaced  on  new  pole.  Also  the  halyards  on  old  pole  replaced 
on  new  pole. 

The  wood  and  glass  partitions  in  the  rooms  recently  occupied  by  the  District  Attorney  on 
the  third  floor  of  the  above  building  were  removed,  repaired,  reconstructed  and  set  up  in  offices 
on  the  first  floor  of  the  above  building  for  the  Coroners'  Office. 

The  platform,  railings,  Coroner's  bench,  jury-box,  etc.,  were  removed  from  old  quarters  on 
the  third  floor  of  the  above  building,  repaired,  recons^tructed  and  set  up  in  the  room  on  the 
comer  of  Elm  and  White  streets,  on  first  floor  ot  the  building. 

New  iron  necessary  to  make  repairs  to  the  roof  recently  damaged  by  fire  was  furnished. 

Iron  trusses,  bridge  beams,  rafters,  purlins,  etc.,  necessary  to  repair  the  iron  structure  on 
the  roof  of  the  above  building,  recently  damaged  by  fire,  was  constructed  and  put  in  place. 

An  order  for  a  supply  of  electric  current  was  furnished  during  the  month  of  June,  1901. 
The  copper  and  tile  roof  of  building  damaged  by  fire  was  repaired  as  follows  : 

All  that  part  of  roof  which  was  covered  with  tile,  covered  with  Spanish  tile,  same  style  and 
quality  as  that  at  present  on  roof,  laid  with  best  quality  of  oil  cement.  The  copper  gutter-braces 
were  set  to  the  iron  purlins.  The  old  copper  on  premises  was  used  for  flashings,  roof-deck 
flanges  and  valley  linings. 

All  that  part  which  was  covered  with  copper  was  all  covered  with  new  l6-ounce  copper. 
All  the  material  was  the  best  of  their  several  kinds. 

Water-tight  coverings  were  furnished  and  used  temporarily  on  roof  damaged  by  fire  until 
permanent  repairs  were  made  to  same. 
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Fifty-five  awning  frames  were  removed  from  building,  repaired  and  reconstructed  where 
necessary,  and  covered  with  best  quality  of  Neapolitan  covering,  style  94,  and  same  placed  on  the 
windows,  with  all  necessary  cords,  pulleys,  etc.,  complete. 

Two  hot-water  meters  repaired. 

About  800  incandescent  lamps  repaired  and  renewed. 

The  Elevators — No.  i.  Pistons  and  valves  repacked.  No.  3.  Cut-off  valves  adjusted.  No.  4. 
cut-off  rope  repaired.  No.  6.  Piston  and  valves  repacked.  Main  rope  was  shortened.  Piston 
main  valve,  pilot  valve  and  cut-off  valve  repacked  ;  valves  also  repacked  and  cut-off  adjusted. 
A  new  governor  rope,  new  cut-off  shaft  furnished  and  put  in  place  and  keys  fitted  and  all  ropes 
oiled,  car,  sheaves,  etc.,  cleaned. 

Matron's  Room — One  toilet  cabinet,  with  a  set  of  clean  towels  weekly,  was  furnished. 

Court  of  Special  Sessions — Three  toilet  cabinets,  with  a  supply  of  clean  towels  weekly,  were 
furnished. 

Court  of  General  Sessions— Two  Trow's  Directories  for  1 901  ;  the  following  law  books : 
Birdseye's  Abbott's  Clerks  and  Conveyances  Assistant,  New  York  Criminal  Reports,  volume  15 
and  following  volumes  ;  New  York  Miscellaneous  Reports,  vols.  I  to  19  inclusive,  5  copies 
Cook's  Annotated  Code  for  1901,  2  copies  Silvernail's  Annotated  Code  for  1901,  and  copy  of 
Parker's  Annotated  Code  for  1901;  2  screens,  i  plated  tray  for  water  pitcher,  and  3  large  Lundell 
electric  fans  were  furnished  and  installed.  About  165  yards  of  Brussels  carpet  was  furnished  and 
laid  with  the  best  paper  lining.  The  platform  in  the  above  court  was  extended,  the  location  of 
jury-box  and  railing  was  changed,  also  new  railing  put  up  and  other  alterations  made  as  directed 
to  make  room  conform  as  nearly  as  possible  with  Part  I.  of  the  above  court.  About  45  linear 
feet  of  iron  railing,  with  gate,  spring  hinges,  secret  lock,  oak  handrailing,  etc.,  all  finished  in 
gold  bronze  made  and  erected  in  the  above  court-room. 

Judges'  Chamber— Five  toilet  cabinets,  with  a  supply  of  clean  towels  weekly,  were  furnished. 

Clerk's  Office — One  toilet  cabinet  with  a  supply  of  clean  towels  weekly  was  furnished. 

Coroner's  Office— A  supply  of  24  towels  weekly,  i  Trow's  Business  Directory,  I  Medical 
Register,  i  Code  Criminal  Procedure  and  Penal  Code  1901,  i  Code  of  Civil  Procedure,  i 
Greater  New  York  Charter  (Revised  Edition),  I  Map  of  Greater  New  York,  2  dozen  cane-seat 
bent-wood  chairs,  2  revolving  desk  chairs,  i  oak  8-foot  table  and  4  small  tables  as  selected 
were  furnished.  The  service  of  laborers  was  furnished  to  remove  the  desk,  benches,  platform, 
jury-boxes,  etc.,  from  the  third  floor  to  present  court-room  of  Coroners  on  first  floor  of  Criminal 
Court  Building.  About  259  yards  of  plain  **  A  "  linoleum  were  furnished  and  laid  in  the  above 
office.  A  quartered  oak  and  glass  partition  was  made  and  erected  in  toilet-rooms  connected  with 
the  above  office.  Also  toilet  compartments  inclosed,  base,  door  trim,  etc.,  were  repaired  and  the 
necessary  hardware  furnished  for  same.  Partitions,  raiiingrJ,  benches,  etc.,  recently  removed 
from  third  floor  were  cleaned  off,  bleached  where  necessary,  touched  up  and  varnished  and  same 
set  up  in  offices  on  the  ground  floor.  About  230  yards  of  Brussels  carpet  was  furnished,  laid  and  lined 
with  best  paper  lining.  One  5-ton  safe  removed  from  office  lately  occupied  by  the  Coroners  to 
their  new  offices  on  the  first  floor  of  Criminal  Court  Building.  A  system  of  electric  call  bells  from 
private  offices  of  the  Coroners  was  installed. 


22 

District  Attorney's  Office — 6  oak  bent-wood  cane-seat  chairs  without  arms  ;  6  oak  bent-wood 
cane-seat  chairs  with  arms.  2  antique  oak  bookcases,  about  70  by  60  inches,  with  glass  doors  ; 
8  rugs  30  inches  by  63  inches,  i  rug  9  by  12  feet,  2  Kinsman  desk  electric  lights,  6  general 
Directories  of  Manhattan  and  The  Bronx.  2  Trow*s  Copartnership  and  Corporation  Directories; 
2  Greater  New  York  Business  Directoiies  and  6  Lain  &  Healy's  Brooklyn  Directories  furnished. 
One  5-lon  safe  removed  from  old  offices  to  new  offices  of  Indictment  Bureau,  also  I  safe  from 
Library  to  District  Attorney's  Office;  about  35  yards  of  Brus>els  carpet,  using  best  quality  of  paper 
lining,  was  furnished  and  laid.  Shelving  and  base  removed,  fire  openings,  with  bricks,  jambs, 
trim,  etc.,  prepared;  5  quartered  oak  doors,  with  hardware  to  match,  furnished  and  hung.  Also 
repairs  made  to  base  mouldings  and  floor  as  directed. 

Civil  Service  Commission — 3  oak  bent-wood  cane-seat  arm  chairs  ;  i  special  box  drawer 
cabinet,  containing  75  drawers,  5  drawers  wide,  15  drawers  high  ;  drawers  8|4  inches  wide, 
4  inches  high,  13^  inches  deep  inside,  all  locked  with  Acme  locking  attachmenr.  Style  C, 
paneled  sides,  plain  soft-wood  back  with  4^-inch  base.  One  special  case  for  No.  12  storage 
binding  cases  ;  the  cabmet  is  7  feet  2%  inches  wide  inside,  made  with  9  pigeon-holes  9^  inches 
high  in  the  clear,  and  13  inches  deep  outside,  made  with  i  vertical  partition  in  the  centre  ;  I 
copy  of  Session  Laws  for  1901  ;  2  copies  of  Greater  New  York  Charter,  revised  ;  i  covered  card- 
tray,  5  by  3  ;  14  drawer  index  cabinet,  5  by  8  ;  4  sets  No.  400,  5  by  3  guides ;  4,ocx>  No.  100 
white  cards,  5  by  6  ;  2  revolving  high  desk  chairs  ;  i  revolving  office  chair  ;  2  copies  of  Business 
Directory  for  1901  ;  20,000  No.  300P  white  index  cards ;  i  No.  8  wide  carriage  Remington 
typewriter,  with  tabulating  attachment,  and  i  No.  8  Remington  typewriter,  special,  with  i8-inch 
carriage  were  furnished.  About  25^  linear  feet  of  quartered  oak  partition  was  made  and 
erected  in  the  above  ofl'ice.  An  iron  railing  with  gates,  locks,  spring  hinges,  handholes,  glass 
shelves,  etc.,  was  made  and  erected  for  the  above  Commission. 

County  Court-house. 
The  usual  orders  for  a  supply  of  steam,  cleaning  glass  ia  windows  and  doors  were  renewed, 
cleaning  and  Engineer's  supplies  were  furnished.  All  worn-out  and  defective  parts  of  Wclsbach 
lights  were  replaced  with  new  parts,  i  dozen  Winn's  Ball  Bearing  adjustable  door-holders  were 
also  furnished.  24  shades  made  of  nonpareil  shade  cloth  made  and  put  up,  and  14  new  tin 
rollers  were  furnished  and  repairs  were  made  to  the  balance  of  the  shades  throughout  the 
buildmg. 

County  Clerk's  Office — i  enameled  washstand  complete,  with  pitcher,  bowl,  etc.,  and  i 
6-gallon  iron  porcelain-lined  water-cooler  were  furnished.  About  70  yards  of  body  brussels 
carpet  was  furnished  and  laid.  7  dozen  Winn's  Ball  Bearing  adjustable  door-holders  were 
furnished  and  properly  attached  to  doors. 

Surrogates'  Office — i  leather  covered  lounge  as  selected,  three  N.  B.  stapling  machines  with 
6  boxes  of  staples,  and  i  Remington  typewriter  No.  6  were  furnished. 

Supreme  Court— I  volume  of  Law  Journals  for  January  and  March,  1901,  bound,  20  copies  of 
Trow's  City  Directory  for  1901  and  300  copies  of  marriage  certificates  were  furnished. 

Judges'  Chamber-  2  toilet  cabinets,  with  a  supply  of  clean  towels  weekly,  were  furnished. 
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City  Hall. 

The  usual  order  for  cleaning  glass  in  windows  and  doors  and  furnishing  a  supply  of  steam  to 
above  building  were  renewed.  I  barrel  of  soap  polish  was  furnished.  3  iron  water  tanks  under 
the  roof  of  the  above  building  were  repaired,  cleaned,  scraped  and  painted. 

Aldermanic  Chamber — 4  toilet  cabinets,  with  a  supply  of  clean  towels  weekly,  were  furnished. 

Councilmanic  Chamber — i  toilet  cabinet,  with  a  supply  of  clean  towels  weekly,  was  furnished. 

Reporters*  Room — 2  large  electric  fans  were  furnished  and  installed. 

President  of  the  Council — i  annotated  copy  of  the  **  Greater  New  York  Charter  "  furnished. 

City  Record— 1  toilet  cabinet,  with  a  supply  of  clean  towels  weekly,  was  furnished.  A 
bookbindery  was  fitted  up  for  the  use  of  the  above  office. 

Mayor's  Office — 2  toilet  cabinets,  with  a  supply  of  clean  towels  weekly,  were  furnished. 
All  worn -out  and  defective  parts  of  Welsbach  lights  were  replaced  with  new  parts.  Volumes 
163,  164  and  165,  Court  of  Appeals  Reports,  were  furnished  for  the  above  office. 

President,  Borough  of  Manhattan — i  toilet  cabinet,  with  a  supply  of  clean  towels  weekly, 
was  furnished. 

City  Clerk's  Office — I  toilet  cabinet,  with  a  supply  of  clean  towels  weekly,  was  furnished. 

Brownstone  Building. 

An  order  was  given  for  cleaning  the  glass  in  windows  and  doors  of  above  build- 
ing. The  inside  cleaning  supplies  were  iurnished  and  i  oak  flat  top  desk,  42  by  31, 
was  furnished.  The  24  iron  window-frames  on  the  top  floor  of  above  building  were  removed, 
repaired  and  reconstructed  and  covered  with  Venetian  style  No.  1121  awning  stripe,  i  piston 
rod  stuffing-box  was  renewed,  pistons  repacked,  also  main  valves  and  pilot  valves  of  both 
machines  and  one  ic-inch  idler  for  hand  rope  renewed. 

City  Court — 2  toilet  cabinets,  with  a  supply  of  clean  towels  weekly,  were  furnished.  Law 
books  consisting  of  the  following  :  New  York  Supplement,  Volumes  63  to  68,  inclusive  ;  New 
York  Reports,  Volumes  162  to  165,  inclusive  ;  Hun's  Appellate  Division,  Volumes  4  to  57, 
inclusive ;  Miscellaneous  Reports,  Volumes  30  to  33,  inclusive  ;  Hydecker's  Lien  Laws, 
Cook  on  Corporation,  3  volumes.  ;  Amendments  to  the  Code  of  1900 ;  7  copies  of  Chases' 
Code  of  1901,  and  i  copy  of  Parsons'  1901  Code,  were  furnished,  i  extension  set  of  tele- 
phone instruments  connected  with  telephone  in  above  office  was  furnished. 

Judges*  Chamber — 6  toilet  cabinets,  with  a  supply  of  clean  towels  weekly,  were  furnished. 

Clerks'  Office — i  toilet  cabinet,  with  a  supply  of  clean  towels  weekly,  was  furnished. 

Hall  of  Records. 

An  order  was  given  for  cleaning  the  glass  in  the  windows  and  doors  of  above  building.  The 
usual  cleaning  supplies,  i  revolving  book  rack  about  4  feet  high  ;  i  oak  roll-top  desk,  5  feet. 
No.  I  standard,  and  one  3-gallon  wood-jacketed  porcelain -lined  iron  well  water-cooler  and  stand 
was  furnished.  35  awning  frames  were  removed  from  the  above  building,  same  repaired  and 
reconstructed  where  necessary  and  covered  with  Oporto  awning  covering,  same  quality  and  pattern 
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District  Attorney's  Office — 6  oak  bent-wood  cane-seat  chairs  without  arms  ;  6  oak  bent-wood 
cane-seat  chairs  with  arms.  2  antique  oak  bookcases,  about  70  by  60  inches,  with  glass  doors  ; 
8  rugs  30  inches  by  60  inches,  i  rug  9  by  12  feet,  2  Kinsman  desk  electric  lights,  6  general 
Directories  of  Manhattan  and  The  Bronx.  2  Trow*s  Copartnership  and  Corporation  Directories; 
2  Greater  New  York  Business  Directoiies  and  6  Lain  &  Healy*s  Brooklyn  Directories  furnished. 
One  5-lon  safe  removed  from  old  offices  to  new  offices  of  Indictment  Bureau,  also  i  safe  from 
Library  to  District  Attorney's  Office;  about  35  yards  of  Brussels  carpet,  using  best  quality  of  paper 
lining,  was  furnished  and  laid.  Shelving  and  base  removed,  fire  openings,  with  bricks,  jambs, 
trim,  etc.,  prepared;  5  quartered  oak  doors,  with  hardware  to  match,  furnished  and  hung.  Also 
repairs  made  to  base  mouldings  and  floor  as  directed. 

Civil  Service  Commission — 3  oak  bent-wood  cane-seat  arm  chairs  ;  i  special  box  drawer 
cabinet,  containing  75  drawers,  5  drawers  wide,  15  drawers  high  ;  drawers  $}4  inches  wide, 
4  inches  high,  13^  inches  deep  inside,  all  locked  with  Acme  locking  attachment,  Style  C, 
paneled  sides,  plain  soft-wood  back  with  4^-inch  base.  One  special  case  for  No.  12  storage 
binding  cases  ;  the  cabmet  is  7  feel  2)4  inches  wide  inside,  made  with  9  pigeon-holes  954  inches 
high  in  the  clear,  and  13  inches  deep  outside,  made  with  i  vertical  partition  in  the  centre  ;  i 
copy  of  Session  Laws  for  1901  ;  2  copies  of  Greater  New  York  Charter,  revised  ;  i  covered  card- 
tray,  5  by  3  ;  14  drawer  index  cabinet,  5  by  8  ;  4  sets  No.  400,  5  by  3  guides  ;  4,cxx>  No.  100 
white  cards,  5  by  6  ;  2  revolving  high  desk  chairs  ;  i  revolving  office  chair  ;  2  copies  of  Business 
Directory  for  1901  ;  20,000  No.  300P  white  index  cards  ;  i  No.  8  wide  carriage  Remington 
typewriter,  with  tabulating  attachment,  and  i  No.  8  Remington  typewriter,  special,  with  18-inch 
carriage  were  furnished.  About  25^  linear  feet  of  quartered  oak  partition  was  made  and 
erected  in  the  above  office.  An  iron  railing  with  gates,  locks,  spring  hinges,  handholes,  glass 
shelves,  etc.,  was  made  and  erected  for  the  above  Commission. 

County  Court-house. 
The  usual  orders  for  a  supply  of  steam,  cleaning  glass  in  windows  and  doors  were  renewed, 
cleaning  and  Engineer's  supplies  were  furnished.  All  worn-out  and  defective  parts  of  Welsbach 
lights  were  replaced  with  new  parts,  i  dozen  Winn's  Ball  Bearing  adjustable  door-holders  were 
also  furnished.  24  shades  made  of  nonpareil  shade  cloth  made  and  put  up,  and  14  new  tin 
rollers  were  furnished  and  repairs  were  made  to  the  balance  of  the  shades  throughout  the 
buildmg. 

County  Clerk's  Office — i  enameled  washstand  complete,  with  pitcher,  bowl,  etc.,  and  i 
6-gallon  iron  porcelain-lined  water-cooler  were  furnished.  About  70  yards  of  body  brussels 
carpet  was  furnished  and  laid.  7  dozen  Winn's  Ball  Bearing  adjustable  door-holders  were 
furnished  and  properly  attached  to  doors. 

Surrogates'  Office — i  leather  covered  lounge  as  selected,  three  N.  B.  stapling  machines  with 
6  boxes  ot  staples,  and  i  Remington  typewriter  No.  6  were  furnished. 

Supreme  Court  — I  volume  of  Law  Journals  for  January  and  March,  1901,  bound,  20  copies  of 
Trow's  City  Directory  for  1901  and  300  copies  of  marriage  certificates  were  furnished. 

Judges'  Chamber -2  toilet  cabinets,  with  a  supply  of  clean  towels  weekly,  were  furnished. 
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City  Hall. 

The  usual  order  for  cleaning  glass  in  windows  and  doors  and  furnishing  a  supply  of  steam  to 
above  building  were  renewed,  i  barrel  of  soap  polish  was  furnished.  3  iron  water  tanks  under 
the  roof  of  the  above  building  were  repaired,  cleaned,  scraped  and  painted. 

Aldermauic  Chamber — 4  toilet  cabinets,  with  a  supply  of  clean  towels  weekly,  were  furnished. 

Councilmanic  Chamber — i  toilet  cabinet,  with  a  supply  of  clean  towels  weekly,  was  furnished. 

Reporters'  Room — 2  large  electric  fans  were  furnished  and  installed. 

President  of  the  Council — i  annotated  copy  of  the  **  Greater  New  York  Charter  "  furnished. 

City  Record— I  toilet  cabinet,  with  a  supply  of  clean  towels  weekly,  was  furnished.  A 
bookbindery  was  fitted  up  for  the  use  of  the  above  office. 

Mayor's  Office — 2  toilet  cabinets,  with  a  supply,  of  clean  towels  weekly,  were  furnished. 
All  worn-out  and  defective  parts  of  Welsbach  lights  were  replaced  with  new  parts.  Volumes 
163,  164  and  165,  Court  of  Appeals  Reports,  were  furnished  for  the  above  office. 

President,  Borough  of  Manhattan — i  toilet  cabinet,  with  a  supply  of  clean  towels  weekly, 
was  furnished. 

City  Clerk's  Office — I  toilet  cabinet,  with  a  supply  of  clean  towels  weekly,  was  furnished. 

Brownstone  Building. 

An  order  was  given  for  cleaning  the  glass  in  windows  and  doors  of  above  build- 
ing. The  inside  cleaning  supplies  were  furnished  and  i  oak  flat  top  desk,  42  by  31, 
was  furnished.  The  24  iron  window-frames  on  the  top  floor  of  above  building  were  removed, 
repaired  and  reconstructed  and  covered  with  Venetian  style  No.  1121  awning  stripe,  i  piston 
rod  stuffing-box  was  renewed,  pistons  repacked,  also  main  valves  and  pilot  valves  of  both 
machines  and  one  ic-inch  idler  for  hand  rope  renewed. 

City  Court — 2  toilet  cabinets,  with  a  supply  of  clean  towels  weekly,  were  furnished.  Law 
books  consisting  of  the  following  :  New  York  Supplement,  Volumes  63  to  68,  inclusive  ;  New 
York  Reports,  Volumes  162  to  165,  inclusive  ;  Hun's  Appellate  Division,  Volumes  4  to  57, 
inclusive  ;  Miscellaneous  Reports,  Volumes  30  to  33,  inclusive  ;  Hydecker's  Lien  Laws, 
Cook  on  Corporation,  3  volumes. ;  Amendments  to  the  Code  of  1900 ;  7  copies  of  Chases' 
Code  of  1901,  and  i  copy  of  Parsons'  1901  Code,  were  furnished,  i  extension  set  of  tele- 
phone instruments  connected  with  telephone  in  above  office  was  furnished. 

Judges*  Chamber — 6  toilet  cabinets,  with  a  supply  of  clean  towels  weekly,  were  furnished. 

Clerks'  Office — i  toilet  cabinet,  with  a  supply  of  clean  towels  weekly,  was  furnished. 

Hall  of  Records. 

An  order  was  given  for  cleaning  the  glass  in  the  windows  and  doors  of  above  building.  The 
usual  cleaning  supplies,  i  revolving  book  rack  about  4  feet  high  ;  i  oak  roll-top  desk,  5  feet. 
No.  I  standard,  and  one  3-gallon  wood-jackeled  porcelain-lined  iron  well  water-cooler  and  stand 
was  furnished.  35  awning  frames  were  removed  from  the  above  building,  same  repaired  and 
reconstructed  where  necessary  and  covered  with  Oporto  awning  covering,  same  quality  and  pattern 
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as  those  now  on  City  Hall  building.     All  worn  and  defective  parts  of  Welsbach  lights  were 
replaced  with  new  parts,     i  toilet  cabinet,  with  a  supply  of  clean  towels  weekly,  was  furnished. 

Harlem  Court-house. 
The  usual  cleaning  and  engineer's  supplies  were  furnished.     An  order  was  issued  for  clean- 
ing glass  in  the  windows  and  doors  of  the  above  court-house.     All  worn  and  defective  parts  of 
Welsbach  lights  were  replaced  with  new  parts. 

West  Fifty-fourth  Street  Court-house. 
An  order  was  issued  for  cleaning  the  glass  in  the  windows  and  doors  of  the  above  court- 
house. The  usual  cleaning  supplies  were  furnished.  7  awnings  made  of  Champion  Duplex, 
style  V  awning  stripe,  with  fixtures,  etc.,  complete,  made  and  erected  on  above  court-house. 
Pistons,  optrating  valve  and  relief  valve  were  repacked,  also  valve-head  and  following  bolts  of 
elevators  were  renewed.  The  ceilings,  walls  and  woodwork  of  the  rooms  occupied  by  the  Tenth 
District  Municipal  Court  were  washed  off,  prepared,  bleached  and  varnished,  rubbed  down  in  oil 
and  pumice  stone  to  an  egg  finish.  The  colors  on  side  walls  and  ceilings  were  as  directed.  The 
decorations  on  side  walls  and  ceilings  done  in  accordance  with  drawings  in  office  of  Superintend- 
ent of  Repairs  and  Supplies. 

Seventh  District  Court-house. 

The  usual  cleaning  supplies  were  furnished.     An  order  was  given  for  cleaning  all  the  glass 

in  windows  and  doors  of  above  building.     All  worn-out  and  defective  parts  of  Welsbach  lights 

were  replaced  with  new  parts.     17  awning  frames  were  removed,  repaired  and  reconstructed  and 

covered  with  style  94  Neapolitan  awning  stripe  and  replaced  on  windows  of  the  above  building. 

Third  District  Court-house. 
An  order  was  issued  for  cleaning  the  gla^^s  in  the  windows  and  doors  of  the  above  court.     I 
barrel  of  disinfectant  and  one  lOO-light  gas  governor  furnished. 

Markets. 

Fulton  Market— All  worn  and  defective  parts  of  Welsbach  lights  were  replaced  with  new 
parts.  I  barrel  of  disinfectant  was  furnished.  The  defective  tin  was  removed  from  the  roof, 
gutters  and  leaders  of  tower,  corner  of  Front  and  Beekman  streets,  and  replaced  wiih  tin  of  best 
quality.  Slate  roof  of  market  was  repaired  ;  also  flashings  around  chimneys,  and  same  painted 
two  coats  of  paint.  2  old  galvanized-iron  skylights  over  tar  roof  were  removed,  the  skylight 
frame  was  repaired  and  reconstructed  and  two  new  galvanized-iron  skylights  about  5  feet  6  inches 
by  2  feet  6  inches  high,  with  louvres  all  around  and  hip  skylights  on  top,  glazed  with  *i^-inch  ribbed 
glass,  furnished  and  put  in.  The  main  sewer  in  the  above  market  was  repaired  and  same  extended 
to  the  main  in  South  street ;  all  necessary  connections,  etc.,  were  made. 

Centre  Market — All  worn  out  and  defective  parts  of  Welsbach  lights  were  replaced  with 
new  parts. 

Tompkins  Market — All  worn  out  and  defective  parts  of  Welsbach  lights  were  replaced  with 
new  parts. 
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Washington  Market— i  barrel  of  disinfectant  was  furnished.  Defective  tin  on  roof  and 
Lylight  of  lantern  on  shed  over  the  sidewalk  on  Washington  ssreet  side  above  market  cut  out  and 
rplaced  with  tin  of  best  quality  and  the  same  painted,  also  one  new  galvanized-iron  gutter  about 
x>  feet  long,  with  all  necessary  leaders  furnished,  i  skylight  over  Stand  No.  305  in  the  above 
larket  was  removed,  the  curb  and  portion  of  roof  connected  with  skylight  repaired  and  recon- 
:ructed  and  i  new  galvanized-iron  skylight  about  6  feet  8  inches  by  6  feet  8  inches  by  2  feet  6 
iches  high,  with  louvres  all  around  and  hip  skylight  on  top  glazed  with  ^-inch  ribbed  glass, 
as  furnished  and  placed. 

West  Washington  Market — I  barrel  of  disinfectant  was  furnished.  The  steel  rolling 
butters  at  the  following  stands  were  repaired,  scraped  and  painted  :  Nos.  39,  44,  48,  52,  54,  56 
nd  58  Thompson  avenue  ;  Nos.  25,  26  and  27  Thirteenth  avenue  ;  Nos.  9,  10  and  11  West  street  ; 
*'os-33»  34»  3S»  38,  50»  52,  54,  5^,  58  and  63  Grace  avenue  ;  Nos.  7,  9,  ii,  13,  26,  28,  30  and  31, 
3,  35  and  50  Lawton  avenue  ;  Nos.  3,  5,  7,  9,  11,  13  and  15  Hewitt  avenue,  and  No.  33  Ganse- 
oort  street. 

Clinton  Market — All  worn-out  and  defective  parts  of  Welsbach  lamps  were  replaced  with  new 
arts. 

Jefferson  Market — All  worn-out  and  defective  parts  of  Welsbach  lights  were  replaced  with 
ew  parts. 

Catherine  Market — Twenty-five  feet  of  2 ^. inch  best  fire-hose,  with  couplings  complete,  were 
imished. 

Armories. 

Coal  and  wood  for  heating,  etc.,  were  furnished  to  the  various  armories.  Among  the  many 
ems  of  repairs  made  to  the  different  armories  and  headquarters  not  hereinafter  mentioned  were 
lumbing,  steam-fitting,  carpentering,  plastering,  masonwork,  painting,  glazing,  electrical  work 
nd  repairs  to  tin  work. 

Headquarters  of  National  Guard— i  chain  mat,  i  three-gallon  porcelain-lined  water- 
Doler,  I  revolving  desk  chair,  cane  seat,  without  arms;  15-foot  roll-top  desk,  chair  for  same,  and 
wardrobe  was  furnished  ;  3  window  awnings  with  fixtures  complete  were  furnished  and 
ut  up. 

Fifth  Brigade  Headquarters — The  lockers  were  removed  from  position  in  locker  room  and 
laced  as  directed  ;  also  14  quartered  oak  lockers  and  i  saddle  ca<^e  made  and  erected. 

Seventh  Regiment — All  worn-out  and  defective  parts  of  Welsbach  lights  were  replaced  with 
ew  parts.  Sixty  feet  of  ^4 -inch  three-ply  rubber  hose,  with  couplings  complete,  was  furnished. 
Necessary  repairs  were  made  to  the  electric  lighting  circuits  in  the  above  armory. 

Eighth  Regiment — All  worn-out  and  defective  parts  of  Welsbach  lights  were  replaced  with 
ew  parts,  60  nickel-plated  pistol  rack  hooks,  2  bundles  of  scrub  cloths,  23  upholstered  seat  opera 
hairs  and  2  barrels  of  cleaning  compound  were  furnished.  The  wooden  tank  was  removed  from 
he  roof  of  the  above  building  and  i  iron  tank,  capacity  i,500gallons,  with  all  necessary  connec- 
10ns  furnished  and  put  in  place  in  the  hospital  room  in  tower  ot  the  above  building.  The 
bower  bath-room  on  the  first  floor  and  the  band-room  on  top  floor  of  above  building  were  cleaned 
nd  repaired  and  painted.     Also  the  new  woodwork  on  fifty  lockers  in  field  music-room,  top 
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as  those  now  on  City  Hall  building.     All  worn  and  defective  parts  of  Welsbach  lights  were 
replaced  with  new  parts,     i  toilet  cabinet,  with  a  supply  of  clean  towels  weekly,  was  furnished. 

Harlem  Court-house, 
The  usual  cleaning  and  engineer's  supplies  were  furnished.     An  order  was  issued  for  clean- 
ing glass  in  the  windows  and  doors  of  the  above  court-house.     All  worn  and  defective  parts  of 
Welsbach  lights  were  replaced  with  new  parts. 

West  Fifty-fourth  Street  Court-house. 
An  order  was  issued  for  cleaning  the  glass  in  the  windows  and  doors  of  the  above  court- 
house. The  usual  cleaning  supplies  were  furnished.  7  awnings  made  of  Champion  Duplex, 
style  V  awning  stripe,  with  fixtures,  etc.,  complete,  made  and  erected  on  above  court-house. 
Pistons,  optrating  valve  and  relief  valve  were  repacked,  also  valve-head  and  following  bolts  of 
elevators  were  renewed.  The  ceilings,  walls  and  woodwork  of  the  rooms  occupied  by  the  Tenth 
District  Municipal  Court  were  washed  off,  prepared,  bleached  and  varnished,  rubbed  down  in  oil 
and  pumice  stone  to  an  egg  finish.  The  colors  on  side  walls  and  ceilings  were  as  directed.  The 
decorations  on  side  walls  and  ceilings  done  in  accordance  with  drawings  in  office  of  Superintend- 
ent of  Repairs  and  Supplies. 

Seventh  District  Court-house. 

The  usual  cleaning  supplies  were  furnished.     An  order  was  given  for  cleaning  all  the  glass 

in  windows  and  doors  of  above  building.     All  worn-out  and  defective  parts  of  Welsbach  lights 

were  replaced  with  new  parts.     17  awning  frames  were  removed,  repaired  and  reconstructed  and 

covered  with  style  94  Neapolitan  awning  stripe  and  replaced  on  windows  of  the  above  building. 

Third  District  Court-house. 
An  order  was  issued  for  cleaning  the  gla^s  in  the  windows  and  doors  of  the  above  court,     i 
barrel  of  disinfectant  and  one  loo-light  gas  governor  furnished. 

Markets. 

Fulton  Market— All  worn  and  defective  parts  of  Welsbach  lights  were  replaced  with  new 
parts.  I  barrel  of  disinfectant  was  furnished.  The  defective  tin  was  removed  from  the  roof, 
gutters  and  leaders  of  tower,  corner  of  Front  and  Beekman  streets,  and  replaced  wiih  tin  of  best 
quality.  Slate  roof  of  market  was  repaired  ;  also  flashings  around  chimneys,  and  same  painted 
two  coats  of  paint.  2  old  galvanized-iron  skylights  over  tar  roof  were  removed,  the  skylight 
frame  was  repaired  and  reconstructed  and  two  new  galvanized-iron  skylights  about  5  feet  6  inches 
by  2  feet  6  inches  high,  with  louvres  all  around  and  hip  skylights  on  top,  glazed  with  *i^-inch  ribbed 
glass,  furnished  and  put  in.  The  main  sewer  in  the  above  market  was  repaired  and  same  extended 
to  the  main  in  South  street ;  all  necessary  connections,  etc.,  were  made. 

Centre  Market — All  worn  out  and  defective  parts  of  Welsbach  lights  were  replaced  with 
new  parts. 

Tompkins  Market — All  worn  out  and  defective  parts  of  Welsbach  lights  were  replaced  with 
new  parts. 
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Washington  Market— i  barrel  of  disinfectant  was  furnished.  Defective  tin  on  roof  and 
skylight  of  lantern  on  shed  over  the  sidewalk  on  Washington  ssreet  side  above  market  cut  out  and 
replaced  with  tin  of  best  quality  and  the  same  painted,  also  one  new  galvanized-iron  gutter  about 
200  feet  long,  with  all  necessary  leaders  furnished,  i  skylight  over  Stand  No.  305  in  the  above 
market  was  removed,  the  curb  and  portion  of  roof  connected  with  skylight  repaired  and  recon- 
structed and  I  new  galvanized-iron  skylight  about  6  feet  8  inches  by  6  feet  8  inches  by  2  feet  6 
inches  high,  with  louvres  all  around  and  hip  skylight  on  top  glazed  with  ^-inch  ribbed  glass, 
was  furnished  and  placed. 

West  Washington  Market — I  barrel  of  disinfectant  was  furnished.  The  steel  rolling 
shutters  at  the  following  stands  were  repaired,  scraped  and  painted  :  Nos.  39,  44,  48,  52,  54,  56 
and  58  Thompson  avenue  ;  Nos.  25,  26  and  27  Thirteenth  avenue  ;  Nos.  9, 10  and  11  West  street  ; 
Nos.  33,  34,  35,  38,  50,  52,  54,  56,  58  and  63  Grace  avenue  ;  Nos.  7,  9,  11,  13,  26,  28,  30  and  31, 
33,  35  and  50  Lawton  avenue  ;  Nos.  3,  5,  7,  9,  11,  13  and  15  Hewitt  avenue,  and  No.  33  Ganse- 
voort  street. 

Clinton  Market — All  worn-out  and  defective  parts  of  Welsbach  lamps  were  replaced  with  new 
l^rts. 

Jefferson  Market — All  worn-out  and  defective  parts  of  Welsbach  lights  were  replaced  with 
new  parts. 

Catherine  Market — ^Twenty-five  feet  of  2 1^ -inch  best  fire-hose,  with  couplings  complete,  were 
furnished. 

Armories. 

Coal  and  wood  for  heating,  etc.,  were  furnished  to  the  various  armories.  Among  the  many 
items  of  repairs  made  to  the  different  armories  and  headquarters  not  hereinafter  mentioned  were 
plumbing,  steam-fitting,  carpentering,  plastering,  masonwork,  painting,  glazing,  electrical  work 
and  repairs  to  tin  work. 

Headquarters  of  National  Guard— i  chain  mat,  i  three-gallon  porcelain-lined  water- 
cooler,  I  revolving  desk  chair,  cane  seat,  without  arms;  15-foot  roll-top  desk,  chair  for  same,  and 
1  wardrobe  was  furnished  ;  3  window  awnings  with  fixtures  complete  were  furnished  and 
pat  up. 

Fifth  Brigade  Headquarters — The  lockers  were  removed  from  position  in  locker  room  and 
placed  as  directed  ;  also  14  quartered  oak  lockers  and  i  saddle  ca^e  made  and  erected. 

Seventh  Regiment — All  worn-out  and  defective  parts  of  Welsbach  lights  were  replaced  with 
new  parts.  Sixty  feet  of  |i(-inch  three-ply  rubber  hose,  with  couplings  complete,  was  furnished. 
Necessary  repairs  were  made  to  the  electric  lighting  circuits  in  the  above  armory. 

Eighth  Regiment — All  worn-out  and  defective  parts  of  Welsbach  lights  were  replaced  with 
new  parts,  60  nickel-plated  pistol  rack  hooks,  2  bundles  of  scrub  cloths,  23  upholstered  seat  opera 
chairs  and  2  barrels  of  cleaning  compound  were  furnished.  The  wooden  tank  was  removed  from 
the  roof  of  the  above  building  and  i  iron  tank,  capacity  i,500gallons,  with  all  necessary  connec- 
tions furnished  and  put  in  place  in  the  hospital  room  in  tower  ot  the  above  building.  The 
shower  bath-room  on  the  first  floor  and  the  band-room  on  top  floor  of  above  building  were  cleaned 
and  repaired  and  painted.     Also  the  new  woodwork  on  fifty  lockers  in  field  music-room,  top 
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floor,  and  twelve  lockers  in  hospital  corps  room  on  the  first  floor  of  above  armory  were  filled, 
stained  and  varnished.  The  brickwork  on  the  northerly  side  of  the  above  armory  was  pointed  up 
as  directed. 

Ninth  Regiment — All  worn-out  and  defective  parts  of  Welsbach  lights  were  replaced  with 
new  parts.  One  barrel  of  Vcgetable»Boiler  Compound  was  furnished,  also  one  set  of  telephooe 
desk  instruments  connected  with  exchange  furnished  and  placed  in  Colonel's  quarters. 

Twelfth  Regiment — All  worn  and  defective  parts  of  Welsbach  lights  to  be  replaced  with 
new  parts,  i  gross  quick -klean  ;  one  gross  packages  flowered  toilet  soap;  i  dozen  canisters 
{for  soap) ;  i8  gallons  brilliant  metal  polish  ;  2  dozen  com  brooms,  No.  8,  Grade  "  B,"  2  dozen 
whisk  brooms,  No. 3  ;  150  yards  of  buck  toweling,  No.  25  ;  i  dozen  hair  floor  brooms,  No.  118 ; 
I  dozen  window  brushes,  No. 223  ;  6  dozen  scrub  brushes.  No.  65  ;  }^  dozen  coal  hods,  No.  378; 
500  pounds  buffalo  moth  extermmator  ;  300  pair  scrub  cloths  ;  i  dozen  locket  towel  rollers ;  I 
Wrigley  auger  ;  i  groi»s  boxes  wax  tapers  ^3  dozen  to  box);  3  gross  toilet  soap,  Colgate's  (Medium 
No.  181)  ;  2  gross  tumblers;  10  gross  parlor  matches  (60  S.  S.  &  C.)  ;  ^  gross  balls  assorted 
twine  ;  j^  gross  sapolio ;  i  gross  shoe  blacking  (Bixby  No.  ^) ;  6  dozen  twine 
mops  (18  pounds) ;  .  i  dozen  gas  lighters,  3  foot  5  to  10  inches ;  i  dozen  galvanized 
iron   mop   wringers,   3   dozen  ostrich  feather   dusters  No.   20  ;    %  dozen   squilgees,  24-inch  ; 

1  dozen  boxes  Babbitt's  soap;  2  dozen  mop  handles;  3  dozen  fibre  pails,  13-inch  deep; 
8  dozen  rifle  brushes,  bristles  45  calibre  ;  50  pounds  castiie  soap  ;  4CX)  pounds  ground  rock  salt; 
100  yards  of  cheesecloth  ;  3  rolls  wrapping,  30-inch  by  24  and   18-inch;  I  ream  sandpaper; 

2  boxes  lye  (4  dozen  pounds  to  a  box)  ;  2  barrels  of  C.  C.  C.  cleaning  compound  ;  i  revolving  desk 
chair,  Bank  of  England  style  ;  2  dozen  bent-wood  armchairs  ;  2  chain  coir  mats  5  feet  by  5  feet ; 
2,000  pounds  of  pig  lead  ;  200  pounds  of  block  tin  ;  2  barrels  of  cold  water  paint  ;  20  gallons  of 
W.  B.  sperm  oil  ;  2  10  gallon  jacket  cans  and  I  barrel  (53  gallons)  Rt.  C.  Sk.  oil  furnii»hed. 
Also  the  following  locks  were  delivered  for  the  locker  rooms  in  the  alwve  armory.  Company  D 
and  non-commissioned  staff  room  ;  104  Yale  locker  locks,  all  different,  for  i>^-inch  doors, 
with  2  master  keys  and  2  Yale  locker  locks  to  pass  the  master  keys,  set  to  Nos.  215,  314,  for 
non-commissioned  staff  room.  Companies  H  and  G,  104  Yale  locker  locks,  all  different,  with  2 
master  keys.  Company  F,  about  104  Yale  locker  locks,  all  different,  for  i )^ -inch  doors, 
with  2  master  keys.  The  doors  of  locker  rooms  were  repaired  and  410  locks  were  put  on  In 
officers'  room,  non-commissioned  staff  band-rooms  and  Companies  E  and  B  rooms.  Also  locks 
removed,  doors  repaired  and  410  locker  locks  put  on  in  rooms  of  Companies  D,  F,  G  and  H.  A 
lock  was  repaired  in  room  of  Company  H  and  9  master  keys  (i  for  each  company)  furnished. 
About  84  yards  of  cork  carpet  was  furnished  and  laid  in  rooms  of  Company  K.  i  ash  counter 
about  30  feet  long,  6  feet  deep  and  3  feet  high  was  made  and  erected  ;  the  doors  of  same  hung 
on  bronze  butts,  with  cylmder  locks,  ends  and  back  paneled.  I  wash-basin  and  3  gas  brackets 
were  made  and  put  in  Surgeon's  room  on  top  floor  of  the  above  armory. 

Twenty-second  Regiment — All  worn-out  and  defective  parts  of  Welsbach  lights  were 
replaced  with  new  parts,  i  barrel  of  disinfectant  was  furnished.  About  170  yards  of  plain 
*' A  "  linoleum  furnished  and  laid  in  Armorer's  room  and  Quartermaster's  room.  14  linear  feet 
of  iron  railing,  about  8  feet  high,  with  gate  ;  spring  hinges  and  Yale  lock,  hand  holes,  etc.,  all 
finished  in  gold  bronze,  made  and  erected  in  headquarters  room  of  the  above  armory. 


27 

Sixty-ninth  Regiment — All  worn-out  and  defective  parts  of  Welsbach  lights  were  replaced 
with  new  parts ;  2  roll-top  5  feet  desks,  2  office  chairs  to  match,  4  barrels  of  disinfectants,  3 
dozen  corn  brooms  No.  8  grade  B,  i  dozen  whisk  brooms  No.  3,  40  yards  of  buck  toweling 
No.  25,  I  dozen  ostrich  feather  dusters  No.  20,  i  box  toilet  paper  (1,000  sheets  to  a  package), 
3  gross  Colgate's  glycerine  soap  No.  181,  i  nail  puller,  1  dozen  cans  "Brilliant"  polish  {ij4 
gallon  cans),  and  2  dozen  boxes  wax  tapers  (3  dozen  to  a  box),  were  furnished.  The  chairs, 
lounges,  benches,  lockers,  etc.,  in  rooms  of  Companies  A,  B,  C,  D,  E,  F,  I,  K,  G  and  Library 
were  lepaired,  upholstered  and  renovated  ;  screw  eyes,  necessary  for  the  window-cleaning 
apparatus,  were  furnished  and  put  in  place,  also  repairs  made  to  sash,  sash  ends,  etc.,  through- 
out building. 

Seventy-first  Regiment — All  worn  and  def:rctive  parts  ot  Welsbach  lights  were  replaced  with 
new  parts  ;  4  dozen  scrub  brushes,  No.  65 ;  4  dozen  dust-pans,  No.  191 ;  6  cases  of  toilet  paper  (roll), 
1,000  sheets  to  roll,  ico  rolls  to  a  case  ;  10  gross  parlor  matches,  60s  S.  &  C. ;  200  yards  of  cheese 
cloth,  24  pounds  wax  tapers,  4  boxes  Babbitt's  soap  ( 100  cakes  to  a  box),  2  boxes  sapolio  ( 10  dozen  to 
a  box),  12  dozen  cotton  j;nops(  15  pounds),  i  gross  Colgate's  glycerine  soap.  No.  181;  25  pounds  gum 
camphor  (first  quality),  and  3  boxes  potash  (48fpound  cans  each),  were  furnished.  About  126  win- 
dow shades,  made  of  nonpareil  shade  cloth,  hung  on  old  rollers  where  practicable,  and  new  ones 
where  necessary,  were  furnished  and  put  up.  i  saddle  case  and  closets  for  Quartermaster  room, 
about  20  feet  wide,  10  feet  high,  made  of  white  pine,  with  necessary  shelving,  bronze  hardware,  etc., 
made  and  erected.  One  ash  storeroom,  about  19  feet  wide,  4  feet  deep  and  13  feet  high,  with 
shelving,  bronze  hardware,  etc.,  made  and  erected  on  drill-room  floor  of  the  above  building. 
Repairs  were  made  to  the  plastering  in  the  toilet  and  wash-room  leading  to  same,  also  in  the 
two  upper  halls,  regimental  kitchen,  pantry,  line  officers'  room  and  Armorer's  quarters  in  the 
above  armory.  The  following  painting  was  done  in  the  two  upper  halls,  regimental  kitchen, 
pantry,  line  officers'  room  and  Armorer's  quarters  in  the  above  armory.  All  walls  of  the  two 
upper  floors  and  stairways  were  prepared  and  received  four  coats  of  oil  paint.  All  ceilings  of 
two  upper  halls  and  stairways,  ceilings  and  side  walls  of  regimental  kitchen,  pantry,  line 
officers'  toilet  room  and  Armorer's  quarters  were  cleaned  off,  prepared,  varnished  and  same 
received  two  coats  of  calcimine  of  cold  water  paint.  All  woodwork  in  halls  and  rooms  was 
touched  up,  bleached  where  necessary  and  varnished.  Also  the  walls  and  ceilings  m  the  wash- 
room, toilet-room  and  Quartermaster's  room  and  hall  leading  to  wash-room  were  cleaned  off, 
prepared,  varnished  and  painted.  The  pire  woodwork  in  four  rooms  and  hallway  at  Armorer's 
•quarters,  regimental  kitchen  and  toilet,  line  officers  and  main  hallway  and  woodwork  on  top 
floor  were  painted  ;  also  the  chandeliers  on  two  floors  painted  black  japan.  The  stone  and  brick 
work  on  porch  over  main  entrance  was  repaired  and  new  concrete  roof  laid  on  same  ;  also  hearth 
removed  from  regimental  kitchen  and  same  replaced  with  new  Portland  cement  ;  also  brick 
work  in  room  underneath  above-men! ioned  kitchen  and  Colonel's  toilet-room  repaired.  Defective 
tin  on  roof,  lantern,  valleys,  leaders,  etc.,  were  cut  out  and  replaced  with  tin  of  best  quality  and 
same  painted.     90  chairs  were  repaired  and  14  chairs  upholstered. 

Squadron  **A" — All  worn-out  and  defective  parts  of  Welsbach  lights  were  replaced  with 
new  parts.  2  dozen  dust  brushes,  10  gallons  Wolfs  acme  blacking,  20  gallons  *•  brilliant" 
metal  polish,  40  gallons  Miller's  harness   dressing,  12  cans  Prophet's  saddle  paste,  2  barrels  of 
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floor,  and  twelve  lockers  in  hospital  corps  room  on  the  first  floor  of  above  armory  were  filled, 
stained  and  varnished.  The  brickwork  on  the  northerly  side  of  the  above  armory  was  pointed  up 
as  directed. 

Ninth  Regiment — All  worn-out  and  defective  parts  of  Welsbach  lights  were  replaced  with 
new  parts.  One  barrel  of  Vegetable«Boiler  Compound  was  furnished,  also  one  set  of  telephone 
desk  instruments  connected  with  exchange  furnished  and  placed  in  Colonel's  quarters. 

Twelfth  Regiment — All  worn  and  defective  parts  of  Welsbach  lights  to  be  replaced  with 
new  part^.  i  gross  quick-klean  ;  one  gross  packages  flowered  toilet  soap;  i  dozen  canisters 
(for  soap) ;  i8  gallons  brilliant  metal  polish  ;  2  dozen  com  brooms,  No.  8,  Grade  **  B,"  2  dozen 
whisk  brooms.  No. 3  ;  150  yards  of  buck  toweling,  No.  25  ;  i  dozen  hair  floor  brooms,  No.  118  ; 
I  dozen  window  brushes,  No. 223  ;  6  dozen  scrub  brushes,  No.  65  ;  ^  dozen  coal  hods.  No.  378; 
500  pounds  buffalo  moth  extermmator ;  300  pair  scrub  cloths  ;  i  dozen  locket  towel  rollers;  I 
Wrigley  auger ;  i  gross  boxes  wax  tapers  (^  dozen  to  box);  3  gross  toilet  soap,  Colgate*s(MediQm 
No.  181)  ;  2  gross  tumblers;  10  gross  parlor  matches  (60  S.  S.  &  C.)  ;  ^  gross  balls  assorted 
twine  ;  }^  gross  sapolio ;  i  gross  shoe  blacking  (Bixby  No.  ^) ;  6  dozen  twine 
mops  (18  pounds) ;  i  dozen  gas  lighters,  3  foot  5  to  lO  inches ;  i  dozen  galvanized 
iron   mop   wringeis,   3   dozen  ostrich  feather  dusters  No.   20  ;    ^  dozen  squilgees,  24-inch  ; 

1  dozen  boxes  Babbitt's  soap;  2  dozen  mop  handles;  3  dozen  fibre  pails,  i3-inch  deep; 
8  dozen  rille  brushes,  bristles  45  calibre  ;  50  pounds  castiie  soap  ;  400  pounds  ground  rock  salt; 
ICO  yards  of  cheesecloth  ;  3  rolls  wrapping,  30-inch  by  24  and   18-inch;  i  ream  sandpaper; 

2  boxes  lye  (4  dozen  pounds  to  a  box)  ;  2  barrels  of  C.  C.  C.  cleaning  compound  ;  I  revolving  desk 
chair.  Bank  of  England  style  ;  2  dozen  bent-wood  armchairs  ;  2  chain  coir  mats  5  feet  by  5  feel ; 
2,000  pounds  of  pig  lead  ;  200  pounds  of  block  tin  ;  2  barrels  of  cold  water  paint  ;  20  gallons  of 
W.  B.  sperm  oil  ;  2  10  gallon  jacket  cans  and  i  barrel  (53  gallons)  Rt.  C.  Sk.  oil  furnished. 
Also  the  following  locks  were  delivered  for  the  locker  rooms  in  the  above  armory,  Company  D 
and  non-commis>ioned  staff  room  ;  104  Yale  locker  locks,  all  different,  for  i»^-inch  doors, 
with  2  master  keys  and  2  Yale  locker  locks  to  pass  the  master  keys,  set  to  Nos.  215,  314,  for 
non-commissioned  siafT  room.  Companies  H  and  G,  104  Yale  locker  locks,  all  different,  with  a 
master  keys.  Company  F,  about  104  Yale  locker  locks,  all  different,  for  i»^-inch  doors, 
with  2  master  keys.  The  doors  of  locker  rooms  were  repaired  and  410  locks  were  put  on  In 
officers'  room,  non-commissioned  staff  band-rooms  and  Companies  E  and  B  rooms.  Also  locks 
removed,  doors  repaired  and  410  locker  locks  put  on  in  rooms  of  Companies  D,  F,  G  and  H.  A 
lock  was  repaired  in  room  of  Company  II  and  9  master  keys  (i  for  each  company)  furnished. 
AI>out  84  yards  of  cork  carpet  was  furnished  and  laid  in  rooms  of  Company  K.  i  ash  counter 
about  30  feet  long,  6  feet  deep  and  3  feet  high  was  made  and  erected  ;  the  doors  of  same  hung 
on  bronze  butts,  with  cylmder  locks,  ends  and  back  paneled.  I  wash-basin  and  3  gas  brackets 
were  made  and  put  in  Surgeon's  room  on  top  floor  of  the  above  armory. 

Twenty-second  Regiment — All  worn-out  and  defective  parts  of  Welsbach  lights  were 
replaced  with  new  parts,  i  barrel  of  disinfectant  was  furnished.  About  170  yards  of  plain 
*'  A  "  linoleum  furnislied  and  laid  in  Armorer's  room  and  Quartermaster's  room.  14  linear  feet 
of  iron  railing,  about  8  feet  hi^h,  with  gate  ;  spring  hinges  and  Yale  lock,  hand  holes,  etc.,  all 
finished  in  gold  bronze,  made  and  erected  in  headquarters  room  of  the  above  armory. 
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Sixty-ninth  Regiment — All  worn-out  and  defective  parts  of  Wclsbach  lights  were  replaced 
with  new  parts ;  2  roll-top  5  feet  desks,  2  oflfice  chairs  to  match,  4  barrels  of  disinfectants,  3 
dozen  com  brooms  No.  8  grade  B,  i  dozen  whisk  brooms  No.  3,  40  yards  of  buck  toweling 
No.  25,  I  dozen  ostrich  feather  dusters  No.  20,  i  box  toilet  paper  (1,000  sheets  to  a  package), 
3  gross  Colgate's  glycerine  soap  No.  181,  i  nail  puller,  i  dozen  cans  **  Brilliant"  polish  (i)^ 
gallon  cans),  and  2  dozen  boxes  wax  tapers  (3  dozen  to  a  box),  were  furnished.  The  chairs, 
lounges,  benches,  lockers,  etc.,  in  rooms  of  Companies  A,  B,  C,  D,  E,  F,  I,  K,  G  and  Library 
were  repaired,  upholstered  and  renovated  ;  screw  eyes,  necessary  for  the  window-cleaning 
apparatus,  were  furnished  and  put  in  place,  also  repairs  made  to  sash,  sash  ends,  etc.,  through- 
out building. 

Seventy-first  Regiment — All  worn  and  defective  parts  ot  Welsbach  lights  were  replaced  with 
new  parts  ;  4  dozen  scrub  brushes.  No.  65;  4  dozen  dust-pans,  No.  191 ;  6  cases  of  toilet  paper  (roll), 
i,oco  sheets  to  roll,  ico  rolls  to  a  case  ;  10  gross  parlor  matches,  60s  S.  &  C.  ;  200  yards  of  cheese 
cloth,  24  pounds  wax  tapers,  4  boxes  Babbitt's  soap  ( too  cakes  to  a  box),  2  boxes  sapolio  ( 10  dozen  to 
a  box),  12  dozen  cotton  jmops  (15  pounds),  i  gross  Colgate's  glycerine  soap.  No.  181;  25  pounds  gum 
camphor  (first  quality),  and  3  boxes  potash  (48fpound  cans  each),  were  furnished.  About  126  win- 
dow shades,  made  of  nonpareil  shade  cloth,  hung  on  old  rollers  where  practicable,  and  new  ones 
where  necessary,  were  furnished  and  put  up.  I  saddle  case  and  closets  for  Quartermaster  room, 
about  20  feet  wide,  10  feet  high,  made  of  while  pine,  with  necessary  shelving,  bronze  hardware,  etc., 
made  and  erected.  One  ash  storeroom,  about  19  feet  wide,  4  feet  deep  and  13  feet  high,  with 
shelving,  bronze  hardware,  etc.,  made  and  erected  on  drill-room  floor  of  the  above  building. 
Repairs  were  made  to  the  plastering  in  the  toilet  and  wash-room  leading  to  same,  also  in  the 
two  upper  halls,  regimental  kitchen,  pantry,  line  officers'  room  and  Armorer's  quarters  in  the 
above  armory.  The  following  painting  was  done  in  the  two  upper  halls,  regimental  kitchen, 
pantry,  line  officers'  room  and  Armorer's  quarters  in  the  above  armory.  All  walls  of  the  two 
upper  floors  and  stairways  were  prepared  and  received  four  coats  of  oil  paint.  All  ceilings  of 
two  upper  halls  and  stairways,  ceilings  and  side  walls  of  regimental  kitchen,  pantry,  line 
officers*  toilet  room  and  Armorer's  quarters  were  cleaned  off,  prepared,  varnished  and  same 
received  two  coats  of  calcimine  of  cold  water  paint.  All  woodwork  in  halls  and  rooms  was 
touched  up,  bleached  where  necessary  and  varnished.  Also  the  walls  and  ceilings  m  the  wash- 
room, toilet-room  and  Quartermaster's  room  and  hall  leading  to  wash-room  were  cleaned  off, 
prepared,  varnished  and  painted.  The  pine  woodwork  in  four  rooms  and  hallway  at  Armorer's 
•quarters,  regimental  kitchen  and  toilet,  line  officers  and  main  hallway  and  woodwork  on  top 
floor  were  painted  ;  alsi  the  chandeliers  on  two  tloors  painted  black  japan.  The  stone  and  brick 
work  on  porch  over  mam  entrance  was  repaired  and  new  concrete  roof  laid  on  same  ;  also  hearth 
removed  from  regimental  kitchen  and  same  replaced  with  new  Portland  cement  ;  also  brick 
work  in  room  underneath  above-mentioned  kitchen  and  Colonel's  toilet-room  repaired.  Defective 
tin  on  roof,  lantern,  valleys,  leaders,  etc.,  were  cut  out  and  replaced  with  tin  of  best  quality  and 
same  painted.     90  chairs  were  repaired  and  14  chairs  upholstered. 

Squadron  **  A  " — All  worn-out  and  defective  parts  of  Welsbach  lights  were  replaced  with 
new  parts.  2  dozen  dust  brushes,  10  gallons  Wolfs  acme  blacking,  20  gallons  *•  brilliant" 
metal  polish,  40  gallons  Miller's  harness   dressing,  12  cans  Prophet's  saddle  paste,  2  barrels  of 
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C.  C.  C.  soap,  2  barrels  of  disinfectant,  500  pounds  Buffalo  moth  exterminator,  560  jmsteboard 
target  covers,  4  feet  6  inches  long,  2  feet  3  inches  wide  ;  6  handhole  gaskets,  5  x3>4  ;  6  manhole 
gaskets,  15  x  ii|^  ;  20  dozen  Turkish  bath  towels,  40  gallons  turpentine,  40  gallons  neat*sfoot 
oil,  I  barrel  kerosene  oil  and  10  gallons  grain  alcohol  were  famished.  One  6-inch  Rider-Ericson 
pump  with  the  necessary  platform  connections,  etc.,  was  furnished  and  placed  in  above  armorjr. 

First  Signal  Corps— The  flooring  in  room  of  above  corps  was  laid,  N.  C.  pine  and  yellow 
pine  with  the  necessary  leveling  strips,  etc. 

Fil-st  Battery — 20  gallons  "brilliant"  metal  polish,  20  gallons  Miller's  harness  dressing,  10 
gallons  Miller's  harness  oil,  2  boxes  of  Babbitt's  soap,  4  gross  parlor  matches,  yi  gross  sapolio, 
2  boxes  of  toilet  paper,  i  dozen  Dietz  tubular  lanterns,  i  dozen  ostrich  feather  dusters.  No.  20 ; 
Yz  dozen  gas  torches,  3  dozen  box  tapers,  2  dozen  chamois  skins,  17  x  23  ;  3  dozen  cotton  mops, 
Yz  dozen  mop  handles,  5  feet ;  ^  dozen  mop  wringers,  galvanized  iron  ;  I  dozen  8-inch  fibre 
cuspidors,  3  dozen  toilet  soap,  Colgate's  glycerine,  No.'iSi  ;  5  gallons  ammonia,  200  pounds 
wrapping  paper,  10  pounds  vaseline,  300  pounds  sat  soda,  10  pounds  sheep's  wool  sponges,  50 
pounds  castile  soap,  large  red  bars,  and  i  extension  ladder,  20  feet,  were^urnished.  • 

Second  Battery — AH  wbm-out  and  defective  parts  of  Welsbach  lights  were  replaced  with  new 
parts  ;  5  pounds  copper  rivets  and  burrs,  ^-inch  ;  5  pounds  copper  rivets  and  burr?,  14^-inch  ;  5 
pounds  copper  rivets  and  burrs,  i-inch  ;  i  hand  truck.  No.  2  ;  i  platform  truck,  5  feet  by  3  feet ;  2 
dozen  ostrich-feather  dusters.  No.  20  extra  quality  ;  i  dozen  fibre  pails,  14  quarts  ;  ^  dozen  carpet 
sweepers,  Grand  ;  }z  dozen  lanterns  with  reflectors,  19  by  13  inches  ;  I  dozen  curry  combs,  2  gross 
Colgate's  glycerine  soap  (Med.  No.  181),  2  Iwxes  Babbitt's  soap,  loo  cakes  to  a  box  ;  i  gross 
sapolio,  2  boxes  toilet  paper,  1,000  sheets  to  a  package  ;  12  pounds  electro  silicon,  100  pounds 
wrapping  paper,  30-inch  ;  3  dozen  china  cuspidors,  100  pounds  ^^-inch  Manila  rope,  and  i  Rem- 
ington typewriter.  No.  0,  were  furnished.  Also  one  Fairbanks  scale  with  measuring  rod  was 
furnished.  One  large  iron  safe  was  removed  from  the  Brownstone  Building,  the  same  repaired 
and  painted  and  delivered  for  the  use  of  above  armory. 

First  Naval  Battalion — The  following  articles  were  furnished  :  4  boxes  of  Babbitt's  soap,  375 
pounds  washmg  soda,  50  pounds  chloride  of  lime,  I  dozen  ostrich  feather  dusters,  No.  20;  250 
pounds  cotton  waste,  3  cases  '*  brilliant  "  metal  polish,  3 dozen  |^-pintsto  a  case  ;  3  office  revolv- 
ing chairs,  i  No.  8  Remington  typewriter,  10  gallons  cylinder  oil,  10  gallons  machinery  oil, 
I  l»arrel  kerosene  oil  and  2  cords  4-cut  pine  wood  were  furnished.  Also,  the  following 
manila  rope  was  furnished  :  100  fathoms,  i  V4  inch,  4  strands  ;  100  fathoms,  1%,  inch,  4  strands  ; 
200  fathoms,  i  inch,  3  strands  ;  150  fathoms,  3  inch,  3  sttands,  and  loo  fathoms,  4  inch, 
4  strands.  The  exterior  of  the  United  States  Ship  **  New  Hampshire  "  was  painted  as  follows: 
All  dirt  and  paint  was  thoroughly  cleaned  off",  loose  paint  well  scraped,  and  the  entire  outside  of 
ship  received  one  coat  of  paint  from  water-line  up,  except  that  portion  which  is  at  present 
painted  white,  which  received  two  coats  of  white  paint.  The  hull  was  painted  with  marine 
black,  and  the  upper  work  with  navy  spar  color,  as  at  present.  The  house  on  forecastle  and 
the  cabin  on  poop  deck  received  one  heavy  coal  of  paint,  color  as  directed.  The  roof  of  super- 
structure also  received  one  heavy  coat  of  paint.  Flagstaff",  spars  and  all  ironwork  painted  one 
coat.  The  forecastle  and  poop  deck  received  two  coats  of  paint,  color  as  directed.  The  poop 
deck,  ceiling  of  officers'  quarters,  and  siding  on  hull  of  ship  was  repaired  ;   also,  pigeon  house 
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removed  from  forward  deck.  An  electric  lighting  outBt,  consisting  of  an  engine  and  generator 
direct  connected  with  bed  plate,  switchboard,  volt  meter,  ammeter,  rheostat,  main  dynamo 
switch  and  feeder  switch,  were  furnished  and  placed  on  ship.  The  forward  and  poop  decks  were 
covered  with  No.  4  cotton  duck.  Canvas  awning  and  curtains  for  cutter  connected  with  above 
headquarters  were  made  and  put  in  place.  In  the  drill-room  of  above  battalion,  at  the  foot  of 
East  Twenty-fourth  street,  the  panels,  doors,  sashes,  etc.,  were  removed  from  the  upper  floor 
and  placed  in  storage  on  the  lower  floor,  and  the  upper  floor  was  inclosed.  The  necessary  tugs, 
etc.,  were  furnished  to  tow  the  ship  **  New  Hampshire"  from  the  foot  o!  East  Twenty-eighth 
street  to  summer  quarters  off  Whitesione  Landing,  Long  Island. 

Municipal  Courts. 

First  District— 2  toilet  cabinets,  with  a  supply  of  clean  toweU,  were  furnished.  Orders  for 
cleaning  glass  in  the  windows  and  doors  of  the  above  court  were  issued,  i  barrel  of  soap 
powder  was  furnished. 

Second  District — I  (oilet  cabinet,  with  a  supply  of  clean  towels  weekly,  was  furnished.  Orders 
for  cleaning  glass  in  the  windows  and  doors  of  the  above  court  were  issued.  All  worn-out  and 
defective  parts  of  Welsbach  lights  were  replaced  with  new  parts,     i  barrel  of  soap  powder  and 

1  barrel  of  disinfectant  were  furnished. 

Third  District — I  toillct  cabinet,  with  a  supply  of  clean  towels  weekly,  was  furnished. 

Fourth  District — i  toilet  cabinet,  with  a  supply  of  clean  towels  weekly,  was  furnished. 
Orders  for  cleaning  glass  in  the  windows  and  doors  of  the  above  Court  were  issued,  i  barrel  of 
disinfectant,  and  the  following  law  books  were  furnish/cd  :  Abbott's  Digest,  Annuals  1899,  1900  ; 
New  York  Reports  from  and  including  Volumes  158  to  and  including  Volume  164  ;  Appellate 
Division  Reports,  from  and  including  Volumes  34  to  56  ;  Miscellaneous  Reports,  from  and 
including  Volumes  25  to  32  ;  Brightley*s  Digest,  Volume  5  ;  McAdams'  Landlord  and  Tenant, 
Third  Edition  and  New  York  Supplement  Reports  from  and  including  Volumes  54  to  Volume  64. 

2  toilet  cabinets  with  a  supply  of  clean  towels  weekly,  were  furnished.  All  worn-out  and 
defective  parts  of  Welsbach  lights  were  replaced  with  new  parts.  Orders  for  cleaning  the  glass 
in  windows  and  doors  in  the  above  court  were  issued,  i  barrel  of  disinfectant  and  i  barrel  of 
cold  water  paint  were  furnished. 

Sixth  District — i  toilet  cabinet,  with  a  supply  of  clean  towels  weekly,  was  furnished. 
Order  for  cleaning  the  glass  in  windows  and  doors  of  above  court  was  issued.  New  York  Spe- 
cial Reports,  1901,  Mc Adams  on  Landlord  and  Tenant,  Giffords  Annual,  1900,  and  Bender's 
Lawyers*  Diary  was  furnished. 

Seventh  District — 2  toilet  cabinets,  with  a  supply  of  clean  towels  weekly,  were  furnished. 
I  dozen  bent-wood  cane-seat  chairs  and  i  dozen  bent-wood  cane-seat  armchairs  were  furnished. 

Eighth  District — Orders  for  cleaning  glass  in  doors  and  windows  of  this  court  were  furnished. 

Ninth  District — 2  toilet  cabinets,  with  a  supply  of  clean  towels  weekly,  were  furnished. 

Eleventh  District— i  toilet  cabinet,  with  a  supply  of  clean  towels  weekly,  was  furnished. 
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C.  C.  C.  soap,  2  barrels  of  disinfectant,  500  pounds  Buffalo  moth  exterminator,  560  pasteboard 
target  covers,  4  feet  6  inches  long,  2  feet  3  inches  wide  ;  6  handhole  gaskets,  5x3)^  ;  6  manhole 
gaskets,  15  x  iij^  ;  20  dozen  Turkish  bath  towels,  40  gallons  turpentine,  40  gallons  neat* s  foot 
oil,  I  barrel  kerosene  oil  and  10  gallons  grain  alcohol  were  furnished.  One  6-inch  Rider-Ericson 
pump  with  the  necessary  platf'^rm  connections,  etc.,  was  furnished  and  placed  in  above  armorjr. 

First  Signal  Corj)$— The  flooring  in  room  of  above  corps  was  laid,  N.  C.  pine  and  yellow 
pine  with  the  necessary  leveling  strips,  etc. 

First  Battery — 20  gallons  **  brilliant "  metal  polish,  20  gallons  Miller's  harness  dressing,  10 
gallons  Miller's  harness  oil,  2  boxes  of  Babbitt's  soap,  4  gross  parlor  matches,  ^  gross  sapolio, 
2  boxes  of  toilet  paper,  i  dozen  Dietz  tubular  lanterns,  i  dozen  ostrich  feather  dusters.  No.  20; 
>i  dozen  gas  torches,  3  dozen  box  tapers,  2  dozen  chamois  skins,  17  x  23  ;  3  dozen  cotton  mops, 
Yi  dozen  mop  handles,  5  feet  ;  ^  dozen  mop  wringers,  galvanized  iron  ;  i  dozen  8-inch  fibre 
cuspidors,  3  dozen  toilet  soap,  Colgate's  glycerine,  No.'iSi  ;  5  gallons  ammonia,  200  pounds 
wrapping  paper,  10  pounds  vaseline,  300  pounds  sat  soda,  10  pounds  sheep's  wool  sponges,  50 
pounds  castile  soap,  large  red  bars,  and  I  extension  ladder,  20  feet,  were^urnished.   • 

«k     ^  • 

Second  Battery — All  wbm-out  and  defective  parts  ofWelsbach  lights  were  replaced  with  new 

parts  ;  5  pounds  copper  rivets  and  burrs,  ^-inch  ;  5  pounds  copper  rivets  and  burr?,  ^'-inch  ;  5 
pounds  copper  rivets  and  burrs,  i-inch  ;  i  hand  truck,  No.  2  ;  I  platform  truck,  5  feet  by  3  feet ;  2 
dozen  ostrich-feather  dusters,  No.  20  extra  quality  ;  I  dozen  fibre  pails,  14  quarts  ;  }^  dozen  carpet 
sweepers,  Grand  ;  j^  dozen  lanterns  with  reflectors,  19  by  13  inches  ;  I  dozen  curry  combs,  2  gross 
Colgate's  glycerine  soap  (Med.  No.  181),  2  boxes  Babbitt's  soap,  100  cakes  to  a  box  ;  i  gross 
sapolio,  2  boxes  toilet  paper,  1,000  sheets  to  a  package  ;  12  pounds  electro  silicon,  100  pounds 
wrapping  paper,  30-inch  ;  3  dozen  china  cuspidors,  100  pounds  ^-inch  Manila  rope,  and  I  Rem- 
ington typewriter.  No.  6,  were  furnished.  Also  one  Fairbanks  scale  with  measuring  rod  was 
furnished.  One  large  iron  safe  was  removed  from  the  Brownstone  Building,  the  same  repaired 
and  painted  and  delivered  for  the  use  of  above  armory. 

First  Naval  Battalion — The  following  articles  were  furnished  :  4  boxes  of  Babbitt's  soap,  375 
pounds  washmg  soda,  50  pounds  chloride  of  lime,  I  dozen  ostrich  feather  dusters.  No.  20:250 
pounds  cotton  waste,  3  cases  **  brilliant  "  metal  polish,  3  dozen  |^ -pints  to  a  case  ;  3  office  revolv- 
ing chairs,  i  No.  8  Remington  typewriter,  10  gallons  cylinder  oil,  10  gallons  machinery  oil, 
I  barrel  kerosene  oil  and  2  cords  4-cut  pine  wood  were  furnished.  Also,  the  following 
manila  rope  was  furnished  :  100  fathoms,  I J4  inch,  4  strands  ;  lOO  fathoms,  i^  inch,  4  strands ; 
200  fathoms,  i  inch,  3  strands  ;  150  fathoms,  3  inch,  3  sttands,  and  loo  fathoms,  4  inch, 
4  strands.  The  exterior  of  the  United  States  Ship  "  New  Hampshire  "  was  painted  as  follows: 
All  dirt  and  paint  was  thoroughly  cleaned  off,  loose  paint  well  scraped,  and  the  entire  outside  of 
ship  received  one  coat  of  ])aint  from  water-line  up,  except  that  portion  which  is  at  present 
painted  white,  which  received  two  coats  of  white  paint.  The  hull  was  painted  with  marine 
black,  and  the  upper  work  with  navy  spar  color,  as  at  present.  The  house  on  forecastle  and 
the  cabin  on  poop  deck  received  one  heavy  coal  of  paint,  color  as  directed.  The  roof  of  super- 
structure also  received  one  heavy  coat  of  paint.  Flagstaff",  spars  and  all  ironwork  painted  one 
coat.  The  forecastle  and  poop  deck  received  two  coats  of  paint,  color  as  directed.  The  poop 
deck,  ceiling  of  oftkers'  quarters,  and  siding  on  hull  of  ship  was  repaired  ;    also,  pigeon  house 
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removed  from  forward  deck.  An  electric  lighting  outfit,  consisting  of  an  engine  and  generator 
direct  connected  with  bed  plate,  switchboard,  volt  meter,  ammeter,  rheostat,  main  dynamo 
switch  and  feeder  switch,  were  furnished  and  placed  on  ship.  The  forward  and  poop  decks  were 
covered  with  No. 4  cotton  duck.  Canvas  awning  and  curtains  for  cutter  connected  with  above 
headquarters  were  made  and  put  in  place.  In  the  drill-room  of  above  battalion,  at  the  foot  of 
E^st  Twenty-fourth  street,  the  panels,  doors,  sashes,  etc.,  were  removed  from  the  upper  floor 
and  placed  in  storage  on  the  lower  floor,  and  the  upper  floor  was  inclosed.  The  necessary  tugs, 
etc.,  were  furnished  to  tow  the  ship  **  New  Hampshire*'  from  the  foot  o!  East  Twenty-eighth 
street  to  summer  quarters  off  Whitestone  Landing,  Long  Island. 

Municipal  Courts. 

First  District— 2  toilet  cabinets,  with  a  supply  of  clean  towels,  were  furnished.  Orders  for 
cleaning  glass  in  the  windows  and  doors  of  the  above  court  were  issued,  i  barrel  of  soap 
powder  was  furnished. 

Second  District — i  (oilet  cabinet,  with  a  supply  of  clean  towels  weekly,  was  furnished.  Orders 
for  cleaning  glass  in  the  windows  and  doors  of  the  above  court  were  issued.  All  worn-out  and 
defective  parts  of  Welsbach  lights  were  replaced  with  new  parts,     i  barrel  of  soap  powder  and 

1  barrel  of  disinfectant  were  furnished. 

Third  District — i  toillet  cabinet,  with  a  supply  of  clean  towels  weekly,  was  furnished. 

Fourth  District — I  toilet  cabinet,  with  a  supply  of  clean  towels  weekly,  was  furnished. 
Orders  for  cleaning  glass  in  the  windows  and  doors  of  the  above  Court  were  issued,  i  barrel  of 
disinfectant,  and  the  following  law  books  were  furnishjed  :  Abbott's  Digest,  Annuals  1899,  1900  ; 
New  York  Reports  from  and  including  Volumes  158  to  and  including  Volume  164  ;  Appellate 
Division  Reports,  from  and  including  Volumes  34  to  56  ;  Miscellaneous  Reports,  from  and 
including  Volumes  25  to  32  ;  Brightley's  Digest,  Volume  5  ;  McAdams'  Landlord  and  Tenant, 
Third  Edition  and  New  York  Supplement  Reports  from  and  including  Volumes  54  to  Volume  64. 

2  toilet  cabinets  with  a  supply  of  clean  towels  weekly,  were  furnished.  All  worn-out  and 
defective  parts  of  Welsbach  lights  were  replaced  with  new  parts.  Orders  for  cleaning  the  glass 
in  windows  and  doors  in  the  above  court  were  issued,  i  barrel  of  disinfectant  and  i  barrel  of 
cold  water  paint  were  furnished. 

Sixth  District — I  toilet  cabinet,  with  a  supply  of  clean  towels  weekly,  was  furnished. 
Order  for  cleaning  the  glass  in  windows  and  doors  of  above  court  was  issued.  New  York  Spe- 
cial Reports,  1901,  McAdams  on  Landlord  and  Tenant,  Giffords  Annual,  1900,  and  Bender's 
Lawyers*  Diary  was  furnished. 

Seventh  District- -2  toilet  cabinets,  with  a  supply  of  clean  towels  weekly,  were  furnished. 
I  dozen  bent-wood  cane-seat  chairs  and  i  dozen  bent-wood  cane-seat  armchairs  were  furnished. 

Eighth  District — Orders  for  cleaning  glass  in  doors  and  windows  of  this  court  were  furnished. 

Ninth  District — 2  toilet  cabinets,  with  a  supply  of  clean  towels  weekly,  were  furnished. 

Eleventh  District— i  toilet  cabinet,  with  a  supply  of  clean  towels  weekly,  was  furnished. 
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City  Magistrates*  Courts. 

First  Division — 7  copies  Trow's  City  Directories  for  Manhattan  and  The  Bronx ;  7  sets 
Cook's  Criminal  and  Penal  Codes  ;  7  sets  of  Session  Laws  for  1901.  and  19  copies  Greater  New 
York  Charter  furnished. 

First  District — i  toilet  cabinet,  with  a  supply  of  clean  towels  weekly,  was  furnished.  I  copy 
of  Ash*s  Consolidation  Act  was  furnished. 

Second  District — i  toilet  cabinet,  with  a  supply  of  clean  towels  weekly,  was  furnished,  i  copy 
of  Ash's  Consolidation  Act,  and  12  cane-seat  bent-wood  chairs  were  furnished. 

Third  District — Orders  for  cleaning  glass  in  windows  and  doors  in  the  above  court  were 
issued.     I  barrel  of  disinfectant  was  furnished. 

Fifth  District — 2  toilet  cabinets,  with  a  supply  of  clean  towels  weekly,  were  furnished,  i  copy 
of  Ash's  Consolidation  Act  furnished  ;  also,  about  24  yards  of  plain  *'A"  linoleum  was  furnished 
and  laid. 

Sixth  District — I  toilet  cabinet,  with  a  supply  of  clean  towels  weekly,  was  furnished. 

Seventh  District — i  toilet  cabinet,  with  a  supply  of  clean  towels  weekly,  was  furnished. 

Sixth  District,  Bronx  —i  barrel  of  disinfectant  was  furnished. 

Board  of  City  Magistrates — 7  Trow's  City  Directories  were  furnished. 

Finance  Department. 

All  worn-out  and  defective  parts  ot'Welsbach  lights  were  replaced  with  new  parts  ;  1  switch- 
board, set  of  telephone  instruments  and  extension  stations  connected  with  Exchange  ;  i  No.  8 
Yost  typewriter  and  extra  large  carriage  with  metal  lever  ;  I  No.  4  Yost  typewriter,  pica  type, 
with  metal  cover  ;  i  roll-top  oak  cabinet  desk,  with  wide  carriage  drop  for  No.  8  Yost  type- 
writer ;  3  cocoa  mats,  3  bent- wood  coal  and  hat  trees,  with  umbrella  pan  ;  i  oak  wardrobe,  I 
oak  table,  about  2  feet  6  inches  by  5  feet,  and  i  oak  top  with  side  roll  curtain  front  for  50-inch 
desk  were  lurni>hed  ;  about  52  yards  of  plain  '*  A  "  linoleum  was  furnished  and  laid  ;  9  Pullman 
automatic  ventilators  were  furnished  and  put  in  place,  and  4  electric  fans  installed  ;  15  window 
shades,  made  of  nonpareil  shade  cloth,  hung  on  Hartshorn  rollers,  with  all  necessary  connec- 
tions, fixtures,  etc.,  were  put  up;  i  quartered  oak  book-case,  golden  oak  finish,  about  4  feet  7 
inches  by  11  inches  deep,  made  and  erected  in  the  above  office.  The  service  of  laborers  was 
furnished  to  remove  books  from  record  room  to  Room  19  of  the  above  department. 

City  Paymaster — Orders  were  renewed  for  cleaning  the  glass  in  windows  and  doors,  also  for 
furnishing  a  supply  of  steam  to  the  above  office  ;  I  barrel  of  soap  powder,  I  barrel  of  disinfectant, 
12  kilfire  extinguishers,  3  dozen  special  metal  labels,  25  yards  of  crash  toweling  and  25  yards  of 
cheese  cloth  were  furnished.  One  window  shade,  with  all  necessary  fixtures,  made  of  nonpareil 
shade  cloth  hung  on  Hartshorn  rollers,  made  and  put  up. 

City  Chamberlain — I  toilet  cabinet,  with  a  supply  of  clean  towels  weekly,  was  furnished. 
3  electric  fans,  i6-inch,  and  tw^o  is-inch  lans,  were  furnished  and  installed. 
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Department  of  Taxes  and  AssesSxMents. 

One-half  dozen  oak  bent-wood  caneseat  chairs  and  6  record  ribbon  for  book-typewriter  were 
famished.    One  oak  cabinet,  with  22  drawers,  made  and  erecied  in  the  above  office. 

Collector  of  Assessments  and  Arrears — i  toilet  cabinet,  with  a  supply  of  clean  towels 
weekly,  was  furnished. 

Receiver  of  Taxes — i  extension  set  of  telephone  instruments  connected  with  telephone 
was  furnished  and  put  in  place  in  Colonel  Austin's  room. 

Surveyor's  Office — 2  toilet  cabinets,  with  a  supply  ot  clean  towels  weekly,  were  furnished. 

Board  of  Estimate  and  Apportionment. 
One  Remington  typewriter  No.  6,  and  i  rug,  about  9  feet  by  9  feet,  were  furnished. 

Exempt  Firemen's  Headquarters. 
All  worn-out  and  defective  parts  of  Welsbach  lights  were  replaced  with  new  parls. 

County  Jail. 

All  worn-out  and  defective  parls  of  Welsbach  lights  were  replaced  with  new  parls.  i  case 
of  toilet  paper,  200  rolls  ;  i  gross  of  mops,  15  pounds,  and  i  dozen  mop  handles,  5  feet,  were 
famished  ;  also  6  barrels  of  prepared  or  mixed  lime  to  whitewash  walls  of  prison  yard. 

Department  of  Buildi.ngs. 

All  worn-out  and  defective  parts  of  Welsbach  lights  were  replaced  with  new  parts,  i  barrel 
of  soap  powder,  i  keg  of  sal  soda,  2  6-gallon  porcelain -lined  coolers  and  stands,  i  case  of  toilet 
paper  (100  packs  to  a  case),  2  boxes  laundry  soap  (Babbitt's),  25  dozen  Colgate's  glycerine  soap, 
No.  181  ;  25  tumblers,  3  wire  soap  dishes,  10  mouse  traps,  3  pounds  sheep's  wool  sponges,  large 
size  ;  i  wire  hanging  porcelain  well,  12  yards  cheese  cloth,  i  small  pitcher,  4  dozen  roller  towels, 
3  yards  to  a  towel,  and  3  dozen  white  huck  towels  were  furnished.  About  185  yards  of 
plain  **A"  linoleum  was  furnished  and  laid.  About  135  yards  of  body  Brussels 
carpet  furnished,  laid  and  lined  in  the  offices  of  the  Commissioner,  Superintendent 
and  Deputy  Superintendent.  About  100  feet  of  wood  and  glass  partition  were 
removed  from  offices  lately  occupied  by  the  Special  Commissioner  of  Jurors,  to  build- 
ing occupied  by  the  above  department.  Oak  and  glass  partition  was  removed  from  offices 
recently  occupied  by  the  Special  Commissioner  of  Jurors,  reconstructed  and  placed  where 
directed  in  the  above  department.  22  awnmg  frames  were  removed  and  repaired  and  recon- 
structed where  necessary  and  covered  with  champion  duplex  awning  stripe,  also  5  new  awnings, 
including  frames  were  furnished  ;  16  new  window  shades,  made  of  nonpareil  shade  cloth,  hung 
on  Hartshorn  spring  rollers,  were  furnished  and  put  up. 

Bureau  of  Municipal  Statistics. 

Two  toilet  cabinets,  with  a  supply  of  clean  towels  weekly,  were  furnished.  I  Remington 
typewriter  No.  7  was  cleaned  and  repaired. 
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City  Magistrates'  Courts. 

First  Division — 7  copies  Trow's  City  Directories  for  Manhattan  and  The  Bronx  ;  7  sets 
Cook's  Criminal  and  Penal  Codes  ;  7  sets  of  Session  Laws  for  1901,  and  19  copies  Greater  New 
York  Charter  furnished. 

First  District — i  toilet  cabinet,  with  a  supply  of  clean  towels  weekly,  was  furnished.  1  copy 
of  Ash's  Consolidation  Act  was  furnished. 

Second  District — i  toilet  cabinet,  with  a  supply  of  clean  towels  weekly,  was  furnished,  i  copy 
of  Ash's  Consolidation  Act,  and  12  cane-seat  bent-wood  chairs  were  furnished. 

Third  District — Orders  for  cleaning  glass  in  windows  and  doors  in  the  above  court  were 
issued.     I  barrel  of  disinfectant  was  furnished. 

Fifth  District — 2  toilet  cabinets,  with  a  supply  of  clean  towels  weekly,  were  furnished.  I  copy 
of  Ash's  Consolidation  Act  furnished  ;  also,  about  24  yards  of  plain  *'A"  linoleum  was  furnished 
and  laid. 

Sixth  District — I  toilet  cabinet,  with  a  supply  of  clean  towels  weekly,  was  furnished. 

Seventh  District — i  toilet  cabinet,  with  a  supply  of  clean  towels  weekly,  was  furnished. 

Sixth  District,  Bronx -i  barrel  of  disinfectant  was  furnished. 

Board  of  City  Magistrates — 7  Trow's  City  Directories  were  furnished. 

Finance  Department. 

AU  worn-out  and  defective  parts  of  Welsbach  lights  were  replaced  with  new  parts ;  i  switch- 
board, set  of  telephone  instruments  and  extension  stations  connected  with  Exchange  ;  i  No.  8 
Yost  typewriter  and  extra  large  carriage  with  metal  lever  ;  I  No.  4  Yost  typewriter,  pica  type, 
with  metal  cover  ;  1  roll-top  oak  cabinet  desk,  with  wide  carriage  drop  for  No.  8  Yost  type- 
writer ;  3  cocoa  mats,  3  bent-wood  coal  and  hat  trees,  with  umbrella  pan  ;  1  oak  wardrobe,  I 
oak  table,  about  2  feet  6  inches  by  5  feet,  and  i  oak  top  with  side  roll  curtain  front  for  5o.inch 
desk  were  iumi^hed  ;  about  52  yards  of  plain  **  A  "  linoleum  was  furnished  and  laid  ;  9  Pullman 
automatic  ventilators  were  furnished  and  put  in  place,  and  4  electric  fans  installed  ;  15  window 
shades,  made  of  nonpareil  shade  cloth,  hung  on  Hartshorn  rollers,  with  all  necessary  connec- 
tions, fixtures,  etc.,  were  put  up  ;  i  quartered  oak  book-case,  golden  oak  finish,  about  4  feet  7 
inches  by  ii  inches  deep,  made  and  erected  in  the  above  office.  The  service  of  laborers  was 
furnished  to  remove  books  from  record  room  to  Room  19  of  the  above  department. 

City  Paymaster — Orders  were  renewed  for  cleaning  the  glass  in  windows  and  doors,  also  for 
furnishing  a  supply  of  steam  to  the  above  office  ;  i  barrel  of  soap  powder,  i  barrel  of  disinfectant, 
12  kilfire  extinguishers,  3  dozen  special  metal  labels,  25  yards  of  crash  toweling  and  25  yards  of 
cheese  cloth  were  furnished.  One  window  shade,  with  all  necessary  fixtures,  made  of  nonpareil 
shade  cloth  hung  on  Hartshorn  rollers,  made  and  put  up. 

City  Chamberlain— I  toilet  cabinet,,  with  a  supply  of  clean  towels  weekly,  was  furnished. 
3  electric  fans,  16-mch,  and  two  is-inch  lans,  were  furnished  and  installed. 
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Department  of  Taxes  and  Assessments. 

One-half  dozen  oak  bent-wood  cane-seat  chairs  and  6  record  ribbon  for  book-typewriter  were 
furnished.     One  oak  cabinet,  with  22  drawers,  made  and  erecied  in  the  above  office. 

Collector  of  Assessments  and  Arrears — i  toilet  cabinet,  with  a  supply  of  clean  towels 
weekly,  was  furnished. 

Receiver  of  Taxes — i  extension  set  of  telephone  instruments  connected  with  telephone 
was  furnished  and  put  in  place  in  Colonel  Austin's  room. 

Surveyor's  Office — 2  toilet  cabinets,  with  a  supply  ot  clean  towels  weekly,  were  furnished. 

Board  of  Estimate  and  Apportionment. 
One  Remington  type^^riter  No.  6,  and  i  rug,  about  9  feet  by  9  feet,  were  furnished. 

Exempt  Firemen's  Headquarters. 
All  worn-out  and  defective  parts  of  Welsbach  lights  were  replaced  with  new  parts. 

County  Jail. 

All  worn-out  and  defective  parts  of  Welsbach  lights  were  replaced  with  new  parts,  i  case 
of  toilet  paper,  200  rolls  ;  i  gross  of  mops,  15  pounds,  and  i  dozen  mop  handles,  5  feet,  were 
furnished  ;  also  6  barrels  of  prepared  or  mixed  lime  to  whitewash  walls  of  prison  yard. 

Department  of  Buildings. 

AH  worn -out  and  defective  parts  of  Welsbach  lights  were  replaced  with  new  parts,  i  barrel 
of  soap  powder,  i  keg  of  sal  soda,  2  6-gallon  porcelain -lined  coolers  and  stands,  i  case  of  toilet 
paper  (100  packs  to  a  case),  2  boxes  laundry  soap  (Babbitt's),  25  dozen  Colgate's  glycerine  soap. 
No.  181  ;  25  tumblers,  3  wire  soap  dishes,  10  mouse  traps,  3  pounds  sheep's  wool  sponges,  large 
size  ;  i  wire  hanging  porcelain  well,  12  yards  cheese  cloth,  i  small  pitcher,  4  dozen  roller  towels, 
3  yards  to  a  towel,  and  3  dozen  white  buck  towels  were  furnished.  About  185  yards  of 
plain  **A"  linoleum  was  furnished  and  laid.  About  135  yards  of  body  Brussels 
carpet  furnished,  laid  and  lined  in  the  offices  of  the  Commissioner,  Superintendent 
and  Deputy  Superintendent.  About  100  feet  of  wood  and  glass  partition  were 
removed  from  offices  lately  occupied  by  the  Special  Commissioner  of  Jurors,  to  build- 
ing occupied  by  the  above  department.  Oak  and  glass  partition  was  removed  from  offices 
recently  occupied  by  the  Special  Commissioner  of  Jurors,  reconstructed  and  placed  where 
directed  in  the  above  department.  22  awning  frames  were  removed  and  repaired  and  recon- 
structed where  necessary  and  covered  with  champion  duplex  awning  stripe,  also  5  new  awnings, 
including  frames  were  furnished  ;  16  new  window  shades,  made  of  nonpareil  shade  cloth,  hung 
on  Hartshorn  spring  rollers,  were  furnished  and  put  up. 

Bureau  of  Municipal  Statistics. 

Two  toilet  cabinets,  with  a  supply  of  clean  towels  weekly,  were  furnished,  i  Remington 
typewriter  No.  7  was  cleaned  and  repaired. 
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Commissioner  of  Jurors. 

One  dozen  cane-bottom  chairs,  2  large  clothes  trees  ;  i  special  i8-drawer  card  index  case  for 
cards,  4  5-16  by  2f|,  fitted  in  safe  ;  Volume  17,  Delehanty,  Miscellaneous  Reports  ;  Volume  8, 
Hun*s  Reports  and  Volume  159  New  York  Reports,  i  Bailey  letter-press  repaired  and  put  in 
complete  working  order. 

Special  Commissioner  of  Jurors. 

Two  typewriters  were  removed  from  the  above  office  and  delivered  to  storeroom  of  Depart- 
ment of  Public  Buildings,  Lighting  and  Supplies. 

Commissioner  of  Accounts. 

One  Trow's  Business  Directory  for  1901,  and  one  49tb  year  Copartnership  and  Corporation 
Directory  for  1901,  were  furnished. 

Municipal  Art  Commission. 

About  122  yards  of  plain  "A"  linoleum  was  furnished  and  laid.  The  walls  and  ceilings 
of  the  room  occupied  by  the  above  Commission  were  cleaned  off,  ceilmgs  tinted,  walls  papered  and 
woodwork  painted  and  grained  as  directed. 

Sheriff's  Office. 

One  oak  bent-wood  hat-tree  and  umbrella  stand  and  I  roll-top  typewriter  desk  was  furnished  : 
two  18-inch  and  two  16-inch  electric  fans  were  furnished  and  installed. 

Electric  annunciators  were  installed  from  under  Sheriff's  desk  to  the  different  departments. 

Supreme  Court — Appellate  Division. 
Nine  Trow's  City  Directories  for  1901  were  furnished. 

Law  Department. 

Corporation  Counsel — One  15  double  drawer  card  index  cabinet,  with  I  'set  of  buff  guides 
360-A  to  Z  ;  200  blank  buff  guides  and  8  dozen  huck  towels  were  furnished  ;  i  No.  4  Under- 
woud  typewriter  with  card  attachment  ;  I  Densmore  typewriter  desk  ;  i  Caligraph  machine  No. 
4  ;  4  Remington  typewriting  machines  No.  6  ;  i  Remington  typewriting  machine  No.  6  with 
large  vertical  script  type  ;  I  revolving  map  and  atlas  stand  (special)  about  36  by  30  by  22  inches, 
and  furnished  ;  about  1224  yards  of  plain  "A"  linoleum  was  laid  on  second  floor  ;  about  18 
yards  laid  in  typewriting  room  on  second  floor  and  old  linoleum  repaired. 

Bureau  of  Street  Openings— 2  City  Directories,  13  roll-top  desks,  5  feet,  made  of  quartered 
oak,  and  6  revolving  oftice  chairs  were  furnished. 

Bureau  for  the  Recovery  of  Penalties — i  Copartnership  and  Corporation  Directory,  1901 ; 
I  City  for  1901,  Trow,  i  Brooklyn,  1901  ;  Lain  &  Uealy's  Directories,  i  Bailey*s  copying  press 
No.  32  were  furnished. 
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Public  Administrator. 

All  worn-out  or  defective  parts  of  Welsbach-lights  were  replaced  with  new  parts,  i  ash 
table,  about  3  feet  by  5  feet,  was  furnished,  2  awnings  made  of  Champion  duplex  awning  stripe 
with  all  necessary  fixtures  furnished  and  put  up. 

South  Gate-house— Central  Park. 
All  worn-out  and  defective  parts  of  Welsbach  lights  were  replaced  with  new  parts. 

Pumping  Station. 
All  worn-out  and  defective  parts  oi  Welsbach  lights  were  replaced  with  new  parts. 

Volunteer  Firemen's  Headquarters. 
All  worn-out  and  defective  parts  of  Welsbach  lights  were  replaced  with  new  parts. 

Engine-house  (Central  Bridge). 
All  worn-out  and  defective  parts  of  Welsbach  lights  were  replaced  with  new  parts. 

Gate-house  (Convent  Avenue).  , 

All  worn-out  and  defective  parts  of  Welsbach  lights  were  replaced  with  new  parts. 

President,  Board  of  Public  Improvements. 

Nine  toilet  cabinets,  with  a  supply  of  clean  towels  weekly,  were  furnished,  i  wardrobe 
and  3  bent-wood  cane-seat  chairs  were  furnished. 

Department  of  Street  Cleaning. 
One  eight-foot  single  standing  desk  and  i  five-foot  oak  roll-top  desk  furnished. 

Department  of  Bridges. 
Three  toilet  cabinets,  with  a  supply  of  clean  towels,  were  furnished. 

Department  of  Water  Supply. 

Seven  toilet  cabinets,  with  a  supply  of  clean  towels  weekly,  were  furnished,  i  Bates  numbering 
machine,  i  wood-jacket  porcelain-lined  water-cooler  and  stand  furnished  ;  i  typewriter  machine 
repaired  ;  i  special  cabinet,  about  4  feet  6  inches  by  7  feet,  with  drawers,  glass  doors,  etc.,  was 
made  and  erected  ioi^he  above  office. 

Department  of  Highways. 

Ten  toilet  cabinets,  with  a  supply  of  clean  towels  weekly,  were  furnished  ;  5  volumes  and 

supplements  of  Brightley's  Digest ;  3  copies  of  Greater^New  York  Charter  ;  4  bent-wood  cane-seat 

chairs  ;  i  No.  2  Densmore  typewriting  machine  ;  I  No.  72  Densmore  roll-top  typewriting  desk  ; 

I  No.  6  Smith  Premier  typewriter,  large  carriage,  and  i  roll-top  typewriter  desk  were  furnished. 
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Commissioner  of  Jurors. 

One  dozen  cane-bottom  chairs,  2  Urge  clothes  trees  ;  I  special  i8-drawer  card  index  case  for 
cards,  4  5-16  by  2^,  fitted  in  safe  ;  Volume  17,  Delebanty,  Miscellaneous  Reports  ;  Volume  8, 
Hun's  Reports  and  Volume  159  New  York  Reports,  i  Bailey  letter-press  repaired  and  put  in 
complete  working  order. 

Special  Commissioner  of  Jurors. 

Two  typewriters  were  removed  from  the  above  office  and  delivered  to  storeroom  of  Depart- 
ment of  Public  Buildings,  Lighting  and  Supplies. 

Commissioner  of  Accounts. 

One  Trow*s  Business  Directory  for  1901,  and  one  49th  year  Copartnership  and  Corporation 
Directory  for  1901,  were  furnished. 

Municipal  Art  Commission. 

About  122  yards  of  plain  **A'*  linoleum  was  furnished  and  laid.  The  walls  and  ceilings 
of  the  room  occupied  by  the  above  Commission  were  cleaned  off,  ceilmgs  tinted,  walls  papered  and 
woodwork  painted  and  grained  as  directed. 

Sheriff's  Office. 

One  oak  bent-wood  hat-tree  and  umbrella  stand  and  i  roll-top  typewriter  desk  was  f urnisheti  ; 
two  18-inch  and  two  16-inch  electric  fans  were  furnished  and  installed. 

Electric  annunciators  were  installed  from  under  Sheriff's  desk  to  the  different  departments. 

Supreme  Court — Appellate  Division. 
Nine  Trow's  City  Directories  for  1901  were  furnished. 

Law  Department. 

Corporation  Counsel — One  15  double  drawer  card  index  cabinet,  with  I  'set  of  buff  guides 
360-A  to  Z  ;  200  blank  buff  guides  and  8  dozen  buck  towels  were  furnished  ;  i  No.  4  Under- 
wood typewriter  with  card  attachment  ;  i  Densmore  typewriter  desk  ;  i  Caligraph  machine  No. 
4  ;  4  Remington  typewriting  machines  No.  6  ;  i  Remington  typewriting  machine  No.  6  with 
large  vertical  script  type  ;  i  revolving  map  and  atlas  stand  (special)  about  36  by  30  by  22  inches, 
and  furnished  ;  about  1224  yards  of  pi  am  **  A  "  linoleum  was  laid  on  second  floor  ;  about  18 
yards  laid  in  typewriting  room  on  second  fioor  and  old  linoleum  repaired. 

Bureau  of  Street  Openings — 2  City  Directories,  13  roll-top  desks,  5  feet,  made  of  quartered 
oak,  and  6  revolving  otifice  chairs  were  furnished. 

Bureau  for  the  Recovery  of  Penalties— i  Copartnership  and  Corporation  Directory,  1901  ; 
I  City  for  1901,  Trow,  I  Brooklyn,  1901  ;  Lain  &  Healy's  Directories,  I  Baile^^s  copying  press 
No.  32  were  furnished. 
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Public  Administrator. 

All  worn-out  or  defective  parts  of  Welsbach-lights  were  replaced  with  new  parts,  i  ash 
table,  about  3  feet  by  5  feet,  was  furnished,  2  awnings  made  of  Champion  duplex  awning  stripe 
with  all  necessary  fixtures  famished  and  put  up. 

South  Gate-house — Central  Park. 
All  worn-out  and  defective  parts  of  Welsbach  lights  were  replaced  with  new  parts. 

Pumping  Station. 
All  wornnjut  and  defective  parts  of  Welsbach  lights  were  replaced  with  new  parts. 

Volunteer  Firemen's  Headquarters. 
All  worn-out  and  defective  parts  of  Welsbach  lights  were  replaced  with  new  parts. 

Engine-house  (Central  Bridge). 
All  worn-out  and  defective  parts  of  Welsbach  lights  were  replaced  with  new  parts. 

Gate-house  (Convent  Avenue).  ^ 

AH  worn-out  and  defective  parts  of  Welsbach  lights  were  replaced  with  new  parts. 

President,  Board  of  Public  Improvements. 

Nine  toilet  cabinets,  with  a  supply  of  clean  towels  weekly,  were  furnished,  i  wardrobe 
and  3  bent-wood  cane-seat  chairs  were  furnished. 

Department  of  Street  Cleaning. 
One  eight-foot  single  standing  desk  and  i  five-foot  oak  roll-top  desk  furnished. 

Department  of  Bridges. 
Three  toilet  cabinets,  with  a  supply  of  clean  towels,  were  furnished. 

Department  of  Water  Supply. 

Seven  toilet  cabinets,  with  a  supply  of  clean  towels  weekly,  were  furnished,  i  Bates  numbering 
machine,  i  wood-jacket  porcelain-lined  water-cooler  and  stand  furnished  ;  i  typewriter  machine 
repaired ;  i  special  cabinet,  about  4  feet  6  inches  by  7  feet,  with  drawers,  glass  doors,  etc.,  was 
made  and  erected  ii||f  he  above  office. 

Department  of  Highways. 

Ten  toilet  cabinets,  with  a  supply  of  clean  towels  weekly,  were  furnished  ;  5  volumes  and 

supplements  of  Brightley's  Digest ;  3  copies  of  Greater^New  York  Charter  ;  4  bent- wood  cane-seat 

chairs  ;  i  No.  2  Densmore  typewriting  machine  ;  I  No.  72  Densmore  roll-top  typewriting  desk  ; 

I  No.  6  Smith  Premier  typewriter,  large  carriage,  and  i  roll-top  typewriter  desk  were  furnished. 
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Department  of  Public  Buildings,  Lighting  and  Supplies. 

A  supply  of  rubber  stamps,  6  Smyrna  rugs,  30  inches  by  60  inches  ;  i  Konish  rug,  3  by  2  ; 
2  Daghc^tan  rugs,  one  4.1  by  3.1  and  one  4.5  by  2.9,  and  one  4-gallon  water-cooler,  polished  hard- 
wood case  and  porcelain-lined  well,  with  stand,  furnished.  4  toilet  cabinet^,  with  a  supply  of 
clean  towels,  were  furnished. 

General  Office -2  toilet  cabinets,  with  a  supply  of  clean  towels  weekly,  were  furnished,  i 
index  book.  No.  1380  ;  i  journal,  No.  23658  ;  I  index  to  journal,  No.  409  ;  500  sheets  of  letter 
paper  ;  500  envelopes  to  match  ;  250  contract  memorandums  ;  index  lKX)k,  No.  13804. ;  i  record 
book  and  I  day  book  were  furnished. 

Bureau  of  Lamps  and  Gas — I  toilet  cabinet,  with  a  supply  of  clean  towels  weekly,  was 
furnished. 

Bureau  of  Assistant  Engineer — 2  toilet  cabinets,  with  a  supply  of  clean  towels  weekly,  were 
furnished,  i  bicycle,  24-inch  frame,  with  cyclometer,  bell,  pedals,  lanterns,  brake  and  pomp  as 
selected,  i  new  pedal  for  Columbian  bicycle,  furnished.  Repairs  were  made  to  bicyle,  and  maps 
made  of  the  boroughs  of  Manhattan  and  Queens. 

Electrical  Bureau — 4  toilet  cabinets,  with  a  supply  of  clean  towels  weekly,  were  furnished  ; 
10,000  application  blanks  for  inspection  of  interior  wiring  and  6  ^combination  knives  were 
furnished.     Remington  typewriter  No.  37-967  was  repaired  and  type  changed. 

Bureau  of  Repairs  and  Supplies — 700  pay-roll  blanks,  400  printed  notices,  i  dozen  patent 
gas  lighters,  i  gross  glass  tumblers,  5,000  record  of  repairs  and  time  sheets,  5,000  carpenter  shop 
time  sheets,  1  stock  ledger  and  i  record  of  requisitions  were  furnished.  Fire  extinguishers  were 
placed  in  various  buildings  and  court-houses.  The  order  for  use  of  horse  and  wagon  for  Super- 
intendent  was  renewed.  Coal  and  wood  for  heating,  etc.,  ice,  brooms,  pails,  soap,  waste-paper 
baskets,  sapolio,  sponges,  mops  and  mop  handles,  scrubbing  brushes,  cuspidors,  ash  cans,  etc., 
for  use  of  different  public  buildings,  courts  and  offices  in  care  of  this  department  were  furnished. 
Among  the  many  items  of  repairs  made  to  the  different  public  buildings,  courts  and  offices  not 
hereinbefore  mentioned  are  plumbing,  steam-fitting,  carpentering,  plasteting,  mason  work, 
paintini,s  electrical  work,  glazing,  repairing  furniture,  etc.,  and  for  use  of  mechanics  in  the 
employ  of  the   Department  a  supply  of  lumber,  hardware,  paints,  varnish,  etc.,  were  furnished. 

Free   Floating  Baths. 

The  baths  (15  in  number)  were  towed  from  their  winter  quarters  to  their  respective  berths 
on  the  East  and  North  rivers  after  extensive  alterations  to  the  pontoons,  fenders,  painting  work, 
rooting,  etc..  were  made.  About  45  pontoons  were  moved  from  Baths  Nos.  1,  2,  3,  4,  6,  7,  8,  9, 
10,  II,  12,  13,  14  and  15,  necessary  repairs  were  made  to  same  and  replaced  in  former  position, 
properly  blocked  and  braced.  2  new  pontoons,  4  new  gangway  bridges  were  built,  oak  fenders 
were  repaired  and  other  repaiis  were  made  to  baths  where  necessary.  The  above  pontoons  were 
placed  on  Bath  No.  8  ;  the  dimensions  of  same  were,  one  16  feet  long,  6  feet  wide  and  6  feet  deep, 
and  one  18  feet  long,  6  feet  wide  and  6  feet  deep,  constructed  as  follows  : 

The  framework,  sidc^,  bottom  and  back  were  built  of  well-seasoned  yellow  pine  ;  the  deck 
frame  on  top  and  facing  made  of  well-seasoned  spruce,  10  inches  by  10  inches,  rabbeted  ;  sills  3 
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inches  and  uprights  4  inches  ;  2  hackmatack  knees  in  each  corner,  or  16  in  all,  5  inches  thick, 
bolted  to  the  sills  top  and  bottom,  5-inch  by  6-inch  uprights,  5-inch  by  7-inch  top  and  bottom 
timbers,  dovetailed  into  sills  and  held  with  keys. 

The  sills  and  comer  uprights  were  10  inches  by  10  inches,  framed  together  and  secured  at 
each  angle  by  two  vertical-driven  bolls  |)^-inch  in  diameter  and  18  inches  long. 

The  top  and  bottom  sills  were  secured  at  each  angle  by  a  diagonal  bolt  ^-inch  in  diameter. 
The  upper  and  lower  streaks  on  sides  and  on  deck  and  bottom  were  edge-bolted  to  the  sills. 
The  facing  of  pontoons  were  3-inch  spruce  planking  fastened  to  frame  with  10  by  ^-inch  gal- 
vanized wrought-iron  spikes.  The  pontoons  were  caulked  all  over  top,  bottom,  sides  and  ends 
made  perfectly  watertight ;  each  and  every  seam  and  joint  has  one  thread  of  cotton  and  three 
threads  of  best  navy  oakum  paved  with  pitch. 

Each  pontoon  has  2-inch  holes,  and  tapered  plug  worked  from  the  manhole  in  top,  having 
combing  and  cover  ;  the  hatch  was  placed  the  same  as  in  old  pontoon,  and  the  cover  fitted  and 
secured  with  galvanized-iron  chain  and  staples.  All  knees  fitted  snugly  to  sills  and  corners 
uprights,  bolts  were  drawn  tight  and  set  in  flush,  scupper  holes  were  cut  in  bottom  timbers  as 
directed. 

All  the  spikes  and  bolts  in  the  planking  had  a  yard  of  oakimi  around  the  heads  before 
being  driven. 

All  the  timber  was  dressed  on  both  sides. 

The  outside  and  inside  was  entirely  covered  with  coal-tar  oil,  which  was  thoroughly  wiped 
and  put  on  before  the  pontoons  were  launched.  Old  pontoons  were  removed  from  their  present 
positions  and  new  ones  substituted  for  same. 

Gangway  Bridges — The  pier  gangway  bridges  were  constructed  similar  to  those  now  in  use 
on  the  free  floating  baths.  Material  was  of  clean  spruce,  dressed  on  all  sides,  dimensions  3 
feet  8  inches  wide  and  14  feet  long,  with  necessary  wrought-iion  tie  rods,  shafts,  wheels,  journals 
and  lugs.     Size  of  stringers,  3  feet  7  inches  by  14  feet. 

Wearing  Pieces — 5  inches  by  7  inches  by  6  feet,  dressed  three  sides,  with  champed  edges, 
fastened  with  galvanized  wrought-iron  spikes,  joints  scarfed.  This  work  was  done  on  Bath 
No.  14. 

The  fourth,  fifth  and  sixth  courses  of  old  planking,  below  wearing  pieces  on  front,  back  and 
sides  of  Bath  No.  13  were  removed,  and  the  same  replanked  with  3  inches  by  10  inches  spruce, 
dressed  2  sides  and  fastened  with  7-inch  galvanized  wrought-iron  spikes. 

Tie  rods  with  bolts,  turn  buckles,  etc.,  were  put  on  Baths  Nos.  8,  9  and  11  ;  hangers  were  put 
on  Bath  No.  15  and  20  bridle  irons  were  furnished  for  various  baths. 

Thirty-one  galvanized  iron  pumps  were  removed  from  free  floating  baths,  same  repaired  and 
put  in  complete  working  order  and  replaced  to  where  taken  from. 

Repairs  were  made  on  the  roofs  of  the  baths  as  follows  : 

All  damaged  tin  was  removed,  and  the  same  replaced  with  best  quality  i  X  tin. 
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Department  of  Public  Buildings,  Lighting  and  Supplies, 

A  supply  of  rubber  stamps,  6  Smyrna  rugs,  30  inches  by  60  inches  ;  i  Konish  rug,  3  by  2  ; 
2  Daghe^tan  rugs,  one  4.1  by  3.1  and  one  4.5  by  2.9,  and  one  4-galIon  water-cooler,  polished  hard- 
wood case  and  porcelain-lined  well,  with  stand,  furnished.  4  toilet  cabinets,  with  a  supply  of 
clean  towels,  were  furnished. 

General  Office  -  2  toilet  cabinets,  with  a  supply  of  clean  towels  weekly,  were  furnished,  i 
index  book.  No.  1380;  i  journal,  No.  23658  ;  I  index  to  journal,  No.  409;  500  sheets  of  letter 
paper  ;  500  envelopes  to  match  ;  250  contract  memorandums  ;  index  lxx>k,  No.  13804. ;  i  record 
book  and  i  day  book  were  furnished. 

Bureau  of  Lamps  and  Gas — i  toilet  cabinet,  with  a  supply  of  clean  towels  weekly,  was 
furnished. 

Bureau  of  Assistant  Engineer — 2  toilet  cabinets,  with  a  supply  of  clean  towels  weekly,  were 
furnished,  i  bicycle,  24-inch  frame,  with  cyclometer,  bell,  pedals,  lanterns,  brake  and  pump  as 
selected,  i  new  pedal  for  Columbian  bicycle,  furnished.  Repairs  were  made  tu  bicyle,  and  maps 
made  of  the  boroughs  of  Manhattan  and  Queens. 

Electrical  Bureau — 4  toilet  cabinets,  with  a  supply  of  clean  towels  weekly,  were  fiimished  ; 
10,000  application  blanks  for  inspection  of  interior  wiring  and  6  ^combination  knives  were 
furnished.     Remington  typewriter  No.  37-967  was  repaired  and  type  changed. 

Bureau  of  Repairs  and  Supplies — 700  pay-roll  blanks,  400  printed  notices,  i  dozen  patent 
gas  lighters,  I  gross  gla^s  tumblers,  5,000  record  of  repairs  and  time  sheets,  5,000  carpenter  shop 
time  sheets,  1  stock  ledger  and  1  record  of  requisitions  were  furnished.  Fire  extinguishers  were 
placed  in  various  buildings  and  court-houses.  The  order  for  use  of  horse  and  wagon  for  Super- 
intendent was  renewed.  Coal  and  wood  for  heating,  etc.,  ice,  brooms,  pails,  soap,  waste-paper 
baskets,  sapolio,  sponges,  mops  and  mop  handles,  scrubbing  brushes,  cuspidors,  ash  cans,  etc., 
for  use  of  different  public  buildings,  courts  and  offices  in  care  of  this  department  were  furnished. 
Among  the  many  items  of  repairs  made  to  the  different  public  buildings,  courts  and  offices  not 
hereinl.efore  mentioned  are  plumbing,  steam-fitting,  carpentering,  plasteiing,  mason  work, 
paintini^,  electrical  work,  glazing,  repairing  furniture,  etc.,  and  for  use  of  mechanics  in  the 
employ  of  the  Department  a  supply  of  lumber,  hardware,  paints,  varnish,  etc.,  were  furnished. 

Free   Floating  Baths. 

The  baths  (15  in  number)  were  towed  from  their  winter  quarters  to  their  respective  berths 
on  the  Fast  and  North  rivers  after  extensive  alterations  to  the  pontoons,  fenders,  painting  work, 
roofing,  etc..  were  made.  About 45  pontoons  were  moved  from  Baths  Nos.  i,  2,  3,  4,  6,  7,  8,  9, 
10,  II,  12,  13,  14  and  15,  necessary  repairs  were  made  to  same  and  replaced  in  former  position, 
properly  blocked  and  braced.  2  new  pontoons,  4  new  gangway  bridges  were  built,  oak  fenders 
were  repaired  and  other  repaiis  were  made  to  baths  where  necessary.  The  above  pontoons  were 
placed  on  Bath  No.  8  ;  the  dimensions  of  same  weie,  one  16  feet  long,  6  feet  wide  and  6  feet  deep, 
and  one  18  feet  long,  6  feet  wide  and  6  feet  deep,  constructed  as  follows  : 

The  framework,  sides:,  bottom  and  back  were  built  of  well-seasoned  yellow  pine  ;  the  deck 
frame  on  top  and  facing  made  of  well-seasoned  spruce,  10  inches  by  10  inches,  rabbeted  ;  sills  3 
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inches  and  uprights  4  inches  ;  2  hackmatack  knees  in  each  corner,  or  16  in  all,  5  inches  thick, 
bolted  to  the  sills  top  and  bottom,  5-inch  by  6-inch  uprights,  5-inch  by  7-inch  top  and  bottom 
timbers,  dovetailed  into  sills  and  held  with  keys. 

The  sills  and  comer  uprights  were  10  inches  by  10  inches,  framed  together  and  secured  at 
each  angle  by  two  vertical -driven  bolls  |^-inch  in  diameter  and  18  inches  long. 

The  top  and  bottom  sills  were  secured  at  each  angle  by  a  diagonal  bolt  ^-inch  in  diameter. 
The  upper  and  lower  streaks  on  sides  and  on  deck  and  bottom  were  edge-bolted  to  the  sills. 
The  facing  of  pontoons  were  3-inch  spruce  planking  fastened  to  frame  with  10  by  ^-inch  gal- 
vanized wrought-iron  spikes.  The  pontoons  were  caulked  all  over  top,  bottom,  sides  and  ends 
made  perfectly  watertight ;  each  and  every  seam  and  joint  has  one  thread  of  cotton  and  three 
threads  of  best  navy  oakum  paved  with  pitch. 

Each  pontoon  has  2-inch  holes,  and  tapered  plug  worked  from  the  manhole  in  top,  having 
combing  and  cover  ;  the  hatch  was  placed  the  same  as  in  old  pontoon,  and  the  cover  fitted  and 
secured  with  galvanized-iron  chain  and  staples.  All  knees  fitted  snugly  to  silU  and  comers 
uprights,  bolts  were  drawn  light  and  set  in  flush,  scupper  holes  were  cut  in  bottom  timbers  as 
directed. 

All  the  spikes  and  bolis  in  the  planking  had  a  yard  of  oakum  around  the  heads  before 
being  driven. 

All  the  timber  was  dressed  on  both  sides. 

The  outside  and  inside  was  entirely  covered  with  coal-tar  oil,  which  was  thoroughly  wiped 
and  put  on  before  the  pontoons  were  launched.  Old  pontoons  were  removed  from  their  present 
positions  and  new  ones  substituted  for  same. 

Gangway  Bridges — The  pier  gangway  bridges  were  constructed  similar  to  those  now  in  use 
on  the  free  floating  baths.  Material  was  of  clean  spruce,  dressed  on  all  sides,  dimensions  3 
feet  8  inches  wide  and  14  feet  long,  with  necessary  wrought-iion  tie  rods,  shafts,  wheels,  journals 
and  lugs.     Size  of  stringers,  3  feet  7  inches  by  14  feet. 

Wearing  Pieces — 5  inches  by  7  inches  by  6  feet,  dressed  three  sides,  with  champed  edges, 
fastened  with  galvanized  wrought-iron  spikes,  joints  scarfed.  This  work  was  done  on  Bath 
No.  14. 

The  fourth,  fifth  and  sixth  courses  of  old  planking,  below  wearing  pieces  on  front,  back  and 
sides  of  Bath  No.  13  were  removed,  and  the  same  replanked  with  3  inches  by  10  inches  spruce, 
dressed  2  sides  and  fastened  with  7-inch  galvanized  wrought-iron  spikes. 

Tie  rods  with  bolts,  turn  buckles,  etc.,  were  put  on  Baths  Nos.  8,  9  and  11  ;  hangers  were  put 
on  Bath  No.  15  and  20  bridle  irons  were  furnished  for  various  baths. 

Thirty-one  galvanized  iron  pumps  were  removed  from  free  floating  baths,  same  repaired  and 
put  in  complete  working  order  and  replaced  to  where  taken  from. 

Repairs  were  made  on  the  roofs  of  the  baths  as  follows  : 

All  damaged  tin  was  removed,  and  the  same  replaced  with  best  quality  i  X  tin. 
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All  seams  were  properly  examined^  soldered  and  made  perfectly  tight.  All  new  tin  had  i 
coat  of  paint  on  under  side  before  applying,  and  2  coats  on  top.  All  old  tin  on  roofs  received  i 
coat  of  Elko  graphite  paint. 

The  interior  of  the  baths  were  painted  as  follows  : 

All  the  woodwork,  ironwork,  etc.,  which  is  at  present  painted  on  the  interior  of  baths,  from 
the  ceiling  of  roof  to  the  deck  line,  also  the  interior  of  the  house  on  top  of  baths,  were  washed  oS. 

All  loose  and  scaled  paint  thoroughly  scraped.  All  cracks  and  nail  holes  puttied  up,  receiv* 
ing  I  heavy  coat  of  paint  composed  of  Atlantic  white  lead  and  linseed  oil,  color  as  directed. 

All  new  woo<lwork  receiving  3  coats  of  paint,  same  as  described  above. 

The  interior  of  swimming  walls  and  stairways  leading  to  same  receiving  2  coats  of  metallic 
paint,  ground  in  linseed  oil,  to  extend  i  foot  below  the  water-line. 

The  lettering  or  numbering  repainted  as  directed  ;  coal  and  wood  for  heating,  with  a  supply 
of  small  supplies,  etc. ;  2  dozen  scrub  brushes  ;  3  dozen  com  brooms  ;  I  dozen  wooden  chairs  ;  3 
dozen  galvanized-iron  pails  ;  2  dozen  cotton  mops,  15  pounds  ;  2  dozen  mop  handles,  5  feet ;  3 
dozen  squilgees  with  handles,  16-inch  ;  I  dozen  agate  wash-basins,  12  inches  in  diameter  ;  i 
dozen  reflectors,  8-inch  ;  i  dozen  stable  lanterns,  i  dozen  hose,  4  feet  long  ;  I  dozen  claw 
hammers,  1  dozen  gas  lighters,  30  inches  ;  2  dozen  boxes  wax  tapers,  3  dozen  to  a  box  ;  2  dozen 
fine  nets,  with  handles  and  nets  complete  ;  2  dozen  boxes  of  small  carpet  tacks,  12  dozen  wooden 
screws,  >^-inch  by  3  inches ;  38  dozen  boxes  safety  matches,  large  boxes  ;  l^  dozen  screw  drivers 
12-inch  ;  }4  dozen  axes  with  long  handles,  ^  dozen  bells,  6-inch  ;  I  box  coach  candles,  50 
pounds  ;  I  box  sapolio,  6  dozen  to  a  box  ;  2  coal  scoops.  No.  6  ;  I  bale  of  oakum  spun,  15  pounds 
marline,  450  rubber  treads,  ^.g  inch  by  6  inches  by  18  inches  ;  16  pounds  of  manila  rope,  1,140 
pounds  3-inch  bolt  rope,  1,740  pounds  6-inch  bolt  rope,  and  caps  and  badges  for  use  of  Attend- 
ants were  furnished. 

Three  anchors  and  chains  at  the  Battery,  Fifty-first  street  and  One  Hundred  and  Thirty- 
eighth  street  baths  were  raised  and  moored  securely  to  the  baths. 

The  free  floating  baths  were  opened  to  the  public  on  June  21,  1901,  and  in  the  nine  (9)  days 
of  this  quarter  391,806  persons  have  bathed  therein. 

Rivington  Street  Bath — This  building  was  opened  to  the  public   March  27,  1901,  and  is 
opened  daily  from  6  A.  M.  to  9  p.  M.  except  Sunday,  when  the  bath  is  closed  at  12  noon.     There 
is  a  male  and  female  section,  thus  affording  accommodations  for  males  and  females  at  the  same 
time.     In  the  male  section  there  are  45  showeis  and  5  bathtubs,  and  in  the  female  section  there 
are  22  showers  and  5  bathtubs.     Each  applicant  for  admission  is  furnished  with  a  piece  of  soap 
large  enough  tor  one  bath.     During  the  week  following  the  opening  day  there  were  about  14,000 
persons  accommodated,  and  the  numbeis  have   since   gradually   increased,    and   for   the  week 
ending  June  29   there  were  23,800  males,  8,800  females,  making  a  total  ot  32,600  persons  ;  and 
I  have  been  informed    thit  there  were  on  an   average  of  500  persons  who  applied  for  admission 
each   day,  but  could  not  be  accommodated   during   the  above-mentioned  week.     Supplies  for 
plumber,  also  a  supply  of  coal,  ice,  wood,  soap,  cleaning  supplies,  etc.,  including  cuspidors,  hose, 
sponges,  chamois  skins,  etc.,  alsohard\varesupplies,3galvanized-ironpans,  5  dozen  galvanized-iron 
strainers,  5  inches  in  diameter  ;  4  wardrobes  about  40  inches  wide,  with  double  doors  &:»  selected  ;  I 
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barrel  cylinder  oil,  I  barrel  machinery  oil,  I  rung  ladder,  lo-foot ;  I  rung  ladder,  ii-foot  ;  3  rung 
ladders,  12-foot,  and  i  barrel  of  disinfectant  were  furnished.  5  closets  were  erected  in  cellar  of 
the  above  building,  also  3  sills  for  oil  barrels  and  i  vise-bench  made  and  erected.  Necessary 
repairs  were  made  to  carpenter  work  where  necessary.  Repairs  were  made  to  electric  fans  and 
new  fuses  furnished  same.  The  doors  and  toilet-rooms  in  the  above  building  were  numbered  and 
lettered.  Wire  guards  were  placed  on  the  basement  windows  of  building,  also  guards  were 
placed  on  2  windows  on  platform  of  stairs,  west  side,  and  i  engineer's  fire-hoe  furnished.  Orders 
were  issued  to  clean  the  glass  in  the  windows  and  doors  of  the  above  building.  That  the  above 
bath  is  well  patronized  the  following  table  amply  shows,  in  the  number  of  persons  availing 
themselves  of  its  beneficent  properties.  Hereinafter  follows  the  number  of  bathers  during  the 
quarter  : 

Males 160,700 

Females 7o»950 

Total 231,650 


Public  Comfort  Stations. 
An  order  was  issued  to  clean  all  the  glass  in  the  windows  and  doors  at  above  station,  also  for 
a  supply  of  steam. 

BOROUGH  OF  THE  BRONX. 

Municipal  Building. 
A  supply  of  coal  for  heating  purposes  was  furnished.     The  old  and  westerly  portion  of  the 
above  building  was  rewired  with  Grimshaw  wire,  covered  with  moulding,  as  directed. 

Finance  Department. 
Two  toilet  cabinets,  with  a  supply  of  clean  towels  weekly,  were  furnished. 

Department  of  Taxes  and  Assessments. 
Two  toilet  cabinets,  with  a  supply  of  clean  towels  weekly,  were  furnished. 

President,  Borough  of  The  Bronx. 

One  toilet  cabinet,  with  a  supply  of  clean  towels  weekly,  was  furnished,  i  Trow*s  City 
Directory  for  1901.  i  set  of  Laws  of  New  York,  1901, 124th  Session,  ond  i  copy  of  Greater  New 
York  Charter  with  Appendixes  (Ash's),  were  furnished. 

President,  Board  of  Public  Improvements. 

Two  Remington  typewriters  were  adjusted  and  cylinders  changed  ;  I  oak  roll-top  desk  No. 
*3»  S-foot  standard,  and  6  revolving  stools  were  furnished. 

Department  of  Highways. 
One  toilet  cabinet,  with  a  supply  of  clean  towels  weekly,  was  furnished. 
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All  seams  were  properly  examined ,  soldered  and  made  perfectly  tight.  All  new  tin  had  i 
coat  of  paint  on  under  side  before  applying,  and  2  coats  on  top.  All  old  tin  on  roofs  received  i 
coat  of  Elko  graphite  paint. 

The  interior  of  the  baths  were  painted  as  follows  : 

All  the  woodwork,  ironwork,  etc.,  which  is  at  present  painted  on  the  interior  of  baths,  from 
the  ceiling  of  roof  to  the  deck  line,  also  the  interior  of  the  house  on  top  of  baths,  were  washed  off. 

All  loose  and  scaled  paint  thoroughly  scraped.  All  cracks  and  nail  holes  puttied  up,  receiv- 
ing I  heavy  coat  of  paint  composed  of  Atlantic  white  lead  and  linseed  oil,  color  as  directed. 

All  new  woodwork  receiving  3  coats  of  paint,  same  as  described  above. 

The  interior  of  swimming  walls  and  stairways  leading  to  same  receiving  2  coats  of  metallic 
paint,  ground  in  linseed  oil,  to  extend  I  foot  below  the  water-line. 

The  lettering  or  numbering  repainted  as  directed  ;  coal  and  wood  for  heating,  with  a  supply 
of  small  supplies,  etc. ;  2  dozen  scrub  brushes  ;  3  dozen  com  brooms  ;  I  dozen  wooden  chairs  ;  3 
dozen  galvanized-iron  pails  ;  2  dozen  cotton  mops,  15  pounds  ;  2  dozen  mop  handles,  5  feet ;  3 
dozen  squilgee^  with  handles,  16-inch  ;  I  dozen  agate  wash-basins,  12  inches  in  diameter  ;  I 
dozen  reflectors,  8-inch  ;  i  dozen  stable  lanterns,  i  dozen  hose,  4  feet  long  ;  i  dozen  claw 
hammers,  1  dozen  gas  lighters,  30  inches  ;  2  dozen  boxes  wax  tapers,  3  dozen  to  a  box  ;  2  dozen 
fine  nets,  with  handles  and  nets  complete  ;  2  dozen  boxes  of  small  carpet  tacks,  12  dozen  wooden 
screws,  >^-inch  by  3  inches ;  38  dozen  boxes  safety  matches,  large  boxes  ;  l^  dozen  screw  driver*, 
12-inch  ;  ^  dozen  axes  with  long  handles,  ^  dozen  bells,  6-inch  ;  I  box  coach  candles,  50 
pounds  ;  i  box  sapolio,  6  dozen  to  a  box  ;  2  coal  scoops.  No.  6  ;  I  bale  of  oakum  spun,  15  pounds 
marline,  450  rubber  treads,  y^  inch  by  6  inches  by  18  mches  ;  16  pounds  of  manila  rope,  1,140 
pounds  3-inch  bolt  rope,  1,740  pounds  6-inch  bolt  rope,  and  caps  and  badges  for  use  of  Attend- 
ants were  furnished. 

Three  anchors  an<l  chains  at  the  Battery,  Fifty-first  street  and  One  Hundred  and  Thirty- 
eighth  street  baths  were  raised  and  moored  securely  to  the  baths. 

The  free  floaiing  baths  were  opened  to  the  public  on  June  21,  1901,  and  in  the  nine  (9)  days 
of  this  quarter  391,806  persons  have  bathed  therein. 

Rivington  Street  Bath — This  building  was  opened  to  the  public  March  27,  I901,  and  is 
opened  daily  from  6  a.  m.  to  9  P.  M.  except  Sunday,  when  the  bath  is  closed  at  12  noon.  There 
is  a  male  and  female  section,  thus  affording  accommodations  for  males  and  females  at  the  same 
time.  In  the  male  section  there  are  45  showeis  and  5  bathtubs,  and  in  the  female  section  there 
are  22  showers  and  5  bathtubs.  Each  applicant  for  admission  is  furnished  with  a  piece  of  soap 
large  enough  tor  one  bath.  During  the  week  following  the  opening  day  there  were  about  14,000 
persons  accommodated,  and  the  numbeis  have  since  gradually  increased,  and  for  the  week 
ending  June  29  there  were  23,800  males,  8,800  females,  making  a  total  ot  32,600  persons  ;  and 
I  have  been  informed  thit  there  were  on  an  average  of  500  persons  who  applied  for  admission 
each  day,  but  could  not  be  accommodated  during  the  above-mentioned  week.  Supplies  for 
plumber,  also  a  supply  of  coal,  ice,  wood,  soap,  cleaning  supplies,  etc.,  including  cuspidors,  hose, 
sponges,  chamoisskins,  etc.,  also  hardware  supplies,  3  galvanized-iron  pans,  5  dozen  galvanized- iron 
strainers,  5  inches  in  diameter  ;  4  wardrobes  about  40  inches  wide,  with  double  doors  aa  selected  ;  I 
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barrel  cylinder  oil,  i  barrel  machinery  oil,  I  rung  ladder,  lo-foot ;  i  rung  ladder,  ii-foot  ;  3  rung 
ladders,  12-foot,  and  i  barrel  of  disinfectant  were  furnished.  5  closets  were  erected  in  cellar  of 
the  above  building,  also  3  sills  for  oil  barrels  and  i  vise-bench  made  and  erected.  Necessary 
repairs  were  made  to  carpenter  work  where  necessary.  Repairs  were  made  to  electric  fans  and 
new  fuses  furnished  same.  The  doors  and  toilet-rooms  in  the  above  building  were  numbered  and 
lettered.  Wire  guards  were  placed  on  the  basement  windows  of  building,  also  guards  were 
placed  on  2  windows  on  platform  of  stairs,  west  side,  and  i  engineer's  fire-hoe  furnished.  Orders 
were  issued  to  clean  the  glass  in  the  windows  and  doors  of  the  above  building.  That  the  above 
bath  is  well  patronized  the  following  table  amply  shows,  in  the  number  of  persons  availing 
themselves  of  its  beneficent  properties.  Hereinafter  follows  the  number  of  bathers  during  the 
quarter  : 

Males 160,700 

Females 7o»9SO 

Total 231,650 


Public  Comfort  Stations. 
An  order  was  issued  to  clean  all  the  glass  in  the  windows  and  doors  at  above  station,  also  for 
a  supply  of  steam. 

BOROUGH  OF  THE  BRONX. 

Municipal  Building. 
A  supply  of  coal  for  heating  purposes  was  furnished.     The  old  and  westerly  portion  of  the 
above  building  was  rewired  with  Grimshaw  wire,  covered  with  moulding,  as  directed. 

Finance  Department. 
Two  toilet  cabinets,  with  a  supply  of  clean  towels  weekly,  were  furnished. 

Department  of  Taxes  and  Assessments. 
Two  toilet  cabinets,  with  a  supply  of  clean  towels  weekly,  were  furnished. 

President,  Borough  of  The  Bronx. 

One  toilet  cabinet,  with  a  supply  of  clean  towels  weekly,  was  furnished,  i  Trow*s  City 
Directory  for  1901.  i  set  of  Laws  of  New  York,  1901, 124th  Session,  ond  i  copy  of  Greater  New 
York  Charter  with  Appendixes  (As>h's),  were  furnished. 

President,  Board  of  Public  Improvements. 

Two  Remington  typewriters  were  adjusted  and  cylinders  changed  ;  I  oak  roll-lop  desk  No. 
13,  5-foot  standard,  and  6  revolving  stools  were  furnished. 

Department  of  Highways. 
One  toilet  cabinet,  with  a  supply  of  clean  towels  weekly,  was  furnished. 
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Department  of  Sewers. 
Two  toilet  cabinets,  with  a  supply  of  clean  towels  weekly,  were  furnished.    About  256  yards 
of  plain  **A"  linoleum  furnished  and  laid  in  the  above  office. 

Department  of  Bridges. 
One  toilet  cabinet,  with  a  supply  of  clean  towels  weekly,  was  furnished. 

Coroners'  Office. 
Two  physicians*  directories  for  New  York  City  and  two  revised  editions  of  Greater  New  York 
Charter  furnished. 

Department  of  Water  Supply. 

One  toilet  cabinet,  with  a  supply  of  clean  towels  weekly,  was  furnished. 

Department  of  Buildings. 
Desks,  tables,  chairs  and  other  articles  of  furniture  ;  also  coal  and  wood  and  awnings  were 
removed  from  the  old  offices  at  corner  One  Hundred  and  Forty-sixth  street  and  Third  avenue  to 
the  second  tloor  of  building  corner  of  Third  and  Wendover  avenues  ;  also  the  awnings  removed 
and  placed  in  storeroom  of  Department  of  Public  Buildings,  Lighting  and  Supplies. 

Receiver  of  Taxes. 
Two  toilet  cabinets,  with  a  supply  of  clean  towels,  were  furnished. 

Department  of  Public  Buildings,  Lighting  and  Supplies. 
One  toilet  cabinet,  with  a  supply  of  clean  towels  weekly,  was  furnished  ;  an  order  for  use  of 
horse  and  wagon  for  Deputy  Commissioner  was  issued  ;  coal   for  heating  purposes,   etc.,  was 
furnished  and  orders  to  make  necessary  repairs  to  plumbing,  steam  and  gas  fitting  were  renewed  ; 
1  bicycle,  i  dozen  ash  cans  were  furnished  and  one  typewriter  was  repaired. 

Yours  respectfully, 

BARTHOLOMEW  DONOVAN, 

Superintendent  of  Repairs  and  Supplies. 


DOCUMENT    "D." 

Department  of  Public  Buildings,  Lighting  and  Supplies,  ) 
Bureau  of  Lamps  and  Gas,  Nos.  13  to  21  Park  Row,  Room  1715,  [- 

New  York,  July  10,  1901.      ) 
//i?;/.  Henry  S.  Kearny,  Commissioner  : 

Sir — I  herein  submit  a  report  of  the  transactions  of  the  Bureau  of  Lamps  and  Gas  for  the 
boroughs  of  Manhattan  and  The  Bronx  for  the  quarter  ending  June  30,  190 1. 

In  Exhibit  **  A.  '*  will  be  found  a  statement  showmg  the  amounts  expended  on  vouchers  for 
a  supply  of  illuminating  gas,  etc.,  to  the  various  public  markets,  court-rooms,  offices,  arnaories, 
etc.,  and  for  fitting  up,  lighting  and  maintaining  the  public  lamps. 
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Exhibit  **  B"  is  a  summary  of  the  appropriation  for  **  Lamps  and  Lighting,  1901,**  and  this 
shows  an  expenditure  during  the  quarter  of  three  hundred  and  twenty-four  thousand  one  hundred 
and  fifty-eight  dollars  and  sixty-two  cents  ($324,158.62),  and  for  the  six  months  of  six  hundred 
and  fifty-one  thousand  three  hundred  and  forty-six  dollars  and  ninety  five  cents  ($651,346.95), 
with  outstanding  liabilities  amounting  to  two  hundred  dollars. 

Exhibit  **C  "  is  a  summary  of  the  appropriation  for  "Lamps  and  Lighting,'*  boroughs  of 
Manhattan  and  The  Bronx,  1900,  showing  the  amounts  drawn  on  vouchers  during  the  quarters 
ending  March  31  and  June  30,  with  the  final  balance  standing  to  the  credit  of  that  appropriation. 

Exhibit  "D'*  is  a  summary  of  the  lamp  accounts,  showing  the  number  of  new  lamps 
lighted,  old  lamps  relighted,  and  lamps  discontinued  by  each  gas  and  electric  light  company 
during  the  quarter  :  7  new  naphtha  lamps,  44  new  gas  lamps  and  8  new  Welsbach  naphtha  lamps 
and  2  new  electric  lamps  have  been  lighted;  258  old  gas  lamps  and  8  naphtha  lamps  have  been 
relighted  ;  7  naphtha  lamps,  3  Welsbach  naphtha  lamps  and  246  gas  lamps  have  been  discontinued. 
The  total  number  of  public  lamps  lighted  June  30,  1901,  was  23,464  gas,  1,510  ordinary  naphtha, 
749  Welsbach  naphtha  and  4,845  electric  lamps,  making  a  total  of  30,568  lamps. 

Exhibit  *'  E  "  is  a  statement  showing  the  average  illuminating  power  of  the  gases  supplied  in 
the  Borough  of  Manhattan  by  the  various  gas  companies  during  the  quarter. 

The  following  statement  shows  the  average  amount  of  impurities  found  in  the  gases  of  such 
of  the  companies  as  have  gas-mains  on  the  lines  of  our  photometric  stations,  as  determined  by  the 
analyses  by  Dr.  E.  G.  Love,  Ph.D.,  our  Gas  Examiner,  in  the  Laboratories  of  this  Bureau  : 


Of  What  Company. 


Consolidated  Gas  Company — 

Branch  i — 

Branch  2 

Branch  3 

Branch  4 

Branch  6 

New  York  Mutual  Gas-light  Company 

New  Amsterdam  Gas  Company  (Equitable  Branch) . . 
New  Amsterdam  Gas  Company  (East  River  Branch) . 
Standard  Gas-light  Company 


Sulphur 
(Grains  in  100 
Cubic  Fbet). 


7.40 
15.08 

7.04 
11.80 

7-30 
8.02 
7.40 
7.3a 
6.94 


Ammonia 
(Grains  in  100  , 
Cubic  Febt).    I 


sulphureted 
Hydrogen. 


.13 

3M 

.13 
3.84 
.10 
.12 
.10 
.IX 

•M 


Trace. 


Trace. 
Trace. 


The  following  statement  shows  the  specific  gravity  of  the  gases  : 
Consolidated  Gas  Ca— 


Branch  i . 
Branch  2. 
Branch  3 . 
Branch  4. 
Branch  6 . 


.670 
.598 
.698 
.570 
.683 
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Department  of  Sewers. 
Two  toilet  cabinets,  with  a  supply  of  clean  towels  weekly,  were  furnished.    About  256  yards 
of  plain  "A"  linoleum  furnished  and  laid  in  the  above  office. 

Department  of  Bridges. 
One  toilet  cabinet,  with  a  supply  of  clean  towels  weekly,  was  furnished. 

Coroners'  Office. 
Two  physicians'  directories  for  New  York  City  and  two  revised  editions  of  Greater  New  York 
Charter  furnished. 

Department  of  Water  Supply. 

One  toilet  cabinet,  with  a  supply  of  clean  towels  weekly,  was  furnished. 

Department  of  Buildings. 
Desks,  tables,  chairs  and  other  articles  of  furniture  ;  also  coal  and  wood  and  awnings  were 
removed  from  the  old  offices  at  corner  One  Hundred  and  Forty-sixth  street  and  Third  avenue  to 
the  second  floor  of  building  corner  of  Third  and  Wendover  avenues  ;  also  the  awnings  removed 
and  placed  in  storeroom  of  Department  of  Public  Buildings,  Lighting  and  Supplies. 

Receiver  of  Taxes. 
Two  toilet  cabinets,  with  a  supply  of  clean  towels,  were  furnished. 

Department  of  Public  Buildings,  Lighting  and  Supplies. 
One  toilet  cabinet,  with  a  supply  of  clean  towels  weekly,  was  furnished  ;  an  order  for  use  of 
horse  and  wagon  for  Deputy  Commissioner  was  issued  ;  coal   for  heating  purposes,   etc.,  was 
furnished  and  orders  to  make  necessary  repairs  to  plumbing,  steam  and  gas  fitting  were  renewed  ; 
1  bicycle,  i  dozen  ash  cans  were  furnished  and  one  typewriter  was  repaired. 

Yours  respectfully, 

BARTHOLOMEW  DONOVAN, 

Superintendent  of  Repairs  and  Supplies. 


DOCUMENT    **D." 

Department  of  Public  Buildings,  Lighting  and  Supplies,  ) 
Bureau  of  Lamps  and  Gas,  Nos.  13  to  21  Park  Row,  Room  1715,  [- 

New  York,  July  10,  1901.      ) 
Hon,  Henry  S.  Kearny,  Commissioner : 

Sir — I  herein  submit  a  report  of  the  transactions  of  the  Bureau  of  Lamps  and  Gas  for  the 
boroughs  of  Manhattan  and  The  Bronx  for  the  quarter  ending  June  30,  1901. 

In  Exhibit  **  A.  "  will  be  found  a  statement  showmg  the  amounts  expended  on  vouchers  for 
a  supply  of  illuminating  gas,  etc.,  to  the  various  public  markets,  court-rooms,  offices,  arniories, 
etc.,  and  for  fitting  up,  lighting  and  maintaining  the  public  lamps. 
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Exhibit  **  B  "  is  a  summary  of  the  appropriation  for  **  Lamps  and  Lighting,  1901,'*  and  this 
shows  an  expenditure  during  the  quarter  of  three  hundred  and  twenty-four  thousand  one  hundred 
and  fifty-eight  dollars  and  sixty-two  cents  ($324,158.62),  and  for  the  six  months  of  six  hundred 
and  fifty-one  thousand  three  hundred  and  forty-six  dollars  and  ninety  five  cents  ($651,346.95), 
with  outstanding  liabilities  amounting  to  two  hundred  dollars. 

Exhibit  **C  **  is  a  summary  of  the  appropriation  for  "  Lamps  and  Lighting,"  boroughs  of 
Manhattan  and  The  Bronx,  1900,  showing  the  amounts  drawn  on  vouchers  during  the  quarters 
ending  March  31  and  June  30,  with  the  final  balance  standing  to  the  credit  of  that  appropriation. 

Exhibit  **D"  is  a  summary  of  the  lamp  accounts,  showing  the  number  of  new  lamps 
lighted,  old  lamps  relighted,  and  lamps  discontinued  by  each  gas  and  electric  light  company 
daring  the  quarter  :  7  new  naphtha  lamps,  44  new  gas  lamps  and  8  new  Welsbach  naphtha  lamps 
and  2  new  electric  lamps  have  been  lighted;  258  old  gas  lamps  and  8  naphtha  lamps  have  been 
relighted  ;  7  naphtha  lamps,  3  Welsbach  naphtha  lamps  and  246  gas  lamps  have  been  discontinued. 
TTie  total  number  of  public  lamps  lighted  June  30,  1901,  was  23,464  gas,  1,510  ordinary  naphtha, 
749  Welsbach  naphtha  and  4,845  electric  lamps,  making  a  total  of  30,568  lamps. 

Exhibit  **  E  *'  is  a  statement  showing  the  average  illuminating  power  of  the  gases  supplied  in 
the  Borough  of  Manhattan  by  the  various  gas  companies  during  the  quarter. 

The  following  statement  shows  the  average  amount  of  impurities  found  in  the  gases  of  such 
of  the  companies  as  have  gas-mains  on  the  lines  of  our  photometric  stations,  as  determined  by  the 
analyses  by  Dr.  E.  G.  Love,  Ph.D.,  our  Gas  Examiner,  in  the  Laboratories  of  this  Bureau  : 


Of  What  Company. 


Consolidated  Gas  Company — 

Branch  i — 

Branch  2 

Branch  3 

Branch  4 

Branch  6 

New  York  Nf  utual  Gas-light  Company 

New  Amsterdam  Gas  Company  (Equitable  Branch) . . 
New  Amsterdam  Gas  Company  (East  River  Branch) . 
Standard  Gas-light  Company 


Sulphur 
(Grains  in  100 
Cubic  Fbet). 


7.40 
15.08 
7.04 

XX. 80 

7.30 
8.0a 
7.40 
7.3a 
6.94 


ir^^.'H^I!/'         '    SULPHURKTED 
(IfRAI.SS  IN  TOO  I         u„^„^^-^ 

Cubic  Febt).         Hydrogen. 


.12 
3M 

.12 

a.  84 
.10 


Trace. 


Trace. 
Trace. 


The  following  statement  shows  the  specific  gravity  of  the  gases  : 
Consolidated  Gas  Co — 


Branch  i . 
Branch  2. 
Branch  3 . 
Branch  4. 
Branch  6 . 


.670 
.598 
.698 
.570 
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New  York  Mutual  Gas-light  Company 710 

New  Amsterdam  Gas  Company,  Equitable  Branch 673 

New  Amsterdam  Gas  Company,  East  River  Branch 663 

Standard  Gas-light  Company 652 


The  following  statement  shows  the  average  maximum  and  minimum  pressure  on  the  mains 
of  such  companies  as  connect  with  our  photometric  stations,  as  recorded  on  the  pressure  regis- 
ters  during  the  quarter,  the  average  being  made  for  the  time  during  which  the  public  lamps 
are  required  to  be  kept  lighted  : 


Of  What  Company. 


Consolidated  Gas  Company — 

Branch  i 

Branch  2 

Branch  3 

Branch  4 

Branch  6 

New  York  Mutual  Gas  Company 

New  Amsterdam  Gas  Company  (Equitable 
Branch 

New  Amsterdam  Gas  Company  (East  River 
Branch)  

Standard  Gas-light  Company 


InchcN 
2.  xo 

4.13 

3.86 

3.96 

3  54 

3.87 

2.57 

2.  36 

2.  i8 


P 

S  9  V 

V  d  i: 

>  B  3 


Inches. 
1.90 

3.36 

Z.83 

»-45{ 

1. 91  { 
3.24 

2.10 
1.80  { 

1.92  I 


Whbrb  Taken. 


u 


Maes. 


Comer  Bowery  and  Gi and  street t-^ 

I 
1.66 


Seventy*ninth  street,  between  Second) 
and  Third  avenues / 

Seventy-ninth  street,  between  Second  ) 
and  Third  avenues f 

Comer  Bowery  and  Grand  ^street 


Seventy-ninth  street,  between  Second  ) 
and  Third  avenues ) 

Seventy-ninth  street,  between  Second  I 
and  Third  avenues \ 


3.24 
J-35 
t.05 
1. 61 

2.t8 

1.05 


Yours  respectfully, 

S.  Mccormick,  Superintendent  of  Lamps  and  Gas. 


Exhibit  *'  A." 

Statement  showing  the  amounts  on  vouchers  drawn  tor  gas,  etc.,  to  the  various  public- 
markets,  offices,  armories,  etc.,  and  for  fitting  up,  repairing,  lighting,  mamtenance,  etc.,  the 
public  lamps  for  the  second  quarter  of  the  year  1901  : 

Wasliington  Market $328  77 

Catharine  Country  Market 31  86 

Catharine  Meat  Market 1 1  70 

Fulton  Meat  Market .  .^ 38  70 

Fulton  Country  Market 43  47 

Centre  Markf  t 19  89 

Clinton  Market 132  30 


Union  Market $12  33 

Tompkins  Market 32  94 

Jefferson  Market 60  30 

First  District  Municipal  Court 7  20 

Second  District  Municipal  Court 27  18 

Second  District  Municipal  Court — The  Bronx 99 

Fourth  District  Municipal  Court 531 

Fifth  District  Municipal  Court 54  54 

Sixth  District  Municipal  Court 6  48 

Tenth  District  Municipal  Court 64  08 

Eleventh  District  Municipal  Court '5  75 

Second  District  City  Magistrate's  Court 95  7^ 

Fourth  District  City  Magistrate's  Court 77  58 

Third  District  City  Magistrate's  Court  42  84 

Sixth  District  City  Magistrate's  Court— The  Bronx  3  42 

Seventh  District  City  Magistrate's  Court 130  05 

Brownstone  Building 125  01 

New  Court-house 1,146  24 

Harlem  Court-house 157  86 

Criminal  Court  Building 282  42 

City  Hall 146  61 

County  Jail 262  26 

Corporation  Counsel 4  59 

Public  Administrator  —Storeroom 48  42 

Examining  Board  of  Plumbers 2  79 

City  Record— Bookbinding 2  79 

City  Register 84  24 

Pipe  Yard,  Rivington  street i  80 

Pipe  Yard,  East  Twenty-fouith  street 13  32 

Department  of  Highways.— Tool  Shop,  No.  186  Mulberry  street 5  76 

Department  of  Highways — Repair  Shop,  No.  427  East  Eighty-seventh  street 19  1 7 

Departipent  of  Highways — Repair  Shop,  One   Hundred  and   Twenty-third  street 

and  Columbus  avenue 5  40 

Department  of  Water  Supply— Repair  Shop,  Nc.  72  Elm  street 38  34 

Department  of  Water  Supply — Repair  Shop,  No.  214  West  Thirty-first  street 28  44 

Department  of  Water  Supply — Repair  Shop,  Washington  avenue  and  One  Hundred 

and  Sixty-sixth  street 14  94 

Department  of  Water  Supply — Chief  Engineer's  Office,  High  Bridge 5  40 

Department  of  Water  Supply — Keeper's  House,  High  Bridge '5  ©3 

De^rtment  of  W^ater  Supply — Repair  Shop,   Third  avenue,  One   Hundred   and 

Eighty-eighth  and  One  Hundred  and  Eighty-ninth  streets 9  09 

High  W^ater  Service  Engine-house,  West  Ninety-eighth  street 245  61 

High  Water  Service  Engine-house,  High  Bridge 9^  25 
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New  York  Mutual  Gas-light  Company 710 

New  Amsterdam  Gas  Company,  Equitable  Branch 673 

New  Amsterdam  Gas  Company,  East  River  Branch 663 

Standard  Gas-light  Company 652 


The  following  statement  shows  the  average  maximum  and  minimum  pressure  on  the  mains 
of  such  companies  as  connect  with  our  photometric  stations,  as  recorded  on  the  pressure  regis- 
ters during  the  quarter,  the  average  being  made  for  the  time  during  which  the  public  lamps 
are  required  to  be  kept  lighted  : 


Of  What  Company. 


Consolidated  Gas  Company — 

Branch  t 

Branch  2 

Branch  3 

Branch  4 

Branch  6 

New  York  Mutual  Gas  Company 

New  Amsterdam  Gas  Company  (Fquitahle ) 
Branch f 

New  Amsterdam  C»as  Company  (East  River  | 
Branch)   f 

Standard  Gas-light  Company 


II 

hi 

< 

il 

hi 

< 

Inches. 

Inches. 

2.  xo 

1.90 

4-«3 

2.36 

3.86 

X.83 

3.96 

.«{ 

3  54 

1. 91  { 

3.87 

3.24 

2.57 

2.10 

2.36 

..80  { 

3.18 

..9={ 

Whbrb  Taken. 


Comer  Bowery  and  Giand  street. 


Seventy>ninth  street,  between  Secand) 
and  Third  avenues / 

Seventy-ninth  street,  between  Second  ) 
and  Third  avenues f 

Corner  Bowery  and  Grand  street 


Strventy-ninth  street,  between  Second  ) 
and  Third  avenues } 

Seventy-ninth  street,  between  Second  I 
and  Third  avenues I 


.50 


Miles. 
1.66 

1.66 
3-24 

t.05 
1. 61 

2.t8 

X.05 


Yours  respectfully, 

S.McCORMICK,  Superintendent  of  Lamps  and  Gas. 


EXIIIHIT   '*  A." 

.Statement  showini(  the  amounts  on  vouchers  drawn  tor  gas,  etc.,  to  the  various  public 
markets,  offices,  armories,  etc.,  and  for  fitting  up,  repairing,  lighting,  mamtenance,  etc.,  the 
public  lamps  for  the  second  quarter  of  the  year  1901  : 

Washington  Market $328  77 

Catharine  Country  Market 31  86 

Catharine  Meat  Market 1 1  70 

Fulton  Meat  Market 38  70 

Fulton  Country  Market 43  47 

Centre  Market 19  89 

Clinton  Market 132  30 
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Union  Market $12  33 

Tompkins  Market 3^  94 

Jefferson  Market 60  30 

First  District  Municipal  Court 7  20 

Second  District  Municipal  Court 27  18 

Second  District  Municipal  Court — The  Bronx 99 

Fourth  District  Municipal  Court , 5  3' 

Fifth  District  Municipal  Court 54  54 

Sixth  District  Municipal  Court 6  48 

Tenth  District  Municipal  Court 64  08 

Eleventh  District  Municipal  Court '5  75 

Second  District  City  Magistrate's  Court 95  7^ 

Fourth  District  City  Magistrate's  Court 77  5^ 

Third  District  City  Magistrate's  Court  42  84 

Sixth  District  City  Magistrate's  Court— The  Bronx   3  42 

Seventh  District  City  Magistrate's  Court 130  ^5 

Brownstone  Building 125  01 

New  Court-house 1,146  24 

Harlem  Court-house I57  86 

Criminal  Court  Building 282  42 

City  Hall 146  61 

County  Jail '. 262  26 

Corporation  Counsel 4  59 

Public  Administrator  —Storeroom 48  42 

Examining  Board  of  Plumbers 2  79 

City  Record— Bookbinding 2  79 

City  Register 84  24 

Pipe  Yard,  Rivington  street i  80 

Pipe  Yard,  East  Twenty-fourth  street 13  32 

Department  of  Highways— Tool  Shop,  No.  186  Mulberry  street 5  76 

Department  of  Highways— Repair  Shop,  No.  427  East  Eighty-seventh  street '9  '7 

Departrpent  of  Highways— Repair  Shop,   One   Hundred  and   Twenty-third  street 

and  Columbus  avenue 5  4^ 

Department  of  Water  Supply— Repair  Shop,  No.  72  Elm  street 3^  34 

Department  of  Water  Supply— Repair  Shop,  No.  214  West  Thirty-first  street 28  44 

Department  of  Water  Supply— Repair  Shop,  Washington  avenue  and  One  Hundred 

and  Sixty-sixth  street 14  94 

Department  of  Water  Supply— Chief  Engineer's  Office,  High  Bridge 5  40 

Department  of  Water  Supply— Keeper's  House,  High  Bridge ^5  ^3 

DefMirtment  of  Water  Supply — Repair  Shop,   Third  avenue.  One   Hundred   and 

Eighty-eighth  and  One  Hundred  and  Eighty-ninth  streets 9  09 

High  Water  Service  Engine-house,  West  Ninety-eighth  street 245  61 

High  Water  Service  Engine-house,  High  Bridge 92  25 
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High  Water  Service  Pumping  Station,  One  Hundred  and  Seventy-ninth  street  and 

Tenth  avenue $578  79 

Ship  Canal  Engine-house,  Kingsbridge 12  24 

South  Gate-house,  Central  Park 38  88 

Gate-house,  Convent  avenue  and  One  Hundred  and  Thirty-fifth  street 29  88 

Cential  Bridge 22  68 

Madison  Avenue  Bridge 9  27 

Bridgetender's  House,  Macomb's  Dam  Bridge 5  31 

Corporation  Yard,  West  Fifty-sixth  street 12  24 

Health  Department,  Sixth  avenue  and  Fifty-fifth  street '59  21 

Volunteer  Firemen's  Association,  No.  220  East  Fifty-ninth  street 22  05 

Volunteers  Seventy-ihird  Regiment,  No.  128  West  Seventeenth  street 14  76 

Clock  Tower,  Third  District  Court-house 49  SO 

Department  of  Buildings,  Fourth  avenue  and  Eighteenth  street 59  <H 

Branch  Department  of  Buildings,  No.  2775  Third  avenue 36 

Photometric  Station,  Bowery  and  Grand  street 5  13 

Photometric  Station,  No.  231  East  Seventy-ninth  street 36 

Seventh  Regiment  Armory  (gas) 277  29 

Seventh  Regiment  Armoiy  (electric) 1,454  81 

Eighth  Regiment  Armory  (gas) 501  48 

Ninth  Regiment  Armory  (gas) 526  68 

Ninth  Regiment  Armory  (electric) I»I47  44 

Twelfth  Regi  ment  Armory  (gas) 765  90 

Twenty-second  Regiment  Armory  (gas) 699  48 

Twenty-second  Regiment  Armory  (electric) 180  06 

Sixty-ninth  Regiment  Armory  (gas) 127  98 

Seventy-first  Regiment  Armory  (gas) 732  60 

First  Battery  Armory  (gas) 129  78 

Squadron  "  A  "  Armory  (gas) 480  78 

Armory  Ship  "  New  Hampshire"  (electric) 477  99 

City  Hall  (electric) 285  66 

Appellate  Division,  Supreme  Cou|-t  (electric) 932  76 

City  Register  (electric) 207  44 

City  Paymaster  (electric) 301  82 

Public  Comfort  Station  (electric) 95  34 

Receiver  o!  Taxes  (electric) 4  4o 

Sheriff's  Office  (electric) 24  61 

Department  of  Taxes  and  Assessments  (electric) 3  56 

Commissioners  of  Accounts  (electric) '8  99 

Law  Department  (electric) 243  92 

Municipal  Building,  Crotona  Park  (gas) 216  18 

Municipal  Building,  Crotona  Park  (electric) 62  65 

Branch  Municipal  Building,  Williamsbridge  (electric) 28  79 
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Branch  Municipal  Building,  Williamsbridge,  first  quarter  (electric) $47  lo 

Rivington  Street  Baths 7  3^ 

Public  bath,  the  Battery i  o8 

Public  bath,  Corlears  street,  East  river i  35 

Public  bath,  Duane  street,  North  river i8 

Public  bath,  East  Third  street.  East  river 45 

Public  bath,  East  Eighth  street.  East  river 4  86-" 

Public  bath,  East  Fifty-first  street.  East  river i  44 

Public  bath,  West  Fifty-first  street,  North  river I  80 

Public  bath.  East  One  Hundred  and  Twelfth  street,  East  river i  08 

Pay-roll  Lighters,  public  markets,  etc 185  67 

Gas  examinations 324  00 

Rents,  Photometric  Stations 240  00 

Cartages 380  00 

Fire  alarm  lamps 131  25 

Bicycle  repairs 22  30 

Postage 12  92 

Boulevard  globes 717  00 

Street  lamps 533  67 

Lighting  gas  lamps — Manhattan 88,518  70 

Lighting  gas  lamps — The  Bronx 33»756  26 

Fitting  up  new  lamps — Manhattan 86  00 

Fitting  up  new  lamps — The  Bronx 352  00 

Repairing,  etc.,  lamps— Manhattan i»398  5° 

Repairing,  etc. ,  lamps — The  Bronx 837  00 

Lighting  naphtha  lamps — Manhattan 379  50 

Lighting  naphtha  lamps — The  Bronx 7>947  27 

Lighting  Welsbach  naphtha  lamps — Manhattan 5»583  01 

Lighting  Welsbach  naphtha  lamps — The  Bronx 15  00 

Lighting  electric  lamps — Manhattan 103,002  15 

Lighting  electric  lamps — The  Bronx 64,720  39 

Total $324*158  62 


RECAPITULATION. 

Rents,  cartages,  gas  examinations  and  pay-roll $iti29  67 

Supplies,  etc.,  for  public  lamps I>4I7  14 

Gas  to  Public  Offices,  etc 5,256  72 

Incandescent  lighting  Public  Offices,  etc 2,257  04 

Gas  to  armories 4»24i  97 

Electric  lighting  armories 3i26o  30 

Lighting  gas  lamps— Manhattan  and  The  Bronx 122,274  96 
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High  Water  Service  Pumping  Station,  One  Hundred  and  Seventy-ninth  street  and 

Tenth  avenue $578  79 

Ship  Canal  Engine-house,  Kingsbridge 12  24 

South  Gate-house,  Central  Park 38  88 

Gate-house,  Convent  avenue  and  One  Hundred  and  Thirty-fifth  street 29  88 

Cential  Bridge 22  68 

Madison  Avenue  Bridge 9  27 

Bridgetender's  House,  Macomb's  Dam  Bridge 5  31 

Corporation  Yard,  West  Fifty-sixth  street 12  24 

Health  Department,  Sixth  avenue  and  Fifty-fifth  street I59  21 

Volunteer  Firemen's  Association,  No.  220  East  Fifty-ninth  street 22  05 

Volunteers  Seventy-ihird  Regiment,  No.  128  West  Seventeenth  street 14  76 

Clock  Tower,  Third  District  Court-house 49  5^ 

Department  of  Buildings,  Fourth  avenue  and  Eighteenth  street 59  <H 

Branch  Department  of  Buildings,  No.  2775  Third  avenue 36 

Photometric  Station,  Bowery  and  Grand  street 5  13 

Photometric  Station,  No.  231  East  Seventy-ninth  street 36 

Seventh  Regiment  Armory  (gas) 277  29 

Seventh  Regiment  Armory  (electric) 1,454  81 

Eighth  Regiment  Armory  (gas) 501  48 

Ninth  Regiment  Armory  (gas) 526  68 

Ninth  Regiment  Armory  (electric) I»I47  44 

Twelfth  Regiment  Armory  (gas) 765  90 

Twenty-second  Regiment  Armory  (gas) 699  48 

Twenty-second  Regiment  Armory  (electric) 180  06 

Sixty-ninth  Regiment  Armory  (gas) 127  98 

Seventy-first  Regiment  Armory  (gas) 732  60 

First  Battery  Armory  (gas) 129  78 

Squadron  *♦  A  "  Armory  (gas) 480  78 

Armory  Ship  •'  New  Hampshire"  (electric) 477  99 

City  Hall  (electric) 285  66 

Appellate  Divi*iion,  Supreme  Court  (electric) 932  76 

City  Register  (electric) 207  44 

City  Paymaster  (electric) 301  82 

Public  Comfort  Station  (electric) 95  34 

Receiver  ol  Taxes  (electric) 4  40 

Sheriff's  Office  (electric) 24  61 

Department  of  Taxes  and  Assessments  (electric) 3  56 

Commissioners  of  Accounts  (electric) 18  99 

Law  Department  (electric) 243  92 

Municipal  Building,  Crolona  Park  (gas) 216  18 

Municipal  Building,  Crotona  Park  (electric) 62  65 

Branch  Municipal  Building,  Williamsbridge  (electric) 28  79 
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Branch  Municipal  Building,  Williamsbridge,  first  quarter  (electric) $47  10 

Rivington  Street  Baths 7  38 

Public  bath,  the  Battery i  08 

Public  bath,  Corlears  street,  East  river I  35 

Public  bath,  Duane  street,  North  river iS 

Public  bath,  East  Third  street.  East  river 45 

Public  bath,  East  Eighth  street.  East  river 4  86' 

Public  bath,  East  Fifty-first  street.  East  river i  44 

Public  bath.  West  Fifty-first  street.  North  river I  80 

Public  bath.  East  One  Hundred  and  Twelfth  street,  East  river i  08 

Pay-roll  Lighters,  public  markets,  etc 185  67 

Gas  examinations 324  00 

Rents,  Photometric  Stations 240  co 

Cartages 380  00 

Fire  alarm  lamps 131  25 

Bicycle  repairs 22  30 

Postage 12  92 

Boulevard  globes 717  cx) 

Street  lamps 533  67 

Lighting  gas  lamps — Manhattan 88,518  70 

Lighting  gas  lamps — The  Bronx 33»756  26 

Fitting  up  new  lamps — Manhattan 86  00 

Fitting  up  new  lamps — The  Bronx 352  00 

Repairing,  etc.,  lamps— Manhattan i»398  50 

Repairing,  etc.,  lamps — The  Bronx 837  cx) 

Lighting  naphtha  lamps — Manhattan 379  50 

Lighting  naphtha  lamps — The  Bronx 7»947  27 

Lighting  Welsbach  naphtha  lamps — Manhattan 5«583  01 

Lighting  Welsbach  naphtha  lamps — The  Bronx 15  00 

Lighting  electric  lamps — Manhattan 103,002  15 

Lighting  electric  lamps — The  Bronx 64,720  39 

Total $324,158  62 


RECAPITULATION. 

Rents,  cartages,  gas  examinations  and  pay-roll $!»  129  67 

Supplies,  etc.,  for  public  lamps If4i7  14 

Gas  to  Public  Offices,  etc 5>256  72 

Incandescent  lighting  Public  Offices,  etc 2,257  04 

Gas  to  armories 4,241  97 

Electric  lighting  armories 3,260  30 

Lighting  gas  lamps — Manhattan  and  The  Bronx 122,274  96 
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Lighting  naphtha  lamps — Manhattan  and  The  Bronx $S}326  77 

Lighting  Welsbach  naphtha  lamps — Manhattan  and  The  Bronx : 5*59^  01 

Lighting  electric  lamps — Manhattan  and  The  Bronx 167,722  $4 

Fitting  up  new  lamps— Manhattan  and  The  Bronx 438  00 

Repairing,  etc.,  lamps — Manhattan  and  The  Bronx 2,235  50 

Total $324,158  62 


Exhibit  **B.*' 

Summary  of  the  appropriation  for   **  Lamps  and  Lighting,   Boroughs  of  Manhattan    and 

The  Bronx,    1901,"  showing  the  amounts  drawn  on  vouchers  during  the  quarters  ending  March 

31  and  June  30, 1901,  with  outstanding  liabilities  and  balance  to  credit  of  the  appropriation  : 

Amount  of  appropriation.  Lamps  and  Lighting,  1901 $1,310,000  00 

Amount  of  vouchers  drawn  quarter  ending  March  31 $327,188  33    . 

Amount  of  vouchers  drawn  quarter  ending  June  30 324,158  62 

651,34695 

Balance  $^58,653  05 

Less  liabilities 200  00 

Balance $658,453  ^ 

LiabiiUies. 
Empire  Ornamental  Glass  Company,  street  signs $200  00 


Exhibit  **C.-' 
Summary  of  the  appropriation  for  **  Lamps  and  Lighting,  Boroughs  of  Manhattan  and  The 
Bronx,  1 900,"  showing  the  amounts  drawn  on  vouchers  during  the  quarters  ending  March  31 
and  June  30,  1901,  with  the  final  balance  standing  to  the  credit  of  appropriation  : 

Amount  of  appropriation,  Lamps  and  Lighting,   1900 $1,310,000  00 

Amount  of  vouchers  and  transfer  to  December  31,  1900 $i»307j74S  44 

Amount  of  vouchers  drawn  to  June  30,  1901 2,1 12  09 

i>309.857  53 

Balance $14^  47 

Liabilities  Otitstandtn<y. 
None. 


Exhibit  '*  D." 
Summary   of  the   Lamp  Account,  showing   the  number  of  new   lamps   lighted,  old  lamps 
relighted   and  lamps  discontinued  by  each  gas  an-l  electric  light  company  during  the  quarter 
ending  June  30,  1901  : 
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Gas  Lamps. 
Borough  of  Manhattan. 
Consolidated  Gas  Company,  Branch  i— 

Number  of  lamps  lighted  March  31,  1901 

Number  of  new  lamps  lighted  during  the  quarter. . 
Number  of  old  lamps  relighted  during  the  quarter. . 


Less  lamps  discontinued  during  the  quarter. 
Number  of  lamps  lighted  June  30,  1901 


Consolidated  Gas  Company,  Branch  3 — 

Number  of  lamps  lighted  March  31,  1901 

Number  of  new  lamps  lighted  during  the  quarter.  . 
Number  of  old  lamps  relighted  during  the  quarter  . 


Less  lamps  discontinued  during  the  quarter. 
Number  of  lamps  lighted  June  30.  1901 


Consolidated  Gas  Company,  Branch  3 — 

Number  of  lamps  lighted  March  31,  1901 , 

Number  of  old  lamps  relighted  during  the  quarter. 


Less  lamps  discontinued  during  the  quarter. 
Number  of  lamps  lighted  June  30,  1901  ..... 


Consolidated  Gas  Comoany,  Branch  4— 

Number  of  lamps  lighted  March  31,  1901 

Number  of  new  lamps  lighted  during  the  quarter. .. 
Number  oi  old  lamps  relighted  during  the  quarter. 


Less  lamps  discontinued  during  the  quarter. 
Number  of  lamps  lighted  June  30,  1901 


Consolidated  Gas  Company,  Branch  6— 

Number  of  lamps  lighted  March  31,  190X 

Number  of  new  lamps  lighted  during  the  quarter. . . 
Number  of  old  lamps  relighted  during  the  quarter. 


Less  lamps  discontinued  during  the  quarter 

Number  of  lamps  lighted  June  30,  1901 

Total  number  of  lamps  lighted  by  Consolidated  Gas  Company. 


1.738 


879 

3 

93 


981 
9 


3.a37 
4 
5 


6,634 
«7 
93 


x,74« 
9 


'.73a 


975 
38 


990 

4 


986 


3.246 
35 


6.749 
no 


6,639 
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Lighting  naphtha  lamps — Manhattan  and  The  Bronx $8,326  77 

Lighting  Welsbach  naphtha  lamps — Manhattan  and  The  Bronx : 5»S98  01 

Lighting  electric  lamps — Manhattan  and  The  Bronx 167,722  54 

Fitting  up  new  lamps— Manhattan  and  The  Bronx 438  00 

Repairing,  etc.,  lamps — Manhattan  and  The  Bronx 2,235  50 

Total $324,158  62 


Exhibit  **B.*' 

Summary  of  the  appropriation  for   "Lamps  and  Lighting,    Boroughs  of  Manhattan    and 

The  Bronx,    1901,"  showing  the  amounts  drawn  on  vouchers  during  the  quarters  ending  March 

31  and  June  30, 1901,  with  outstanding  liabilities  and  balance  to  credit  of  the  appropriation  : 

Amount  of  appropriation.  Lamps  and  Lighting,  1901 $1,310,000  00 

Amount  of  vouchers  drawn  quarter  ending  March  31 $327,188  33    . 

Amount  of  vouchers  drawn  quarter  ending  June  30 324, 158  62 

651,34695 

Balance   $658,653  05 

Less  liabilities 200  00 

Balance $658,453  0$ 

Lia^i/i/us. 
Empire  Ornamental  Glass  Company,  street  signs $200  00 


Exhibit  **C.*' 
Summary  of  the  appropriation  for  **  Lamps  and  Lighting,  Boroughs  of  Manhattan  and  The 
Bronx,  1900,"  showing  the  amounts  drawn  on  vouchers  during  the  quarters  ending  March  31 
and  June  30,  1901,  with  the  final  balance  standing  to  the  credit  of  appropriation  : 

Amount  of  appropriation,  Lamps  and  Lighting,   1900 $1,310,000  00 

Amount  of  vouchers  and  transfer  to  December  31,  1900 $I>307»74S  44 

Amount  of  vouchers  drawn  to  June  30,  1901 2,112  09 

', 309^857  53 

Balance $142  47 


Liabilities  Outsiandtn<^. 
None. 


Exhibit  *'  D.'* 
Summary   of  the   Lamp  Account,  showing  the  number  of  new    lamps  lighted,  old  lamps 
relighted   and  lamps  discontinued  by  each  gas  an  l  electric  light  company  during  the  quarter 
ending  June  30,  1901  : 
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Gas  Lamps. 
Borough  o/  Manhattan. 
Consolidated  Gas  Company,  Branch  x— 

Number  of  lamps  lighted  March  31,  190X , 

Number  of  new  lamps  lighted  during  the  quarter. . 
Number  of  old  lamps  relighted  during  the  quarter. . 


Less  lamps  discontinued  during  the  quarter. 
Number  of  lamps  lighted  June  30,  1901 


Consolidated  Gas  Company,  Branch  2 — 

Number  of  lamps  lighted  March  31,  1901 

Number  of  new  lamps  lighted  during  the  quarter.  . 
Number  of  old  lamps  relighted  during  the  quarter  . 


Less  lamps  discontinued  duiing  the  quarter. 
Number  of  lamps  lighted  June  30.  1901 


Consolidated  Gas  Company,  Branch  3 — 

Number  of  lamps  lighted  March  31,  1901 , 

Number  of  old  lamps  relighted  during  the  quarter. 


Less  lamps  discontinued  during  the  quarter. 
Number  of  lamps  lighted  June  30,  1901  .... 


Consolidated  Gas  Comoany,  Branch  4— 

Number  of  lamps  lighted  March  31,  1901 

Number  of  new  lamps  lighted  during  the  quarter. .. 
Number  oi  old  lamps  relighted  during  the  quarter. 


Less  lamps  discontinued  during  the  quarter. 
Number  of  lamps  lighted  June  30,  1901 


Consolidated  Gas  Company,  Branch  6— 

Number  of  bmps  lighted  March  31,  1901 , 

Number  of  new  lamps  lighted  during  the  quarter. . . , 
Number  of  old  lamps  relighted  during  the  quarter. , 


Less  lamps  discontinued  during  the  quarter 

Number  of  lamps  lighted  June  30,  1901 

Total  number  of  lamps  lighted  by  Consolidated  Gas  Company. . . 


».738 


879 

3 

93 


981 
9 


i.a37 
4 
5 


6,634 
17 
93 


x.74« 
9 


975 
38 


990 

4 


3.246 
35 


^.749 
izo 


986 


3,311 


6,639 


»3.5t5 
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New  Amsterdam  Gas  Company — 

Number  of  lamps  lighted  March  31,  190 r 

Number  of  new  lamps  lighted  during  the  quarter. . 
Number  of  old  lamps  relighted  duriog  the  quarter  . 


Less  lamps  discontinued  during  the  quarter. 
Number  of  lamps  lighted  June  30,  1901 


Standard  Gas-1i;B;ht  Company,  Madison  Square  Branch — 

Number  of  lamps  lighted  March  31,  1901 

Number  ot  eld  lamps  relighted  during  the  quarter. . . 


Less  lamps  discontinued  during  the  quarter.. 
Number  of  lamps  lighted  June  30,  1901.  .  . . 


Standard  Ga<i-light  Company,  Harlem  Branch- 
Number  of  lamps  lighted  March  31, 1901 


Less  lamp.s  discontinued  during  the  quant  r 

Number  ol  lamps  lighted  June  30,  1901 

Total  number  of  l.imps  lighted  by  Standard  Gas-light  Company. . 


3 

4 


565 
6 


1,209 


3.078 


57* 
5 


r,»c9 


3.066 


5« 


x.aar 
1.773 


Borough  0/  The  Bronx. 

Central  Union  Gas  Company— 

X'lmbcr  of  lamps  lighted  March  31,  1901 

Number  of  new  lamps  lighted  during  the  qitartei . . 
Number  of  old  lamps  relighted  during  the  q  larter . , 


Number  of  lamps  lighted  June  30,  1901. 


Northern  Union  Gas  Company — 

Number  of  lamps  lighted  March  31,  1901 

Number  of  new  lamps  lighted  during  the  quarter. 
Number  of  old  lamps  relighted  during  the  quarter. 


Less  lamps  dtscnntiiiucd  durin<;  the  qu.^rter. . 
Number  of  lamps  lighted  June  30,  1901 


Westchester  LiglitinR  Company — 

Number  of  lamps  lighted  March  31,  1901 

Number  of  i;cw  lamps  lighted  during  the  quarter. 


Number  of  lamps  lighted  June  30,  1901 

Total  number  01  gas  lamps  lighted  June  30, 


1.563 


7 
34 


1,877 


'.925 
41 


-—  349 


'.87T 


3.S84 


33.464 
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Naphtha  Lamps. 
Borough  of  Manhattan, 
New  York  and  New  Jersey  Globe  Gas-light  Company  (Limited)— 

Number  of  lamps  lighted  March  31,  Z901.  High  Bridge  Park 

Number  of  lamps  lighted  March  31, 1901,  Momingside  Park 

Number  of  lamps  lighted  March  31,  1901,  Riverside  Park 

Number  of  lamps  lighted  March  31,  190X,  St.  Nicholas    terrace.. 


Number  of  lamps  lighted  June  30,  1901. 


Borough  0/  The  Bronx. 
New  York  and  New  Jersey  Globe  Gas  light  Company  (Limited)  — 

Number  of  lamps  lighted  March  31,  1901,  Woodlawn  Heights 

Number  o(  lamps  lighted  March  31,  1901,  Wakefield.  *. 

Number  of  lamps  lighted  March  31,  1901,  Eastchester 

Number  of  lamps  lighted  March  31,  1901,  Williamsbridgc 

Number  of  lamps  lighted  March  31,  1901,  Bronx  and  Pelham  parkway. 

Number  of  lamps  lighted  March  31.  1901,  Bronx  Park 

Number  of  lamps  lighted  March  31,  1901,  Cedar  Park 

Number  of  lamps  lighted  March  31,  1901,  Claremont  P^rk 

Number  of  lamps  lighted  March  31,  1901,  Crotona  Park 

Number  of  lamps  lighted  March  31,  190T,  Gun  Hill  road 

Number  of  lamps  lighted  March  31,  1901,  Mosholu  parkway 

Number  of  lamps  lighted  March  31,  1901,  Mosholu  avenue 

Number  of  lamps  lighted  March  31,  1901.81.  Mary's  Park 

Number  of  lamps  lighted  March  31,  1901,  Van  Conlandt  Park 

Number  of  lamps  lighted  Marrh  31,  1901,  Washington  Bridge  Park 

Number  of  lamps  lighted  March  31,  1901,  Aqueduct  avenue,  etc 


Number  of  new  lamps  lighted  in  quarter,  One  Hundred  and  Eiehty-second ) 
street 7.... ] 

Number  of  new  lamps  lighted  in  quarter,  Tiebout  avenue 


«4 
7 


51 
130 
155 

305 
M9 
139 

iS 

50 
94 
34 
C7 
72 

59 
ox 
24 
3» 


Number  of  new  lamps  lighted  in  quarter,  One  Hundred  and  Seventy-seventh  \  • 
street j"  j 

Number  of  old  lamps  relighted  in  quarter.  One  Hundred  and  Eighty-second  I  ' 
street J  j 


69 


f.439 


Less  lamp  discontinued  in  quarter.  Williamsbridge 

Less  lamps  discontinued  in  quaiter,  Bronx  and  Pelham  parkway  . 


Total  number  naphtha  lamps  lighted  June  30,  1901 


t.448 


7     I 


J.44I 
J.5IO 
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New  Amsterdam  Gas  Company- 
Number  of  lamps  lighted  March  31,  i9or 

Number  of  new  lamps  lighted  during  the  quarter. . 
Number  of  old  lamps  relighted  during  the  quarter  . 


Less  lamps  discontinued  during  the  quarter. 
Number  of  lamps  lighted  June  30,  1901 


Standard  Gas-light  Company,  Madison  Square  Branch — 

Number  of  lamps  lightsd  March  31,  1901 

Number  ot  eld  lamps  relighted  during  the  quarter. . . 


Less  lamps  discontinued  during  the  quarter. . 
Number  of  lamps  lighted  June  30,  1901.  .   .. 


Standard  Ga<;- light  Company,  Harlem  Branch- 
Number  of  lamps  lighted  March  31, 1901 


Less  lamps  discontinued  during  the  quarter 

Number  oi  lamps  lighted  June  30,  1901 

Total  number  of  lamps  lighted  by  Standard  Gas-light  Company. 

Borough  0/  The  Bronx. 
Central  Union  Gas  Company — 

Number  ol  lamps  lighted  March  31, 1901 

Number  of  new  lamps  lighted  during  the  quartet 

Number  of  old  lamps  relighted  during  the  q  :arler 


Number  of  lamps  lighted  June  30,  1901. 


Norihern  Union  Gas  Company — 

Number  of  lamps  lighted  March  31,  looi 

Number  of  new  lamps  lighted  during  tiic  quarter. , 
Number  of  old  lamps  relighted  during  the  quarter. 


Less  lamps  discontinued  during  the  qu.irter. . 
Number  (if  lami)S  lighted  June  30,  1901 


Wcstchestt-r  Lighting  Company — 

Nunjber  of  lamps  lighted  March  31,  1901 

Number  ol  new  lamps  lighted  during  the  quarter. 


Number  of  lamps  lighted  June  30,  1901 

Tojal  number  ol  gas  lamps  lighted  June  30,  1901. 


3 

4 


565 

6 


1,209 


i,S63 


2,884 

7 

34 


3.078 

X3 

1 

571 

5 

>oa 

i.»c9 

i 

2 

566 

«,877 

2,925 
41 

349 

i,ao7 
1.773 

1,877 
2,g84 

34* 

33464 
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Naphtha  Lamps. 
Borough  of  Manhattan n 
New  York  and  New  Jersey  Globe  Gas-light  Company  (Limited) — 

Number  of  lamps  lighted  March  31,  1901,  High  Bridge  Park 

Number  of  lamps  lighted  March  31, 1901,  Momingside  Park 

Number  of  lamps  lighted  March  31,  1901,  Riverside  Park 

Number  of  lamps  lighted  March  31,  1901,  St.  Nicholas    terrace.. 


Number  of  lamps  lighted  June  30,  1901. 


Borough  0/  The  Bronx. 
New  York  and  New  Jersey  Globe  Gas  light  Company  (Limited)  — 

Number  of  lamps  lighted  March  31,  1901,  Woodlawn  Heights 

Number  of  lamps  lighted  March  31,  1901,  Wakefield.  *. 

Number  of  lamps  lighted  March  31,  1901,  Eastchester. 

Number  of  lamps  lighted  March  31,  1901,  Williamsbridge 

Number  of  lamps  lighted  March  31,  1901,  Bronx  and  Pelham  parkway. 

Number  of  lamps  lighted  March  31,  1901,  Bronx  Park 

Number  of  lamps  lighted  March  31,  79or,  Cedar  Park 

Number  of  lamps  lighted  March  31,  1901,  Claremont  P^rk 

Number  of  lamps  lighted  March  31,  190X,  Crotona  Park 

Number  of  lamps  lighted  March  31,  190?,  Gun  Hill  road 

Number  of  lamps  lighted  March  31,  1901,  Mosholu  parkway , 

Number  of  lamps  lighted  March  31,  1901,  Mosholu  avenue 

Number  of  lamps  lighted  March  31,  1901,  St.  Mary's  Park 

Number  of  lamps  lighted  March  31,  1901,  Van  Cortlandi  Park 

Number  of  lamps  li.^hted  March  31,  1901,  Washington  Bridge  Park 

Number  of  lamps  lighted  March  31,  1901,  Aqueduct  avenue,  etc 


Number  of  new  lamps  lighted  in  quarter,  One  Hundred  and  Eighty-second) 
street )  j 

Number  of  new  lamps  lighted  in  quarter,  Tiebout  avenue 


Number  of  new  lamps  lighted  in  quarter,  One  Hundred  and  Seventy-seventh  ) 
street J  I 

Number  of  old  lamps  relighted  in  quarter,  One  Hundred  and  Eighty-second  i 
street J  ! 


7 


51 

130 

»55 
305 

«39 

iS  I 

50  i 

.. ! 
34 ' 
C7 
72 
59 

6z 
24 
31 


3  . 

2  I 
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Less  lamp  discontinued  in  quarter,  Williamsbridge 

Less  lamps  discontinued  in  quaiter,  Bronx  and  Pelham  parkway  . 


Total  number  n.tphtha  lamps  lighted  June  30,  1901 j     


1.448 


1.441 
»,5io 
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Wblsbach  Naphtha  Lamps. 
Wclsbach  Street  Lighting  Company  of  America- 
Number  of  lamps  lighted  March  31,  1901,  Central  Park 

Number  of  lamps  lighted  March  31,  1901,  Manhattan  Square. 
Number  of  lamps  lighted  March  31,  190X,  Riverside  drive 


Number  of  lamps  lighted  March  31,  1901,  West  One  Hundred  and  Twenty-) 
second  street / 

Number  of  lamps  lighted  March  31,  1901,  Morningside  avenue,  West 

Number  of  lamps  lighted  March  31,  190Z,  Morningside  Park 

Number  of  lamps  lighted  March  31,  190X,  Wakefield 


Number  of  new  lamps  lighted  in  quarter.  Central  Park  . 


Less  lamps  discontinued  in  quarter,  Riverside  drive 

Total  number  of  lamps  lighted  June  30,  1901  . 

Electric  Lamps. 
Borough  0/  Manhattan. 
Brush  Electric  Illuminaticg  Company — 

Number  of  lamps  lighted  March  )i,  1901 

Number  of  new  lamps  lighted  during  the  quarter 


Number  of  lamps  lighted  June  30,  190X. 


The  New  York  Edison  Company — 

Number  ot  lamps  lighted  March  31,  1901. 
Number  of  lamps  lighted  June  30,  1901.  . 


The  New  York  Edison  Company- 
Number  of  lamps  lighted  March  31,  X901. 
Number  of  lamps  lighted  June  30,  1901... 


The  New  York  Edison  Company — 

Number  of  lamps  lighted  March  31,  1901, 
Number  of  amps  lighted  June  30,  1901.. 


Unit-^d  Electric  Li'^'ht  and  Power  Company — 
Number  of  lamps  lighted  March  31,  1901.  . 
Number  of  lamps  lighted  June  30,  1901.  . . . 


Borough  0/  The  Bronx. 

Bronx  Gas  and  Electric  Company- 
Number  of  lamps  lighted  March  31,  1901 

Number  of  new  lamps  lighted  during  the  quarter.  . 

Number  of  lamps  lighted  June  30,  1901 


5«4 
4 

140 
8 
ts 


8?o 


1 

>44 
8 

7S» 
3 

i 

i 

1 

'         S8. 

749 

1 
1 

475 

881 

8x3 

475 

6a  I 

815 

621 

6x5 


616 
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The  New  York  Edison  Company — 

Number  of  lamps  lighted  March  31,  1901 

Number  of  lamps  lighted  June  30,  190Z 

Westchester  Lighting  Company — 

Number  of  lamps  lighted  March  31,  1901 

Number  of  lamps  lighted  June  30,  1901 

Total  number  of  electric  lamps  lighted  June  30. 1901 


86 


'.337 


86 
4.845 


RECAPITULATION. 


Number  of  gas  lamps  lighted  March  31,  1901 

Number  of  naphtha  lamps  lighted  March  31,  1901 

Number  of  electric  lamps  lighted  March  31,  1901 

Number  of  Welsbach  naphtha  lamps  lighted  March  31,  1901 

Number  of  new  gas  lamps  lighted  during  the  quarter 

Number  of  new  naphtha  lamps  lighted  during  the  quarter 

Number  of  new  electric  lamps  lighted  during  the  quarter 

Number  of  new  Welsbach  naphtha  lamps  lighted  during  the  quarter 

Number  of  old  gas  lamps  relighted  during  the  quarter 

Number  of  old  naphtha  lamps  relighted  during  the  quarter 

Less  gas  lamps  discontinued  during  the  quarter 

Less  naphtha  lamps  discontinued  during  the  quarter 

Less  Welsbach  naphtha  lamps  discontinued  during  the  quarter 

Total  number  of  lamps  lighted  June  30,  1901 


23,408 

1,508 

4.843 

744 


44 
7 


258 


246 
7 
3 


30.503 


260 


321 

30*824 


256 
30,568 
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Wblsbach  Naphtha  Lamps. 
Welsbach  Street  Lighting  Company  of  America— 

Number  of  lamps  lighted  March  31,  190X,  Central  Park 

Number  of  lamps  lighted  March  31,  1901,  Manhattan  Square 

Number  of  lamps  lighted  March  31,  1901,  Riverside  drive 

Number  of  lamps  lighted  March  31,  1901,  West  One  Hundred  and  Twenty-) 
second  street ) 

Number  of  lamps  lighted  March  31,  t9ci»  Morningside  avenue,  West 

Number  of  lamps  lighted  March  31,  1901,  Morningside  Park 

Number  of  lamps  lighted  March  31,  190X,  Wakefield 


Number  of  new  lamps  lighted  in  quarter.  Central  Park  . 


Less  lamps  discontinued  in  quarter,  Riverside  drive 

Total  number  of  lamps  lighted  June  30,  1901  . 

Electric  Lamps. 
Borough  0/  Manhattan. 
Brush  Electric  Illuminating  Company — 

Number  of  lamps  lighted  March  )x,  1901 

Number  of  new  lamps  lighted  during  the  quarter.  ........ 


Number  of  lamps  lighted  June  30,  1901 . 


The  New  York  Edison  Company — 

Number  of  lamps  lighted  March  31,  1901. 
Number  of  lamps  lighted  June  30,  1901.  . 


The  New  York  Edison  Company ~ 

Number  of  lamps  lighted  March  31,  1901 
Number  of  lamps  lighted  June  30,  1901.. 


The  New  York  Edison  Company — 

Number  of  lamps  lighted  March  31,  1901.  , 
Number  of  amps  lighted  June  30,  1901.... 


United  Electric  Licjht  and  Power  Company — 
Number  of  lamps  lighted  March  31,  1901.  . 
Number  of  lamps  lighted  June  30,  1901.  . . . 


Borough  0/  The  Bronx, 
Bronx  Gas  and  Electric  Company- 
Number  of  Kxiups  lighted  March  31,  1901 , 

Numt»er  of  new  lamps  lighted  during  the  quarter.  . 


Number  of  lamps  lighted  June  30,  1901. 


4     ! 

MO  ; 

»  i 


S80 


>i4 

75» 

3 

881 

749 

475 

881 

8x3 

475 

631 

815 

621 

61s 


616 


6i< 
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The  New  York  Edison  Company- 
Number  of  lamps  lighted  March  31,  1901 

Number  of  lamps  lighted  June  30,  1901 

Westchester  Lighting  Company — 

Number  of  lamps  lighted  March  31.  1901 

Number  of  lamps  lighted  June  30,  1901 

Total  number  of  electric  lamps  lighted  June  30. 1901 


86 


».337 


86 


4.845 


RECAPITULATION. 


30.503 


Number  of  gas  lamps  lighted  March  31,  1901 

Number  of  naphtha  lamps  lighted  March  31,  1901 

Number  of  electric  lamps  lighted  March  31.  190X 

Number  of  Welsbach  naphtha  lamps  lighted  March  31,  1931 

Number  of  new  gas  lamps  lighted  during  the  quarter 

Number  of  new  naphtha  lamps  lighted  during  the  quarter 

Number  of  new  electric  lamps  lighted  during  the  quarter 

Number  of  new  WeLsbach  naphtha  lamps  lighted  during  the  quarter 

Number  of  old  gas  lamps  relighted  during  the  quarter 

Number  of  old  naphtha  lamps  relighted  during  the  quarter 

Less  gas  lamps  discontinued  during  the  quarter 

Le^s  naphtha  lamps  discontinued  during  the  quarter 

Less  Welsbach  naphtha  lamps  discontinued  during  the  quarter  . . .. 

Total  number  of  lamps  lighted  June  30,  1901 


33.408 

1,508 
4.843 

744 

6i 
360 

44 

7 
3 
8 

258 

3 

246 
7 
3 

30,824 


256 


30.568 


so 


Exhibit 

Statement  giving  the  illuminating  power  in  candles  of  the  gases  supplied  to  the  City  by  the 
tions  at  the  Photometrical  Rooms  of  the  Department  of  Public  Buildings,  Lighting  and  Supplies 


Month  of 


April 

May 

June 

Distance    from  | 
Gas  Works,  f 

Testing  burner.  "I 


East  River  Gas 
Company. 


Illuminating  Power 
in  Candles. 


27.96 
25.42 


30.50 
28.02 


24.76  j  26.90 


29.49 
26.73 
25.87 


CONSOU  DATED    GaS 

Company, 
Branch  i. 


llluminnring  Power 
in  Candles. 


8 

0 

1 

.» 

^ 

X 

24.48 

26.08 

24.00 

26.38 

24.12 

27.58 

25.34 
25.57 

25.28 


1.39  miles. 

Bray's  Slit  Union 
No.  7. 


1.86  miles. 

Bray's  Slit  Union 
No.  7. 


Consolidated  Gas 
Company, 
Branch  3. 


IlluDAinatiog  Power 
in  Candles. 


«> 

m 

tfl 

s 

M 

»2 

s 

< 

X9.40 

21.68 

2'>.69 

«9.34 

23.36 

21.35 

20.92 

23.26 

22.27 

X.60  miles. 

Bray's  Slit  Union 
No.  7. 


Consolidated  Gas 
Company, 
Branch  3. 


Illuminating  Power 
in  Candles. 


8 

2 


24.28  '  25.84 

23.29  25.34 
22.71  I  25  78 


24-79 
24.37 
24.97 


3.34  miles. 

Bray's  Slit  Union 
No.  7. 


51 


several  gas-light  companies  during  the  quaner  ending  June  30,  1901,  as  shown  by  the  daily  observa- 


CCNSOLIDATKD  GaS 

Company, 
Branch  4. 

Consolidated  Gas 
Company, 
Branch  6. 

New  York 

Mutual  Gas-light 

Company. 

EQurrABLs  Gas-light 
Company. 

Standard 
Gas-ucht  Company. 

Illuminating  Power 

Illuminating  Power 
in  Candles. 

Illuminating  Power 

Illuminating  Power 
in  Candles. 

Illuminating  Power 

in  Candles. 

in  Candles. 

in  Candles. 

$ 

1 

1 

«> 

i 

i 

i 

s 

t 

1 

s 

1 

< 

2 

X 

< 

J 

s 

i 

2 

t« 

< 

^ 

X 

> 
< 

J 

to 
X 

23.96 

27.70 

25.84 

25-44 

28.43 

26.90 

19.80 

21.57 

20.75 

26.72 

29.36 

28.01 

=.4.36 

2584 

25.18 

a  J.  78 

27.40 

25-65 

23.92 

a6.i6 

24.79 

ar.X4 

23.90 

22.35 

24-50 

26.51 

25.60 

1 
22.00  i  24.35 

93.21 

23.04 

34-74 

23.84 

24-14 

a6.86 

25.66 

22.02      23.20 

22.72 

22.32 

24.98 

23.7S 

22.73      24.66 

23.70 

3.38  miles. 

1.05  miles. 

x.6o  miles. 

2.79  miles. 

X.06  miles. 

Bray's  Slit  Union 

Bray's  Slit  Union 

Bray's  Slit   Union 

Bray's  Slit  Union 

Bray's  Slit  Union 

No.  7. 

No.  7. 

No.  7. 

No.  7. 

No.  7. 

so 


Exhibit 

Statement  giving  the  illuminating  power  in  candles  of  the  gases  supplied  to  the  City  by  the 
tions  at  the  Photometrical  Rooms  of  the  Department  of  Public  Buildings,  Lighting  and  Supplies 


Month  of 


April 

May 

June 

Distance    from  } 
Gas  Works,  f 

Testing  burner,  -j 


East  River  Gas 
Company. 


Illuminatine  Power 
in  Candles. 


% 

2 

> 

2 

X 

27.96 

30.53 

25.42 

28.02 

24.76 

26.90 

CONSOUDATBD    GaS 

Company, 
Branch  i. 


llluminnring  Power 
in  Candles. 


> 

^ 


29.49  24.48 
26.73  :  24.00 
25.87     24.12 


X 


26.08 
26.38 
27.58 


c 

< 


85-34 
35.57 
25.28 


X.39  miles. 

Bray's  Slit   Union 
No.  7. 


1.86  miles. 

Bray's  Slit  Union 
No.  7. 


CONSOUDATBD  GaS 

Company, 
Branch  3. 


niuminatiDg  Power 
in  Candlei. 


2 


J9.40 

«9-34 
ao.92 


ai.68 
23.36 
23.26 


9-}.  69 

21.35 


X.60  miles. 

Bray's  Slit  Union 
No.  7. 


Consolidated  Gas 
Company, 
Branch  3. 


Illuminating  Power 
in  Candles. 


S 

2 


24.28     95.84 

23-29  !  25.34 


22.27      22.71  I  as  78 


24-79 
«4-37 

»4-97 


3.34  miles. 

Bray's  Slit  Union 
No.  7, 


51 


several  gas-light  companies  during  the  quaner  ending  June  30,  1901,  as  shown  by  the  daily  observa- 


CCNSOLIDATKD  GaS 

Company, 
Branch  4. 

Consolidated  Gas 
Company, 
Branch  6. 

New  York 

Mutual  Gas-light 

Company. 

EqurrABLB  Gas-light 
Company. 

Standard 
Gas-ught  Company. 

Illuminating  Power 
in  Candles. 

Illuminating  Power 
in  Candles. 

Illuminating  Power 
in  Candles. 

Illuminating  Power 
in  Candles. 

lUuroioating  Power 
in  Candles. 

2 

i 

X 

< 

i 

V 

1 

i 

S 

< 

J 

1 

t« 
X 

> 

< 

1 

1 
•1 

& 

«> 

> 

< 

1 

1 

X 

> 
< 

23 -96 

a  J.  78 
23.04 

97.70 
27.40 
24.74 

25.84 
25-65 
13.84 

25. 44 
23.92 
24. 14 

28.48 
26.16 
26.86 

26.90 

24.79 
25.66 

19.80 

21. X4 

32. oa 

21-57 
23.90 
23.20 

ao.75 
22.35 

33.7a 

36.7a 
24-50 

23.32 

39.36 
36.51 
24.98 

28.01 
25.60 

23.73 

1 
24.36  ;  25.84 

33.00     34.35 

33.73     24.66 

35.18 
33.2X 
23-70 

3.38  miles. 

Bray's  Slit  Union 
No.  7. 

1.05  miles. 

Bray's  Slit  Union 
No.  7. 

x.6o  miles. 

Bray's  Slit  Union 
No.  7. 

2.79  miles.                       X.06  miles. 

Bray's  Slit  Union           Bray's  Slit  Union 
No.  7.                               No.  7. 
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DOCUMENT    "E." 


Department  of  Public  Buildings,  Lighting  and  Supplies, 
Electrical   Bureau,   Boroughs  of  Manhattan   and  The   Bronx, 
Nos.  13  TO  21  Park  Row, 

New  York,  July  i,  1901 
Hon.  Henry  S.  Kearny,  Commissioner : 


\ 


Sir— I  submit  herewith  a  report  of  work  done  by  the  Electrical  Bureau  of  this  Department 
for  the  quarter  ending  June  29,  1901  : 

Applications  received  for  inspection  of  interior  wiring 4,016 

Applications  closed 3,862 

.  Balance  open 1,375 

Certificates  issued  for  interior  wiring 3,559 

Permits  issued  for  signal  wires 651 

.  Permits  issued  for  electric  lighting 262 

Permits  issued  for  pole  lines 35 

Permits  issued  for  cables 509 

Permits  issued  for  City  lamp-posts 3 

Permits  issued  for  reset  poles 38 

Permits  issued  for  subsidiary  connections 730 

Total  number  of  permits  issued  for  outside  electrical  work 2,228 

Complaint  notices  issued S70 

Complaint  notices  attended  to 735 

Balance  receiving  attention 597 

Number  of  incandescent  lamps  covered  by  certificates 104,360 

Number  of  arc  lamps  covered  by  certificates 619 

Number  of  generators  covered  by  certificates 47 

Kilowatt  capacity  of  generators  covered  by  certificates 1,651% 

Number  of  motors  covered  by  certificates 1,442 

Horse-power  capacity  of  motors  covered  by  certificates 3,728^5 

Total  number  of  inspections  made  by  16  men 15,824 


The  Inspectors  have  removed  55,750  feet  or  10.558  miles  of  overhead  wires  without  any 

additional  expense  to  the  City. 

Respectfully  submitted, 

FRANK  E.  BROWN,  Chief  Inspcclor. 
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»LIES,  ( 

>w,    r 


DOCUMENT   "F." 

City  of  New  York, 
Department  of  Public  Buildings,  Lighting  and  Suppli 
Office  of  Assistant  Engineer,  Nos.  13  to  21  Park  Row, 

New  York,  July  29,  1901 
//on.  Henry  S.  Kearny,  Commissioner  : 

Sir — In  accordance  with  your  instructions  I  submit  herewith  a  report  of  the  transactions  of  this 
office  for  the  quarter  ending  June  30,  1901. 

Men  have  been  employed  in  the  draughting-room  and  laboratory,  and  on  the  general  annual 
inspection  of  street  lamps. 

It  has  been  found  necessary  to  compile  new  maps  of  the  boroughs  of  The  Bronx  and  Queens, 
showing  more  definitely  the  progress  of  improvements  as  noted  by  our  Inspectors  and  to  prepare 
a  new  tracing  of  the  Manhattan  map. 

An  improved  type  of  portable  photometer  has  been  adapted  to  the  use  of  the  photometric 
staff  of  this  office  for  a  general  comparison  of  the.oil,  gas  and  Welsbach  lamps  in  the  streets  and 
parks  of  the  city  and  is  now  being  constructed,  the  comparison  lights  being  well-seasoned  incan- 
descent lamps,  standardized  to  give  the  required  candle-power  at  a  given  voltage. 

Maps  of  the  several  boroughs  have  been  corrected  to  June  30,  1901,  and  show  the  street- 
lighting  system  of  the  city,  as  given  in  Table  "  A,"  with  a  grand  total  of  60,603  lamps. 

In  the  laboratory,  tests  of  Portland  cement  for  the  New  Hall  of  Records  havre  been  in 
progre«.  Six  carloads  of  cement  have  been  accepted  as  conforming  to  the  specifications  and 
two  rejected.  Further  tests  have  been  made  of  each  lot  of  cement  as  delivered  on  the  work. 
The  average  results  of  tests  of  cement  which  was  accepted  are  given  in  Tables  **  B,"  •*  C  *' 
and  "D.'» 

Table  **  E  *'  shows  a  saving  during  the  quarter  over  the  average  of  preceding  years  of  over 
1,600,000  cubic  feet  of  gas,  due  to  the  use  of  Welsbach  lights  and  gas  governors  in  the  principal 
public  buildings  which  are  lighted  only  by  gas. 
Very  respectfully, 

FRANK  D.  LEFFINGWELL,  AssisUnt  Engineer. 


Table  **A." 
Showing  Summary  of  Street  Lamps  Lighted  in  each  Borough  on  June  30,  190 1. 


Manhattan. 

Thk  Bronx. 

Brooklyn. 

QUBENS. 

Richmond. 

Total. 

Arc  lamps. 

2,763 

44 

14.243 

4."i 

69 

747 

X.685 

354 

5."o 

i.44« 

a 

4,755 

10.895 
3.«56 

340 

a,053 
160 

3,oi9 
279 
746 
58X 

459 
3.462 

xoo 

".7U 
4.020 

33.a97 
7.546 

3,3('6 

Incandescent  electric  lamps 
Gas  lamps. 

Welsbach  gas  lamps 

Naphtha  lamps 

Welsbach  naphtha  lamps... 
Kerosene 

1,670 
XOO 

Total 

21,976 

8.59» 

19,146 

6,868 

4.03I 

60,603 
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DOCUMENT    "E." 


Department  of  Public  Buildings,  Lighting  and  Supplies, 
Electrical   Bureau,   Boroughs  of  Manhattan    and  The 
Nos.  13  TO  21  Park  Row, 

New  York,  July 
Hon,  Henry  S.  Kearny,  Commissumer : 


JP  PLIES,  \ 

he   Bronx,  ( 
I,  1901.        j 


Sir— I  submit  herewith  a  report  of  work  done  by  the  Electrical  Bureau  of  this  Department 
for  the  quarter  ending  June  29,  190 1  : 

.  Applications  received  for  inspection  of  interior  wiring 4,016 

Applications  closed 3,862 

.  Balance  open 1,375 

Certificates  issued  for  interior  wiring 3,559 

Permits  issued  for  signal  wires 651 

Permits  issued  for  electric  lighting 262 

Permits  issued  for  pole  lines 35 

Permits  issued  for  cables 509 

Permits  issued  for  City  lamp-posts 3 

Permits  issued  for  reset  poles 38 

Permits  issued  for  subsidiary  connections 730 

Total  number  of  permits  issued  for  outside  electrical  work 2,228 

Complaint  notices  issued S70 

Complaint  notices  attended  to 735 

Balance  receiving  attention 597 

Number  of  incandescent  lamps  covered  by  certificates 104,360 

Number  of  arc  lamps  covered  by  certificates 619 

Number  of  generators  covered  by  certificates 47 

Kilowatt  capacity  of  generators  covered  by  certificates 1,651% 

Number  of  motors  covered  by  certificates 1,442 

Horse-power  capacity  of  motors  covered  by  certificates 3»72S|J 

Total  number  of  inspections  made  by  16  men 15,824 


The  Inspectors  have  removed  55,750  feet  or  10.558  miles  of  overhead  wires  without  any 

additional  expense  to  the  City. 

Respectfully  submitted, 

FRANK  E.  BROWN,  Chief  Inspector. 
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DOCUMENT   "F." 

City  of  New  York, 

Department  of  Public  Buildings,  Lighting  and  Supplies, 

Office  of  Assistant  Engineer,  Nos.  13  to  21  Park  Row 

New  York,  July  29,  1901 
Hon.  Henry  S.  Kearny,  Commissioner  : 

Sir — In  accordance  with  your  instructions  I  submit  herewith  a  report  of  the  transactions  of  this 
office  for  the  quarter  ending  June  30,  1901. 

Men  have  been  employed  in  the  draugh ting-room  and  laboratory,  and  on  the  general  annual 
inspection  of  street  lamps. 

It  has  been  found  necessary  to  compile  new  maps  of  the  boroughs  of  The  Bronx  and  Queens, 
showing  more  definitely  the  progress  of  improvements  as  noted  by  our  Inspectors  and  to  prepare 
a  new  tracing  of  the  Manhattan  map. 

An  improved  type  of  portable  photometer  has  been  adapted  to  the  use  of  the  photometric 
staff  of  this  office  for  a  general  comparison  of  the. oil,  gas  and  Welsbach  lamps  in  the  streets  and 
parks  of  the  city  and  is  now  being  constructed,  the  comparison  lights  being  well-seasoned  incan- 
descent lamps,  standardized  to  give  the  required  candle-power  at  a  given  voltage. 

Maps  of  the  several  boroughs  have  been  corrected  to  June  30,  1901,  and  show  the  street- 
lighting  system  of  the  city,  as  given  in  Table  "A,"  with  a  grand  total  of  60,603  lamps. 

In  the  laboratory,  tests  of  Portland  cement  for  the  New  Hall  of  Records  have  been  in 
progress.  Six  carloads  of  cement  have  been  accepted  as  conforming  to  the  specifications  and 
two  rejected.  Further  tests  have  been  made  of  each  lot  of  cement  as  delivered  on  the  work. 
The  average  results  of  tests  of  cement  which  was  accepted  are  given  in  Tables  **B,'*  **C" 
and  **  D.'» 

Table   *<  E  *'  shows  a  saving  during  the  quarter  over  the  average  of  preceding  years  of  over 
1,600,000  cubic  feet  of  gas,  due  to  the  use  of  Welsbach  lights  and  gas  governors  in  the  principal 
public  buildings  which  are  lighted  only  by  gas. 
Very  respectfully, 

FRANK  D.  LEFFINGVVELL,  Asiistont  Engineer. 


Table  *'A." 
Showing  Summary  of  Street  Lamps  Lighted  in  each  Borough  on  June  30,  1901. 


Manhattan. 

The  Bronx. 

Brooklyn. 

Queens. 

Richmond. 

Total. 

Arc  lamps 

2,763 

44 

M.»43 

4.1" 

69 

747 

X.685 

354 

5,110 

1.441 

3 

4,755 

10,895 
3.»56 

340 

2.053 
160 

3,oi9 
279 
746 
58X 

459 
3.46a 



100 

".714 
4,020 

33.297 
7,546 

Incandescent  electric  lamps 
Gas  lamps.  •..■• 

Welsbach  gas  lamps 

Naphtha  lamps 

Welsbach  naphtha  lamps... 
Kerosene 

1,670 

Total 

2 ',976 

8.59a 

19,146 

6,868 

4,02( 

60,603 
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Table  "B." 
Showing  Average  Results  oj  Neat  Cement   Tests. 


Tempbraiurb. 


Ultimate  Tsnsilb  Strength 

IN  Pounds  per  Square  Ikch. 

Per  Cbkt. 

OF 

Watbr. 

KEAT. 

24  hours. 

7  days. 

aSjdays. 

3  monihs. 

aa.S 
aa.S 

3a.6 

21. X 

877 

596 

6ao 

716 

Table  "C." 
Showing  Average  Results  of  1  to  "^  Sand  Afortar  Tests. 


Temperature. 

Per  Cent. 

OF 

Water. 

Ultimate  Tensile  Strength  in  Pounds  per 
Square  Inch, 

I  TO   3  STANDARD  QUARTZ  SAND. 

Air. 

Water. 

7  days. 

28  days. 

3  months. 

67. 

65.7 

68.5 

69.2 

70. 

63.5 

9.8 
9-7 
9-S 

241 

275 

3x9 

Table  **D." 

Showifig  General  Results. 

Average  time  of  initial  set 179  minutes. 

Average  time  of  hard  set 348  ntiinutes. 

Average  per  cent,  passing  No.  50  sieve 99.6 

Average  per  cent,  passing  No.  74  sieve 96.3 

Average  per  cent,  passing  No.  100  sieve 95.2 

i'aris  tested  showed  no  signs  of  checking  or  disintegration. 


ss 


Table  "E." 

Comparative  Statement^  Showing  Consumption  of  Gas  in  Principal  Public  Buildings  Lighted 
Only  by  Gas  durinsc  Second  Quarter, 


Building. 

.^. 

1895. 

1896. 

1897. 

AVBRAGB. 

I901. 

!^ 

Court-housts. 

Cu.  Ft. 

Cu.  Ft. 

Cu.  Ft. 

Cu.  Ft. 

Cu.  Ft. 

Cu.  Ft. 

Per 
Cent. 

Brownstone  Building. ....... 

316,500 

97,10:, 

68,400 

315,300 

M9.,30o 

138,500 

Hariem  Coart-  house 

1x7,600 

134,600 

145.C00 

163,100 

137,600 

175.400 

County  Court-house 

1,833,100 

»,585.ioo 

1,657,000 

x.Sa3.7oo 

1.647,000 

1,373,600 

Clock     Tower     (Jefferson! 
Market) j 

343,600 

300,600 

1 10,300 

i47.aoo 

300,400 

55,000 

Totals 

8,399.800 

3,107,400 

1,980,600 

3,049,300 

3,134.300 

1,643,900 

"3 

£ttgi*u-Aauses, 

Hi§h-water    Service     En- 1 
gine-house.  Ninety-eighth  J- 
street                                  i 

413,800 

407.700 

443,900 

399.700 

416,000 

373,910 

High-water  Service  Pump- ) 
ing  Station,One  Hundred  V 
and  Seventy-ninth  street. ) 

536,100 

536,100 

643,100 

Totals 

953,100 

916,000 

3.8 

ya/i. 

County  jail 

254,600 

333.900 

398,600 

463,800 

337,xoo 

391,400 

13.6 

MarMs. 

Catharine 

46,000 

46,000 

51,300 

53,300 

49,»oo 

48,400 

Centre 

107,300 

76,400 

X40,6oo 

181,600 

136,500 

aa.ioo 

Clinton 

169,800 
543,900 
71,300 
163,400 
708,900 

x5i,8oo 
509,300 
97.800 
173,400 
683,000 

154,500 

533,XOO 
99,400 
313,000 
647.7CO 

139,900 
534,800 
88,800 
"43,800 
644.500 

X5«,5oo 
534.800 
89,300 
198,200 
670,800 

147,000 
9»,3oo 
67,000 
36.600 

365,300 

Fulton 

Jefferson 

Tompkins 

Washington 

Totals 

x,8o8,5oo 


1,736,100 

1,828,600 

1,866,70b 

1,810,900 

777.700 

57 

Grand  totals. . . . 

5,233.700 
1.605.700  c 

3,638,000 

A  total  saving  of 

ubic  feet. 

30.7 
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Table  *»B." 
Shotmng  Average  Results  oj  Neat  Cement   Tests* 


Tempbraiurb. 

Per  Cent. 

OF 

Water. 

Ultimate  Tensile  Strbkcth  in  Pounds  per  Square  Inch. 

krat. 

Air. 

Water. 

34  hours. 

7  days. 

88^ys. 

3  months. 

67.4 
66.8 
66.6 
68.5 

69.8 
69.4 
69.4 
68.7 

32.8 
93.8 

a2.6 

2t.X 

277 

596 

690 

716 

Table  **C.** 
Showing  Average  Results  of  i  to  ^  Sand  Mortar  Tests, 


Temperature. 

Per  Cent. 

OF 

Water. 

Air. 

Water. 

67. 

69.3 

9.8 

66.7 

70. 

9.7 

68.5 

63.5 

9.5 

Ultimate  Tensile  Strength  ik  Pounds  per 
Square  Inch. 


X   TO   3  STANDARD  QUARTZ   SAND. 


7  days. 


38  days. 


3  months. 


3x9 


Table  "D." 

Showiffg  Gerteral  Results, 

Average  time  of  initial  set 179  minutes. 

Average  time  of  hard  set 348  minutes. 

Average  per  cent,  passing  No.  50  sieve 99.6 

Average  per  cent,  pa'^sing  No.  74  sieve 96.3 

Average  per  cent,  passing  No.  100  sieve 95»2 

Paris  tested  showed  no  signs  of  checking  or  disintegration. 
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Table  "E." 

Comparative  Statement^  Showing  Consumption  of  Gas  in  Principal  Public  Buildings  Lighted 
Only  by  Gas  durinsc  Second  Quarter. 


Building. 

1894. 

1595. 

1896. 

1897. 

AVBRACB. 

I901. 

Cffurt-Aousfs, 

Cu.  Ft. 

Cu.  Ft. 

Cu.  Ft. 

Cu.  Ft. 

Cu.  Ft. 

Cu.  Ft. 

Per 
Cent. 

Brownstone  Building 

3x6,500 

97,xo.. 

68,400 

215,300 

X49..300 

138,900 

Harlem  Coart-  house 

1x7,600 

134,600 

X45.C00 

x63,zoo 

«37.6oo 

175.400 

County  Court-house 

1,833,100 

1,585.100 

1,657,000 

1.523.700 

1.647.000 

X, 37  3,600 

Clock     Tower     (Jefferson ) 
Market) J 

343,600 

300,600 

1x0,300 

x47,2oo 

300,400 

55,000 

Totals 

a,399.8oo 

3,107,400 

1,980,600 

2,049,200 

2, 134.300 

1,642,900 

as 

En^m-houses. 

Hi^h-watcr    Service     En- 
gtne-house,Ninety.eighth  > 
street  

High-water  Service  Pump- 
ing Station»One  Hundred  • 
and  Seventy-ninth  street. 

4x3.800 

407.700 

442,900 

399.700 
536,100 

4x6,000 
536,100 

873,9CO 

643, xco 

Totals 

953,100 

9x6,000 

3.8 

yail. 

County  Jail 

254.600 

33*.20O 

398,600 

463,800 

337.XOO 

291.400 

«3.6 

Markits. 

Catharine 

46,000 

46,000 

5J.300 

53.300 

49.20O 

48,400 

Centre 

107,300 

76,400 

140,600 

x8x,6oo 

za6,5oo 

93,XOO 

Clinton 

169,800 
542,900 
71,300 
162,400 
708,900 

151,800 
509.300 
97,900 
»  73.400 
682,000 

154.500 
533,100 
99.400 
213,000 
647,700 

129,900 
524,800 
88,800 
243.800 
644.500 

X5X.500 
524.800 
89,200 
198,200 
670,800 

X47.OOO 

9».3oo 

67,000 

36,600 

365.100 

Fulton 

Jefferson 

Tompkins 

Washington 

Totals 

z,8o8,50o 

1,736,100 

1,828,600 

1,866,700 

x,8io,aoo 

777.700 

57 

Grand  totals. . . . 

5,233,700 

3,628,000 





x.605,700  c 

A  total  saving  of 

ubic  teet. 

30.7 
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DOCUMENT  "G/' 

City  of  New  York— Borough  of  Brooklyn,  j 

Department  of  Public  Buildings,  Lighting  and  Supplies,  > 

July  lo,  1901.         ) 

Hon,  Henrys.  Kearny,  Commissioner  of  Public  Buildings  ^  Lighting  and  Supplies^  Manhattan, 
New  York,  N.  Y. : 
Dear  Sir— I  send  herewith  the  report  of  the  operations  of  the  Department  of  Public  Build- 
ings,  Lighting  and  Supplies,  Borough  of  Brooklyn,  for  the  quarter  ending  June  30,  1901,  as 

follows : 

Very  respectfully, 

JAMES  J.  KIRWIN,  Deputy  Commissioner. 

Statement  Showing  the  Amount  of  Requisitions  Forwarded  to  the  General  Ofwce 
for  Transmission  to  the  Finance  Department. 

Salaries,  Deputy,  Clerks,  Laborers,  Cleaners,  etc $42,256  47 

Supplies  and  repairs 21,376  18 

Supplies  and  repairs,  armories 4»'35  43 

Lamps  and  lighting 228,497  3' 

Contingencies , 361  00 

Total $296,606  39 


None. 
None. 


Summary  Statement  of  Contracts. 
Contracts  Entered  Into. 

Contracts  Completed. 


Orders  issued  for  supplies  and  repairs  to  the  various  public  buildings,  with  the  actual  or 


approximate  cost  thereof,  during  the  quarter  : 

Borough  Hall — 

Awnings $34  00 

Brooms,  brushes,  etc 5  75 

Carpenter  work 48  00 

Clocks,  and  winding  and  repairing  12  50 

Coal,  40  tons 202  00 

Electrical  work  and  supplies 84  75 

Elevator  repairs 68  50 

Flags 98  00 

Furniture 82  75 

Gas-fitting 5  00 

Glazing 10  00 

Ice 48  13 


Borough  Hall — 

Ironwork 

Janitor*s  supplies . . . 

Locksmithicg 

Maps 

Office  supplies 

Painting 

Plumbing 

Rental  of  registers . . 

Roofing 

Rope,  halyards,  etc. 

Signs 

Steam-fitting 


S53 

00 

383 

22 

6 

05 

16 

00 

925 

6 

00 

30 

00 

•  20 

00 

27 

00 

9 

So 

4 

00 

'5 

00 
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Borough  Hall — 

Telephones $475  00 

Towels 13  50 

Typewriting  machines 188  25 

Water-coolers 7  50 

Window-shades 8  00 

$i»970  95 

Municipal  Building — 

Architect's  fees $180  00 

Awnings 91  50 

Bicycle  repairs 22  75 

Brooms,  brushes,  etc 52  50 

Carpenter  work 73  90 

Clocks,  and  winding  and  repairing  21  50 

Coal,  50  tons 252  50 

Disinfectants 15  00 

Draughtsmen's  supplies 89  00 

Electrical  work  and  supplies 89  50 

Engineers'  supplies 70  80 

Furniture,  carpets,  etc 444  69 

Ga?-fitting 17  00 

Glazing 14  60 

Hardware 65  75 

Ice 67  38 

Ironwork 37  So 

Janitor's  supplies ...  309  35 

Locksmithing 14  75 

Maps 2  50 

Mason  work 354  cx5 

Office  supplies i  '3  50 

Paints,  oils,  etc 1350 

Painting 35  00 

Plastering 20  00 

Plumbing 137  00 

Rental  of  registers 15  00 

Roofing 45  00 

Safes 283  50 

Steam-fitting 210  00 

Telephones 575  00 

Towels 13  50 

Transportation 205  00 


Municipal  Building — 

Typewriting  machines $132  75 

Window-shades 12  50 


Kings  County  Court-house- 
Awnings  

Books,  law,  etc 

Brooms,  brushes,  etc 

Carpenter  work 

Clocks  and  winding  and  repairing 

Coal,  310  tons 

Electrical  work  and  supplies 

Engineers'  supplies 

Furniture 

Gas-filting 

Ice 

Ironwork 

Janitor's  supplies 

Locksmithing 

Mason  work 

Office  supplies 

Oils,  etc 

Plumbing 

Rental  of  registers 

Roofing  

Telephones 

Towels 

Window-shades 

Wood 

Hall  of  Records — 

Awnings 

Books 

Brooms,  brushes,  etc 

Carpenter  work 

Clocks  and  winding  and  repairing 

Electrical  work  and  supplies 

Engineers'  supplies 

Furniture 

Gas-fixtures 

Hardware 


$4,097  72 

$66  00 
67  CO 

125  06 
23  00 
15  50 
1,567  50 
63  25 
60  28 

380  50 

6  50 

96  25 

10  00 

292  39 

4  10 

5  00 

15  50 

16  25 
36  00 

20  00 
122  64 
450  00 

22  50 
3  00 

21  25 

53,489  47 

$36  00 

11  50 
3609 

652  00 

12  50 
204  50 

5  50 

46  CX) 

19  00 

I  35 
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DOCUMENT  "G." 

City  of  New  York— Borough  of  Brooklyn,  j 

Department  of  Public  Buildings,  Lighting  and  Supplies,  > 

July  lo,  1901.         ) 

Hon.  Henrys.  Kearny,  Comtmssioner  of  Public  Buildings^  Lighting  and  Supplies,  Manhattan, 
New  York,  N.  Y. : 
Dear  Sir — I  send  herewith  the  report  of  the  operations  of  the  Department  of  Public  Build- 
ings,  Lighting  and  Supplies,  Borough  of  Brooklyn,  for  the  quarter  ending  June  30,  1901,  as 

follows : 

Very  respectfully, 

JAMES  J.  KIRWIN,  Deputy  Commissioner. 

Statement  Showing  the  Amount  of  Requisitions  Forwarded  to  the  General  Office 
FOR  Transmission  to  the  Finance  Department. 

Salaries,  Deputy,  Clerks,  Laborers,  Cleaners,  etc ^2,236  47 

Supplies  and  repairs 21,376  18 

Supplies  and  repairs,  armories 4»'35  43 

Lamps  and  lighting 228,497  31 

Contingencies 361  00 

Total $296,606  39 


None. 
None. 


Summary  Statement  of  Contracts. 
Contracts  Entered  Into. 

Contracts  Completed. 


Orders  issued  for  supplies  and  repairs  to  the  various  public  buildings,  with  the  actual  or 


approximate  cost  tliereof,  during  the  quarter  : 

Borough  Hall— 

Awnings $34  00 

Brooms,  brushes,  etc 5  75 

Carpenter  work 48  00 

Clocks,  and  winding  and  repairing  12  50 

Coal,  40  tons 202  00 

Electrical  work  and  supplies 84  75 

Elevator  repairs 68  50 

Flags 98  00 

Furniture , 82  75 

Gas-fitting 5  co 

Glazing 10  00 

Ice 48  13 


Borough  Hall — 

Ironwork 

Janitor's  supplies . . . 

Locksmithirg 

Maps 

Office  supplies 

Painting 

Plumbing 

Rental  of  registers . . 

Roofing 

Rope,  halyards,  etc. 

Signs 

Steam-fitting 


$53  00 

383  22 

6  05 

16  00 

9  25 

6  00 

30  00 

•  20  CO 

27  00 

9  80 

4  00 

15  00 


57 


Borough  Hall — 

Telephones. $475  ^ 

Towels 13  50 

Typewriting  machines 188  25 

Water-coolers 7  50 

Window-shades 8  00 


$1,970  95 


Municipal  Building — 

Architect's  fees $180  00 

Awnings 91  50 

Bicycle  repairs 22  75 

Brooms,  brushes,  etc 52  50 

Carpenter  work 73  9^ 

Clocks,  and  winding  and  repairing  21  50 

Coal,  50  tons 252  50 

Disinfectants 15  c» 

Draughtsmen's  supplies 89  (X> 

Electrical  w^ork  and  supplies 89  50 

Engineers'  supplies 70  80 

Furniture,  carpets,  etc 444  69 

Ga?-fitting 17  00 

Glazing 14  60 

Hardware 65  75 

Ice 67  38 

Ironwork 37  50 

Janitor's  supplies    309  35 

Locksmithing 14  75 

Maps 2  50 

Masonwork 354  CX5 

Office  supplies 113  50 

Paints,  oils,  etc 13  5^ 

Painting 35  00 

Plastering 20  00 

Plumbing 1 37  00 

Rental  of  registers 15  00 

Roofing 45  00 

Safes 283  50 

Steam-fitting 210  00 

Telephones 575  00 

Towels 13  50 

Transportation 205  00 


Municipal  Building — 

Typewriting  machines $132  75 

Window-shades 12  50 


Kings  County  Court-house- 
Awnings  

Books,  law,  etc 

Brooms,  brushes,  etc 

Carpenter  work 

Clocks  and  winding  and  repairing 

Coal,  310  tons 

Electrical  work  and  supplies 

Engineers'  supplies 

Furniture 

Gas-fitting 

Ice 

Ironwork 

Janitor's  supplies 

Locksmithing 

Masonwork 

Office  supplies 

Oils,  etc 

Plumbing 

Rental  of  registers 

Roofing 

Telephones 

Towels 

Window-shades 

Wood 

Hall  of  Records — 

Awnings 

Books 

Brooms,  brushes,  etc 

Carpenter  work 

Clocks  and  winding  and  repairing 

Electrical  work  and  supplies 

Engineers'  supplies 

Furniture 

Gas-fixtures 

Hardware 


$4,097  72 

$66  00 
67  CO 

125  06 
23  00 
15  50 
1,567  50 
63  25 
60  28 

380  50 

6  50 

96  25 

10  00 

292  39 

4  10 

5  00 

15  SO 

16  25 
36  00 

20  00 
122  64 
450  00 

22  50 
3  00 

21  25 

$3,489  47 

$36  00 

11  50 
3609 

652  00 

12  50 
204  50 

5  50 
46  cx> 
19  00 

'  35 
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Hall  of  Records- 
Ice ^8  12 

Ironwork 15  oo 

Janitor's  supplies 209  51 

Locksmithing i  50 

Office  supplies 199  55 

Oils,  etc 6  CO 

Plastering 55  00 

Plumbing 58  50 

Rental  of  registers. 20  00 

Rope 425 

Telephones 165  00 

Typewriting  machines 20  00 

$1,826  87 

Kings  County  Jail — 

Awnings $18  75 

Brushes,  etc 9  30 

Canvas  cots 65  00 

Carpenter  work 70  50 

Clocks 9  20 

Coffee-cups 97  91 

Coal,  175  tons 889  75 

Disinfectants 100  00 

Fire-escapes 316  75 

Glazing 16  50 

Hardware 16  75 

Insecticides 600  00 

Iron  work 59  70 

Locksmithing 9  00 

Lumber 6  00 

Masonwork 152  00 

Paints,  oils,  etc 134  62 

Plumbing 1,206  35 

Rooting 4  50 

Rope 28  00 

Repairing  hcale 10  00 

Rubber  hose 45  70 

Soap 37  00 

Soft  soap 77  00 

Sponges 4  50 

Steam-fitting 37  CO 

Stone-cutting 39  24 


Kings  County  Jail — 

Straw S23  00 

Telephone 75  co 

Washboards 2  40 

Wax  tapers,  matches,  etc i  50 

Window-shades 10  00 


♦4.17292 


Disciplinary    Training    School    for 
Boys — 

Carpenter  work $90  00 

Masonwork 107  co 

Plastering 493  00 

Telephone 55  00 

$745  a> 


Storehouse,  Department  of  Public 
Buildings,  Lighting  and  Sup- 
plies— 

Cleaning  manure-pit $14  00 

Ice 385 

Lamp  supplies 20  00 

Painter's  supplies 24  35 

Scientific  appliances 15  00 

Telephone 37  50 

$114  70 


Wallabout    Market    Administration 
Building — 

Brooms,  etc $3  5^ 

Clocks,  repairing 5  00 

Ice 2  38 

Janitor's  supplies 1 1  51 

Telephone 37  50 

$59  95 

Wallabout  Market  Street  Cleaning — 

Oils,  grease,  etc $3  70 

Repairing  sprinkler 5  00 

Repairing  sweeping-machine 43  00 

$51  70 
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Board  of  Public  Improvements— 

Forniture 

Ice 

Telephone 


$7  50 
2  00 

37  50 


$47  00 


Department  of  Bridgi 

Typewriting  machine $141  75 


Horse  Keep,  Wagons,  etc. — 

Board  of  horses $450  00 

Feed,  etc 128  26 

Harness 52  00 

Horseshoeing 100  00 

Veterinary  services 30  00 

Wagon  repairs,  etc 139  75 

$900  01 


Public  Baths- 
Bath  supplies $71  28 

Berthing    i»050  00 

Brooms,  brushes,  etc 16  25 

Carpenter  work I»8i3  29 

Calking 1,611  68 

Gas-fitting 75  00 

Hardware 33  5° 

Ice 2  50 

Insurance 50000 

Lanterns 6  00 

Lumber 25  00 

Oil 3  00 

Painting i>425  00 

Pilch,  oakum,  etc 9^  63 

Plumbing 150  00 

Pumps,  etc 64  15 

Storage 375  00 

Towing 100  00 

$7,418  28 


City  Magistrates'  Courts — 
First  District  : 

Awnings 

Books 

Brooms,  etc 


$1  75 
4  50 
6  92 


City  Magistrates*  Courts — 
First  District : 

Disinfectants 

Furniture , 

Gas-fitting , 

Ice 

Janitor^s  supplies 

Masonwork. , 

Painting . . 

Plastering 

Plumbing 

Roofing 

Telephone,  Court 

Telephone,  residence .. . 


Second  District : 

Books 

Boxes 

Brooms,  etc 

Coal,  35  tons 

Disinfectants 

Ice 

Janitor's  supplies. 
Locksmithing. ... 
Repairing  stools. . 
Telephone,  Court. 


Telephone,  residence  . 


Third  District : 

Brooms,  etc 

Disinfectants  . . . . 

Furniture 

Glazing 

Ice 

Ironwork 

Janitor's  supplies. 
Locksmithing  . . . 

Plumbing 

Rubber  goods 

Telephone,  court. 


Telephone,  residence. 


$30  CO 

73  00 

3  00 

I  88 

6434 
50  00 
65  00 
40  CO 
13  00 
13  00 

37  50 
12  50 

$416  39 


$4  50 

22  cx> 

14  10 

176  75 

9  60 

I  88 

58  02 

3  50 

52  59 

37  50 

12  50 

$392  94 


$8  62 

50  00 

42  00 

I  20 

I  88 

5  00 

64  34 

75 

10  00 

58  00 

37  50 
15  00 
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Hall  of  Records- 
Ice $48  12 

Ironwork 15  00 

Janitor*s  supplies 209  51 


Locksmithing 

Office  supplies 

Oils,  etc 

Plastering 

Plumbing 

Rental  of  registers. 
Rope 


ISO 

19955 

6  00 

5500 

5850 

20  00 

425 

Telephones 165  00 

Typewriting  machines 20  00 

Kings  County  Jail — 

Awnings 

Brushes,  etc 

Canvas  cots 

Carpenter  work 

Clocks 

Coffee-cups 


$1,826  87 


Coal,  175  tons 889  75 

Disinfectants 

Fire-escapes 

Glazing 

Hardware 

Insecticides 

Iron  work 

L<jcksmithing 

Lumber 

Masonwork 

Paints,  oils,  etc 

Plumbing 

Rooting 

Rope 

Repairing  scale 

Rubber  hose  

Soap 

Soft  soap 

Sponges 

Steani-fitling 

Stone-cutting 


$1875 

930 

65  00 

7050 

9  20 

97  91 

88975 

100  CX) 

316  75 

16  50 

16  75 

600  00 

59  70 

9  00 

6  00 

152  00 

134  62 

1,206  35 

4  50 

28  GO 

10  00 

45  70 

37  00 

n  00 

4  50 

37  CO 

39  24 

Kings  County  Jail — 

Straw 

Telephone 

Washboards 

Wax  tapers,  matches,  etc. 
Window-shades 


S23  00 

75  CO 

2  40 

I  50 

10  00 


♦4.17292 


Disciplinary    Training    School    for 
Boys — 

Carpenter  work $90  00 

Masonwork 107  co 

Plastering 493  00 

Telephone 55  00 

$745  a> 


Storehouse,  Department  of  Public 
Buildings,  Lighting  and  Sup- 
plies— 

Cleaning  manure-pit $14  00 

Ice 385 

Lamp  supplies 20  00 

Painter's  supplies 24  35 

Scientific  appliances 15  00 

Telephone 37  50 

$114  70 


Wallabout    Market    Administration 
Building — 

Brooms,  etc $3  5^ 

Clocks,  repairing 5  00 

Ice 2  38 

Janitor's  supplies 11  51 

Telephone 37  5° 

55995 


Wallabout  Market  Street  Cleaning- 
Oils,  grease,  etc 

Repairing  sprinkler 

Repairing  sweeping-machine  . . . 


$370 
500 

43  00 
$51  70 
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Board  of  Public  Improvements — 

Furniture 

Ice 

Telephone 


$7  50 
2  00 

37  50 


$47  00 


Department  of  Bridges — 

Typewriting  machine $141  75 


Horse  Keep,  Wagons,  etc. — 

Board  of  horses ^450  00 

Feed,  etc 128  26 

Harness 52  00 

Horseshoeing 100  00 

Veterinary  services 30  00 

Wagon  repairs,  etc 139  75 

$900  01 

Public  Baths— 

Bath  supplies $71  28 

Berthing    1,050  00 

Brooms,  brushes,  etc 16  25 

Carpenter  work 1,813  29 

Calking 1,611  68 


Gas-fitting 

Hardware 

Ice 

Insurance 

Lanterns 

Lumber 

Oil 

Painting 

Pitch,  oakum,  etc. 

Plumbing 

Pumps,  etc 

Storage 

Towing 


75  00 
33  50 

2  50 
500  00 

6  CO 
25  00 

3  00 
1,425  00 

9663 
150  00 

64  15 
375  00 
100  00 

$7,418  28 


City  Magistrates'  Courts — 
First  District  : 

Awnings 

Books 

Brooms,  etc 


$1  75 
4  50 
6  92 


City  Magistrates*  Courts — 
First  District  : 

Disinfectants 

Furniture , 

Gas-fitting , 

Ice 

Janitor's  supplies 

Masonwork , 

Painting . . 

Plastering 

Plumbing 

Roofing 

Telephone,  Court 

Telephone,  residence .. . 


Second  District : 

Books 

Boxes 

Brooms,  etc 

^oal,  35  tons 

Disinfectants , 

Ice 

Janitor's  supplies 

Locksmi  thing 

Repairing  stools , 

Telephone,  Court 

Telephone,  residence  , 


Third  District : 

Brooms,  etc 

Disinfectants 

Furniture 

Glazing 

Ice 

Ironwork 

Janitor's  supplies 

Locksmithing 

Plumbing 

Rubber  goods 

Telephone,  court .... 
Telephone,  residence. 


$30  CO 
73  00 
3  00 
I  88 
6434 
50  00 
65  00 
40  00 
13  00 
13  00 
37  50 
12  50 

$416  39 


U  50 

22  cx> 

14  10 

176  75 

9  60 

I  88 

58  02 

3  50 

52  59 

37  50 

12  50 

$392  94 


$8  62 

50  oo 

42  00 

I  20 

I  88 

5  00 

64  34 

75 

10  00 

58  00 

37  50 

15  00 


6o 


City  Magistrates'  Courts  — 
Third  District : 

Water-cooler 

Window-shades 

Fourth  District : 

Awnings 

Brooms,  etc 

Ice 

Janitor's  supplies 

Plumbing 

Telephone,  court 

Telephone,  residence. . 

Fifth  District  : 

Brooms,  etc  

Disinfectants 

Ice 

Janitor's  supplies 

Telephone,  court 

Telephone,  residence. . 

Sixth  District  : 

Awnings 

Brooms,  etc 

Disinfectants 

Ice 

Janitor's  supplies 

Locksmithing 

Telephone,  court 

Telephone,  residence  . 

Seventh  District  : 

Brooms,  etc 

Disinfectants 

Ice 

Janitor's  supplies 


♦8  50 
23  25 


$326  04 


$0  50 

7  95 
I  88 

6363 
25  CO 

37  SO 
12  50 

$148  96 


$5  02 

8  00 

I  88 

43  71 

37  50 

12  50 

$108  61 


$1  75 
8  23 

40  00 
I  88 

4587 
3  00 

37  50 

12  50 

$i5c  73 


$5  50 
3  00 
I  8S 

41  99 


City  Magistrates'  Courts  : 
Seventh  District : 

Telephone,  court 

Telephone,  residence. 


Eighth  Di.ctrict : 

Awnings 

Brooms,  etc 

Furniture , 

Ice 

Janitor's  supplies 

Painting 

Roofing 

Telephone,  court 

Telephone,  residence  . . 
Typewriting  machines  . 
Window-shades. , 


Municipal  Courts — 
First  District  : 

Awnings 

Books 

Brooms,  etc 

Coal,  4  tons 

Disinfectants 

Ice 

Janitor's  supplies  . 


fe7S0 
12  50 


$10237 

M75 
163 

10  00 
188 

23  01 
19900 

3000 

3770 

15  00 
8  00 

16  00 

$343  97 


$650 

9  CO 

527 

1990 

1 50 

I  8S 

5956 

$103  61 


Second  District  : 

Books $130  CO 

Brooms,  etc 20  $$ 

Coal,  2  tons 10  50 

Furniture 18  00 

Ice I  8S 

Janitor's  supplies 25  04 

Removing  rubbish  7  00 

Telephone 47  5^ 

$26047 


6i 


Municipal  Courts — 
Third  District  : 

Awnings 

Brooms,  etc 

Coal,  10  tons 

Ice 

Janitor^s  supplies. 

Telephone 

Window-shades  . , 

Fourth  District : 

Awnings 

Books 

Brooms,  etc 

Furniture 

Ice 

Janitor's  supplies. 
Telephone 

Fifth  District : 

Ice 

Janitor's  supplies. 
Telephone 


$1  75 
13  32 
50  50 
I  88 
57  44 
37  50 
12  00 


SI 74  39 


$3  00 
74  00 

2  19 
17  10 

I  88 
16  49 
37  50 


$152  '6 


$1  88 

21  41 

37  50 

$60  79 


Public  Library — 
Branch  No.  2  : 
Brooms,  brushes,  etc. 
Janitor's  supplies 


Public  Library — 
Branch  No.  1  : 

Brooms,  brushes,  etc $5  02 

Carpenter  work 42  50 

Electrical  work 12  50 

Furniture  28  00 

Glazing 6  00 

Ice I  88 

Janitor's  supplies 37  76 

Library  specialties 30  00 

Locksmithing 1600 

Repairing  stoves 10  00 

Typewriting  machine 141  75 

S331  41 


Branch  No.  3  : 

Brooms,  etc 

Gas-fitting , 

Ice 

Janitor's  supplies. . 
Library  specialties. 

Painting , 

Plumbing 

Signs 

Window-shades    . . 


Branch  No.  4 : 

Awnings 

Brooms,  etc 

Ice 

Janitor's  supplies. 
Rubber  tips 


Branch  No.  5  : 

Awnings 

Brooms,  etc 

Carpenter  work. . 

Furniture 

Ice 

Janitor's  supplies. 

Branch  No.  6 : 
Brooms,  etc 


Clock. 


I  Coal,  I  ton 

Furniture. . 

I 
I 


Janitor's  supplies. 
Painting 


I 


$1  00 
14  90 

$15  90 


$863 
80  00 

I  88 
26  20 
25  00 
64  91 

8  CO 
29  50 
28  48 

$272  60 

S3  50 
I  03 

1  88 

7  C4 

2  50 

$15  95 

$3800 

I    CO 

10  00 

45  00 
I  88 

1487 
$110  75 


$1  76 
8  40 

5  35 

50 

14  84 

3c  00 

$6085 


6o 


City  Magistrates'  Courts  — 
Third  District : 

Water-cooler 

Window-shades 

Fourth  District  : 

Awnings 

Brooms,  etc 

Ice 

Janitor's  supplies .... 

Plumbing 

Telephone,  court 

Telephone,  residence. 

Fifth  District  : 

Brooms,  etc  

Disinfectants 

Ice 

Janitor's  supplies.  . . . 

Telephone,  court 

Telephone,  residence. 

Sixth  District  : 

Awnings 

Brooms,  etc 

Disinfectants 

Ice 

Janitor's  supplies,  . . . 

Locksmithing 

Telephone,  court.... 
Telephone,  residence 

Seventh  District  : 

Ijrooms,  etc 

Disinfectants 

Ice 

Janitor's  supplies. . .  . 


$8  50 
23  25 


$326  04 


$0  50 

7  95 
I  88 

6363 
25  CO 

37  50 
12  50 

$148  96 


$5  02 

8  00 

I  88 

43  71 

37  50 

12  50 

$108  61 


$1  75 
823 

40  00 
I  88 

45  87 
3  00 

37  50 

12  50 

$I5C  73 


55  50 
3  00 
I  88 

41  99 


City  Magistrates*  Courts : 
Seventh  District : 

Telephone,  court 

Telephone,  residence. 


Eighth  District : 

Awnings 

Brooms,  etc 

Furniture 

Ice 

Janitor's  supplies , 

Painting 

Roofing , 

Telephone,  court 

Telephone,  residence  . . 
Typewriting  machines  . 
Window-shades. 


Municipal  Courts — 
First  District  : 

Awnings 

Books 

Brooms,  etc 

Coal,  4  tons 

Disinfectants 

Ice 

Janitor's  supplies  . 


fe7  50 
12  50 


$10237 

$1  75 

163 

10  00 

1  88 

23  01 

19900 

30  00 

3770 

15  00 
8  00 

16  00 

$343  97 


$650 

9  CO 

527 

19  90 

I  50 

I  8S 

5956 

$103  61 


Second  District : 

Books $130  CO 

Brooms,  etc 20  55 

Coal,  2  tons 10  50 

Furniture 18  00 

Ice I  SS 

Janitor's  supplies 25  04 

Removing  rubbish  7  00 

Telephone 47  5° 

$26047 


6i 


Municipal  Courts — 
Third  District  : 

Awnings 

Brooms,  etc 

Coal,  lo  tons 

Ice 

Janitor's  supplies. 

Telephone 

Window-shades . . 

Fourth  District : 

Awnings 

Books 

Brooms,  etc 

Furniture 

Ice 

Janitor's  supplies. 
Telephone 

Fifth  District : 

Ice 

Janitor's  supplies. , 
Telephone 


$1  75 
13  32 
50  50 
I  S8 
57  44 
37  50 
12  00 


S174  39 


$3  00 
74  00 
2  19 
17  10 
I  88 
16  49 

37  50 

$152  16 


$1  88 

21  41 

37  50 

$60  79 


Public  Library — 
Branch  No.  2  : 
Brooms,  brushes,  etc. 
Janitor's  supplies. . . . 


Public  Library — 
Branch  No.  1  : 

Brooms,  brushes,  etc. . 

Carpenter  work 

Electrical  work 

Furniture 

Glazing 

Ice 

Janitor's  supplies 

Library  specialties 

Locksmithing 

Repairing  stoves 

Typewriting  machine. 


$5  02 

42  50 

12  50 

28  00 

6  00 

I  88 

37  76 
30  00 
16  00 
10  00 
141  75 
$331  41 


Branch  No.  3  : 

Brooms,  etc 

Gas-fitting 

Ice 

Janitor's  supplies. . 
Library  specialties. 

Painting 

Plumbing 

Signs , 

Window-shades  .  . . 


Branch  No.  4 : 

Awnings 

Brooms,  etc 

Ice 

Janitor's  supplies. 
Rubber  tips 


Branch  No.  5  : 

Awnings 

Brooms,  etc 

Carpenter  work . . 

Furniture 

Ice 

Janitor's  supplies. 

Branch  No.  6 : 

Brooms,  etc 

Clock 

Coal,  I  ton 

Furniture 

Janitor's  supplies. 
Painting 


$1  00 

14  90 

$15  90 


$8  63 
80  00 

I  88 
26  20 
25  00 
64  91 

8  00 
29  50 
28  48 

$272  60 

$3  50 
I  03 

1  88 

7  C4 

2  50 

$15  95 
$3«  00 

I    CO 

10  00 

45  «> 
I  88 

1487 
$110  75 


$1  76 
8  40 

5  35 

50 

14  84 

3c  00 

$60  85 
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Public  Library- 
Branch  No.  7  : 

Brooms,  etc 

Carpenter  work 

Furniture 

Gas-fitting 

Ice 

Janitor's  supplies. . 
Library  specialties. 

Plumbing 

Signs 

Window-shades  . . . 

Branch  No.  8  : 

Brooms,  etc 

Carpenter  work  . . . 

Gas-fitting 

.   Ice 

Janitor's  supplies. . 

Signs 

Soap 

Branch  No.  9 : 

Brooms,  etc 

Coal,  5  tons 

Janitor's  supplies.. 

Water-cooler 

W^ood 

Branch  No.  10  : 

Brooms,  etc . 

Coal,  I  ton 

Janitor's  supplies. . 
Oil 

Branch  No.  1 1  : 

Brooms,  etc 

Ironwork 


$2  84 

103  50 
905 

ICO  00 
I  88 

22  51 

4  50 
I  00 

75  00 

23  50 


$343  78 

$1  13 

82  60 
70  75 

I  88 
12  28 
65  00 

6  CO 

$239  64 

$5  75 

26  25 

22  74 

8  50 

4  50 

$67  74 

^3  53 

5  25 
12  72 

3  25 
$24  75 

$1  03 

20  00 


Public  Library — 
Branch  No.  11 : 

Janitor's  supplies $13  26 

Oil 2  30 

Painting 219  00 

Plastering 50  00 

$305  S9 


Branch  No.  12  : 

Awnings $35°^ 

Brooms,  etc i  95 

Carpenter  work 460  96 

Clock 8  33 

Gas-fitting 70  00 

Glazing 4  «> 

Ice I  88 

Janitor's  supplies 20  69 

Library  specialties 32  00 

Signs 70  0^ 

Water-coolers 16  50 

Wood 425 


$725  56 


Branch  No.  13  : 

Awnings $2161 

Brooms,  etc i  94 

Carpenter  work 299  50 

Clock 8  33 

Gas-fitting 50  co 

Ice I  S8 

Janitor's  supplies 20  29 

Signs 70  00 

Watei-coolers 16  50 

Window-shades 4  00 

Wood 4  25 


$49830 


Branch  No.  14  : 

Awnings $23  60 

Brooms,  etc i  9S 


6i 


Public  Library — 
Branch  No.  14 : 

Carpenter  work $470  70 

Clock 8  33 

Gas-fitting ^55  00 

Glazing 10  00 

Ice I  88 

Oil I  50 

Janitor's  supplies 19  85 

Signs 7500 


Public  Library — 
Branch  No.  14 : 
Water-coolers  . 
Wood 


Branch  No.  15 : 

Brooms,  etc 

Janitor's  supplies. 


$16  50 

425 
$788  56 

$1  94 

2044 

$2238 

RECAPITULATION. 

Supplies  and  Repairs — Public  Buildings, 

Borough  Hall $if970  95 

Municipal  Building 4*097  72 

Kings  County  Court-house 3*489  47 

Hall  of  Records i ,826  87 

Kings  County  Jail 4*172  92 

Disciplinary  Training  School  for  Boys 745  00 

Storehouse,  Department  of  Public  Buildings,  Lighting  and  Supplies i  X4  70 

Wallabout  Market,  Administration  Building 59  95 

Wallabout  Market,  Street  Cleaning 51  70 

Board  of  Public  Improvements 47  00 

Department  of  Bridges 141  75 

Horse  keep,  wagons,  etc 900  01 

Public  Baths 7,418  28 

City  Magistrate's  Court,  First  District 4x6  39 

**                    Second  District 392  94 


Third  District. . . 
Fourth  District . . 
Fifth  District. . . 
Sixth  District . . . 
Seventh  District. 
Eighth  District.. 


326  04 

148  96 

108  61 

150  n 

102  37 

343  97 

Municipal  Court,  First  District 103  61 

260  47 

'74  39 

15216 

60  79 

331  41 

IS  90 

272  60 


Public  Library, 


Second  District . 
Third  District.. 
Fourth  District. 
Fifth  Districl... 
Branch  No.  -i. 

2. 

3. 
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Public  Library- 
Branch  No.  7  : 

Brooms,  etc 

Carpenter  work. . . . 

Furniture 

Gas-fitting 

Ice 

Janitor's  supplies. . 
Library  specialties. 

Plumbing 

Signs 

Window-shades  . . . 

Branch  No.  8 : 

Brooms,  etc 

Carpenter  work  . . . 

Gas-fitting 

Ice 

Janitor's  supplies. . 

Signs 

Soap 

Branch  No.  9 : 

Brooms,  etc 

Coal,  5  tons 

Janitor's  supplies.. 

Water-cooler 

Wood 

Branch  No.  10  : 

Brooms,  etc 

Coal,  I  ton 

Janitor's  supplies. . 
Oil 

Branch  No.  1 1  : 

Brooms,  etc 

Ironwork 


$2  84 

103  50 

9  05 

100  00 

I  88 

22  51 

4  50 
I  00 

75  a> 

23  50 


$343  78 

$1  13 

82  60 
70  75 

I  88 
12  28 
65  00 

6  00 

$239  64 

$5  75 

26  25 

22  74 

8  so 

4  50 

$67  74 

$3  53 

5  25 
12  72 

3  25 
$24  75 

$1  03 

20  00 


Public  Library — 
Branch  No.  ii : 

Janitor's  supplies $13  26 

2  30 


Oil 

Painting . . , 
Plastering  . 


219  00 
5000 


$30559 


Branch  No.  12  : 

Awnings $iS  ^ 

Brooms,  etc i  95 

Carpenter  work 460  96 

Clock 833 

Gas-fittmg 70  «> 

Glazing 4  «> 

Ice I  88 

Janitor's  supplies 20  69 

Library  specialties 32  00 

Signs 70  0^ 

Water-coolers 16  50 

Wood 425 


$725  56 

Branch  No.  13  : 

Awnings $2161 

Brooms,  etc I  94 

Carpenter  work 299  50 

Clock 8  33 

Gas-fitting 50  co 

Ice I  S8 

Janitor's  supplies 20  29 

Signs 70  0° 

Watei-coolers 16  50 

Window-shades 4  00 

Wood 4  25 


149830 


Branch  No.  14  : 

Awnings $23  60 

Brooms,  etc i  95 


6i 


Public  Library — 
Branch  No.  14 : 

Carpenter  work $470  70 

Clock 8  33 

Gas-fitting '55  00 

Glazing 10  00 

Ice I  88 

Oil I  50 

Janitor's  supplies 19  85 

Signs 75  00 


Public  Library — 
Branch  No.  14 : 

Water-coolers $16  50 

Wood 4  25 

$788l6 
Branch  No.  15 : 

Brooms,  etc $1  94 

Janitor's  supplies 20  44 

$22  38 


RECAPITULATION. 

Supplies  and  Repairs — Public  Buildings, 

Borough  Hall $ii970  95 

Municipal  Building 4»097  7^ 

Kings  County  Court-house 3.4^9  47 

Hall  of  Records 1,826  87 

Kings  County  Jail 4,172  92 

Disciplinary  Training  School  for  Boys 745  00 

1x4  70 

59  95 

51  70 

4700 

141  75 

900  01 


Storehouse,  Department  of  Public  Buildings,  Lighting  and  Supplies 

Wallabout  Market,  Administration  Building 

Wallabout  Market,  Street  Cleaning 

Board  of  Public  Improvements 

Department  of  Bridges 

Horse  keep,  wagons,  etc 

Public  Baths 7i4x8  28 

City  Magistrate's  Court,  First  District 416  39 


Second  District. . 
Third  District. . . 
Fourth  District . . 
Fifth  District. . . 
Sixth  District . . . 
Seventh  District. 
£Ughth  District.. 


392  94 

326  04 

148  96 

108  61 

150  n 

102  37 

343  97 

Municipal  Court,  First  District 103  61 

260  47 

174  39 

152  16^ 

60  79 

331  41 

>5  90 

272  60 


Public  Library, 


Second  District . 
Third  District. . 
Fourth  District. 
Fifth  Districl . . . 
Branch  No.  -l. 
2. 
"         3. 
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Public   Library,   Branch   No.  4 $'5  95 

5 no  75 

6 6085 

"         7 34378 

8 239  64 

"         9 6774 

10 24  75 

"       " 30559 

12 725  56 

**       13 49830 

"       14 78856 

15 2238 


Total $31,601  51 


Thirteenth  Regiment — 

Electrical  work $260  00 


Furniture 

Mason  work. . . 

Roofing 

Rubber  strips. 
Telephone .... 


Armories— Supplies  and  Repairs. 

Forty-seventh  Regiment — 

Masonwork $185  00 

Roofing 635  03 

Telephone 16  25 


75  00 
348  60 
358  00 
168  00 

16  25 

$1,225  85 


Fourteenth  Regiment — 
Coal,  55  tons §278  75 


Furniture. . 
Gas-fitting. 
Painting  . . 
Plastering. . 
Telephone . 


35  00 

25   CO 

37  00 

7  CX) 

16  25 


Twenty-third  Regiment- 
Ironwork  

Teleplione 


$399  00 


$29  00 
16  25 

$45  25 


P'orty-sevcnth  Regiment — 

Carpenter  work $190  00 

Coal,  50  tons 252  50 

Electrical  work 20  00 


$1,298  75 


Troop  »'C''— 

Armorer's  supplies $173  9^ 


Brooms,  etc 

Electrical   work 

Gas-fitting 

Plumbing 

Removing  lightning-rod. 

Rope,  halyards,  etc 

Telephone 

Veterinary  supplies 


2815 
32  00 

12  OD 

7  00 
20  00 
5058 
16  25 
iS  CO 


$357  90 
Second  Signal  Corps — 

Coal,  55  tons $278  75 

Roofing , 5972 

Telephone 16  25 


$354  72 


Third  Battery- 
Coal.  20  tons $101  40 

Glazing ^  co 
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Third  Battery- 
Roofing $172  77 

Telephone 16  25 

$295  42 


Second  Naval  Battalion — 

Boat  repairs $284  00 

Boatswain's  stores i  50 


Second  Naval  Battalion — 

Canvas  hood 

Lanterns,  etc 

Telephone 


Us  00 

45  <» 
16  25 


$391  75 


RECAPITULATION,   SUPPUES  AND  REPAIRS — ARMORIES. 

Thirteenth  Regiment $1)22585 

Fourteenth  Regiment 399  00 

Twenty-third  Regiment 45  25 

Forty-seventh  Regiment 1,298  75 

Troop  «•  C  " 357  90 

Second  Signal  Corps 354  72 

Third  Battery 295  42 

Second  Naval  Battalion 391  75 

Total $4,368  64 


Contingencies. 

Car-fares $I0D  00 

Postage  stamps 121  00 

Total $221  00 


Lamps  and  Lighting. 
Changes  in  the  Number  of  Lamps  of  All  and  Each  Kind  Made  during  the  Quarter  ending 

June  30,  1901. 


Electric  lights 

Gas-lamps 

Gas  Welsbach  lamps 

Naphtha Wdshacb  lamps. 


Burning 

April  x, 

1901. 


4.690 

X0.955 

9,830 

3ai 


Added 

Dlrdig 

Quarter. 


70 

33X 
»9 


Lamps 
extimcuishbd. 


5 

4tx 

5 


Burning 

Junk  30^ 

1901. 


4.755 

K>.»9S 

3.«56 

340 


Bureau  of  Electricity  and  Gas. 


Ovbrhbad 

WlBBS. 

Subway 
Construction. 

Undbr-ground 
Conductors. 

Intbrior 

WlRWG. 

A.DDlicuitions  received  ■•••••••••  •••■•••••••• 

T.4C0 
3 

t64 
11 

5a 

6 

967 

170 

ADDlications  canceled  and  pendinflr  • « -  -  f « r .  ■  t 

Permits  or  certificates  granted 

t.457 

»53 

46 

797 

64 


Public   Library,   Branch   No.  4. 

"5. 
6. 

7. 
8. 

10. 

II. 
"  12. 
'*  13. 
'•  14. 
*'        15. 


>i5  95 

110  75 

6085 

343  7S 

23964 

6774 

2475 

30559 

72556 

49830 
78856 
2238 


Total $31,601  51 


Thirteenth  Regiment — 

Electrical  work $260  00 


Furniture 

Mason  work. . . 

Roofing 

Rubber  strips. 
Telephone .... 


75  00 
348  60 
358  00 
168  00 

16  25 

$1,225  85 


Fourteenth  Regiment — 

Coal,  55  tons $278  75 

35  00 

25  CO 

37  00 

7  00 

16  25 


Armories— Supplies  and  Repairs. 

Forty-seventh  Regiment — 

Masonwork $185  00 

Roofing 635  03 

Telephone 16  25 


Furniture. . 
Gas-fitting. 
Painting  . . 
Plastering. . 
Telephone. 


Twenty-third  Regiment- 
Ironwork  

Telephone 


$399  00 


$29  00 
16  25 

$45  25 


Forty-seventh  Regiment — 

Carpenter  work $190  00 

Coal,  50  tons 252  50 

Electrical  work 20  00 


$1,298  75 
Troop  *'  C  "—  ' 

Armorer's  supplies $173  92 

28  15 
32  00 

...  12  OD 

7  cx) 
20  00 
5058 
16  25 
iS  CO 


Brooms,  etc 

Electrical  work 

Gas-fitting 

Plumbing 

Removing  lightning-rod. 

Rope,  halyards,  etc 

Telephone 

Veterinary  supplies 


$357  90 
Second  Signal  Corps — 

Coal,  55  tons $278  75 

Roofing 59  72 

Telephone 16  25 


$354 


Third  Battery- 
Coal.  20  tons $101  40 

Glazing ^  co 


6s 


Third  Battery- 
Roofing $172  77 

Telephone 16  25 

$295  42 


Second  Naval  Battalion — 

Boat  repairs $284  00 

Boatswain's  stores I  50 


Second  Naval  Battalion- 
Canvas  hood 

Lanterns,  etc 

Telephone 


Us  00 

45  <» 
16  25 

$391  75 


RECAPITULATION,    SUPPLIES   AND  REPAIRS — ARMORIES. 

Thirteenth  Regiment $1*22$  85 

Fourteenth  Regiment 399  00 

Twenty-third  Regiment 45  25 

Forty-seventh  Regiment 1,298  75 

Troop  "  C  ** 357  90 

Second  Signal  Corps 354  72 

Third  Battery 295  42 

Second  Naval  Battalion 391  75 

Total $4,368  64 


Contingencies. 

Car-far^ $100  00 

Postage  stamps 121  00 

Total $221  00 


Lamps  and  Lighting. 
Changes  in  the  Number  of  Lamps  of  All  and  Each  Kind  Made  duting  the  Quarter  ending 

Juney^,  1901. 


Electric  lights 

Gas-lamps 

Gas  Wektnch  lamps 

Naphtha Welsbacb  lamps. 


Burning 

April  x, 

1901. 


4.690 

xo,955 

9,830 

3ai 


Added 
Dlrdig 

QUARTBR. 


70 
351 

33« 
«9 


Lamps 
extimcuishbd. 


5 

4tx 
5 


Burning 

Junk  30^ 

1901. 


4.755 

3.«56 
340 


Bureau  of  Electricity  and  Gas. 


Over H BAD 
Wires. 

Subway 

CONSTBUCTION. 

Undbr-ground 
Conductors. 

Intbrior 
Wiring. 

T,4^o 

t64 

XI 

5a 

6 

967 
170 

Applications  canceled  and  pending 

Permits  or  certificates  granted 

t.457 

«53 

46 

797 

66 


Distribution  of  Certificates, 

Incandescent  lights 19*^3 

Arc  lights 462 

Horse-power  of  motors ^'29|]| 

Kilowatt  of  generators 120.50 

Kilowatt  miscellaneous  appliances , 6.S20 


Distribution  0/  Permits. 


Companies. 

OVSRHBAD. 

Subway. 

Undbr- 

GROUND. 

Milks  of 

WlRB 

Rbmovrd. 

1 

POLBS                      POLBS 

Erbctbd.         Rbmovbo. 

Brooklyn  Heights  Railroad) 
Company J 

Coney  Island  and  Brooklyn  I 
Railroad  Company ) 

Edison  Electric  Illuminating) 
Company J 

Flatbush  Gas  Company 

New  York  and  New  Jersey) 

Telephone  Company f 

Postal  Telegraph  Cable  Com- ) 

Stock    Quoution    Telegraph) 

Companv 1 

Western     Union     Telegraph  1 

Company ) 

American  District  Telegraph  j 

Company  ] 

Union     District     Messenger  (, 

Company ) 

Connors  Bros 

33 

4 

x.«32 
6 
6 
5 

3 

X 

I 

x8 

9a 
5 

38 

7 

a 
37 

5.17 


2 

.... 

Total 

1,457 

153 

46 

5.X7 

6 

Inspections  made 

Complaints  sent  out  (all  classes) 

Photometric  tests  of  illuminating  gas. 

Miles  of  overhead  wire  removed 

Poles  removed 

Poles  erected 


4,501 
490 

3 

5.17 

2 

6 
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DOCUMENT  "  H.'* 

Department  of  Public  Buildings,  Lighting  and  Supplies, 

Borough  of  Queens, 

Deputy  Commissioner's  Office,  Jamaica,  July  lo,  1901 


"^} 


Hon,   Henry  S.  Kearny,    Commissioner^   Public  Buildings ^   Lighting  and  Supplies^    No.  21 

Park  Row,  New  York  City  : 

Dear  Sir — I   have  the  honor  to  submit    herewith  a    report  of  the  transactions  of  the 

Department  of  Public  Buildings,  Lighting  and  Supplies,  Borough  of  Queens,  during  the  quarter 

ending  J  une  30,  1901. 

Respectfully  submitted, 

JOEL  FOWLER,  Deputy  Commissionor. 

Quarterly     Report    for     the    Quarter     ending   June    30,    1 901— Department  of 
Public  Buildings,  Lighting  and  Supplies,  Borough  of  Queens. 

accounting  department. 
Requisitions  were  made  on  the  Finance  Department,  through  the  general  office,  during  the 
quarter,  chargeable  to  the  several  appropriations,  as  follows  : 

**  Salaries  of  Deputy  and  Employees  " — 

April,  1901 $3*1^4  96 

May,   1901 3iOSi  64 

June,   1901 3»i84  97 

Total $9»42i  57 

"  Supplies  and  Repairs  "— 

April,  1901 $4,348  24 

May  1901 2,898  14 

June,  1901 , 1,198  52 

Total $8,444  90 

•*  Supplies  and  Repairs  to  Armories  " — 

April,  1901 , . 

May,  1901 $33  34 

June,  1901  5  CO 

Total %i%  34 

•♦  Lamps  and  Lighting  " — 

April,  1901 $27,737  3« 

May,  1901 «,4S3  33 

June,  1901 22,653  88 

Total $72»844  53 
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Distribution  of  Certificates, 

Incandescent  lights 191^43 

Arc  lights 462 

Horse-power  of  motors ^9Hi 

Kilowatt  of  generators 120.50 

Kilowatt  miscellaneous  appliances 6.S20 


Distribution  of  Permits, 


Companies. 

OVBRHBAD. 

Subway. 

Undbr- 

GROUND. 

Milksop 

WiRB 

Rbmovrd. 

POLSS 

Erbctbo. 

POLBS 

Rbmovrd. 

Brooklyn  Heights  Railroad  J 
Company f 

Coney  Island  and  Brooklyn  I 
Railroad  Company » 

Company J 

Flatbush  Gas  Company 

New  York  and  New  Jersey  \ 

Telephone  Company f 

Postal  Telegraph  Cable  Com-  ( 

Stock    Qtioution*  *  Telegraph  \ 

Company 1 

Western     Union     Telegraph  1 

Company 1 

American  District  Telegraph ) 

Company  J 

Union     District     Messenger  \ 

Company j 

Connors  Bros 

3a 

4 

as 

X.132 

6 

6 

5 

2 

I 
Z 

3J 

7 

9 

37 

...... 

5'«7 

6 

2 
.... 

Total 

1.457 

X59 

46                      e.i7 

6 

Inspections  made 

Complaints  sent  out  (all  classes) 

Photometric  tests  of  illuminating  gas. 

Miles  of  overhead  wire  removed 

Poles  removed 

Poles  erected 


4,S0i 

490 

3 

5.17 

2 

6 
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DOCUMENT  "  H.'* 

Department  of  Public  Buildings,  Lighting  and  Supplies, 

Borough  of  Queens, 

Deputy  Commissioner's  Office,  Jamaica,  July  lo,  1901. 


} 


Hon,    Henry  S.  Kearny,    Commissioner^   Public  Buildings^   Lighting  and  Supplies^    No.  21 

Park  Row,  New  York  City  : 

Dear  Sir — I  have  the  honor  to  submit    herewith  a    report  of  the  transactions  of  the 

Department  of  Public  Buildings,  Lighting  and  Supplies,  Borough  of  Queens,  during  the  quarter 

ending  J  une  30,  1901. 

Respectfully  submitted, 

JOEL  FOWLER,  Deputy  Commissionor. 

Quarterly     Report    for     the    Quarter     ending   June    30,    1901— Department  of 
Public  Buildings,  Lighting  and  Supplies,  Borough  of  Queens. 

accounting  department. 
Requisitions  were  made  on  the  Finance  Department,  through  ihe  general  office,  during  the 
quarter,  chargeable  to  the  several  appropriations,  as  follows  : 

**  Salaries  of  Deputy  and  Employees  *' — 

April,  1901 $3,184  96 

May,   1901 3»oSi  64 

June,   1901 3ii84  97 

Total $9>42i  57 

**  Supplies  and  Repairs  " — 

April,  1901 $4,348  24 

May  1901 2,898  14 

June,  1901 , , 1 1 198  52 

Total $8,444  90 

«•  Supplies  and  Repairs  to  Armories  " — 

April,  1901 , . 

May,  1901 to  34 

June,  1901 500 

Total $38  34 

•♦  Lamps  and  Lighting  ** — 

April,  1901 ^27,737  3« 

May,  1901 22,453  33 

June,  1901 22,653  88 

Total $72,84453 
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•'  Contiogencies  *' — 

April,  1901 $196  98 

May,  igoi 45  95 

June,  1901 

Total $242  93 

ORDKRS    ISSUED. 

For  the  various  departments,  offices  and  buildings  in  the  borough  orders  were  issued  for 
**  Supplies  and  Repairs,**  during  the  quarter  ending  June  30,  1901,  showing  estimated  expendi- 
tures as  follows  : 

Coa/  and  Wood, 

Apr.     8.  County  Building,  Jamaica. $455  00 

"      12.  Hackett  Building,  Long  Island  City 25  00 

.     **       18.  Town  Hall,  Flushing 30  00 

**      18.  County  Building,  Jamaica 30  00 

May    16.  Town  Hali;  Newtown 8  od 

Total $548  00 

Carpets  (Rugs^  Mats,  etc), 

Apr.     2.  Town  Hall,  Newtown $36  00 

**      12.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica 30  00 

Total $66  00 

Electrical  Work  and  Supplies, 

Apr.      I.  Town  Hall,  Flushing $25  00 

*'        I.  Public  Buildings,  Long  Island  City 50  c» 

Total $75  00 

Carpenter  and  Cabinet   Work. 

Apr.    18.  Magistrate's  Court,  Flushing $850  00 

Furniture. 

Apr.      9.  Department  of  Assessments  and  Arrears,  Long  Island  City $50  00 

**       12.  Municipal  Court,  Jamaica 9  00 

May    10.  Department  of  Buildings,  Jamaica 82  50 

*'      28.  Queens  County  Court,  Long  Island  City 125  00 

June     8.  Queens  County  Court,  Long  Island  City 45  00 

**      20.  Office  of  District  Attorney,  Long  Island  City 45  00 

**      21.  Office  of  District  Attorney,  Long  Island  City 25  op 

Total $381  5<> 
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Jamtor*s  Supplies, 

Apr.     I.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica $50  00 

**        I.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica 11  oo 

**      12.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica 5  50 

'*      12.  Department  of  Public  Building*,  Lighting  and  Supplies,  Jamaica 5  00 

Total $7'  50 

Law  Books, 

April    I.  Surrogate's  Office,  Jamaica $100  00 

"        I.  Municipal  Court,  Newtown 40  00 

"        I.  Office  of  President  of  Borough,  Long  Island  City 18  00 

*•      12.  District  Attorney's  Office.  Long  Island  City 675  00 

May   16.  Surrogate's  Office,  Jamaica 3  00 

June  15.  Surrogate's  Office,  Jamaica 10  00 

"      20.  Magistrate's  Court,  Long  Island  City 3  5° 

"      20.  Magistrate's  Court,  Flushing 3  5° 

**      20.  Magistrate's  Court,  Far  Rockaway 3  50 

**      20.  Department  of  Street  Cleaning,  Long  Island  City Z  S^ 

**      20.  Office  District  Attorney,  Long  Island  City 3  5° 

**      20.  Office  President  of  Borough,  Long  Island  City 3  50 

**      20.  Surrogate's  office,  Jamaica 3  5° 

Total $870  SO 

Plumbing, 

April    I.  Municipal  Buildings,  Long  Island  City $150  00 

**        I.  County  Building,  Long  Island  City 200  00 

I.  Town  Hall,  Flushing 25  00 

*•        I.  Municipal  Buildings,  Jamaica 150  00 

**        I.  Village  Hall,  Far  Rockaway 25  00 

**        I.  Town  Hall,  Newtown 50  00 

Total $600  00 

Repairs  to  Buildings, 

April    I.  County  Building,  Long  Island  City $200  00 

•*        I.  Municipal  Buildings,  Jamaica 150  00 

"        I.  Town  Hall,  Newtown 150  00 

*•        7.  County  Building,  Long  Island  City 187  00 

"      12.  Town  Hall,  Flushing 450^0 

May   10.  Village  Hall,  Far  Rockaway 24000 

June    4.  County  Building,  Long  Island  City 25  00 

**        8.  County  Building,  Jamaica 35  00 
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••  Contingencies  *' — 

April,  1901 $196  98 

May,  1901 45  95 

June,  1901 

Total $242  93 

ORDERS    ISSUED. 

For  the  various  departments,  offices  and  buildings  in  the  borough  orders  were  issued  for 
**  Supplies  and  Repairs,*'  during  the  quarter  ending  June  30,  1901,  showing  estimated  expendi- 
tures as  follows  : 

Coa/  and  Wood, 

Apr.     8.  County  Building,  Jamaica $455  00 

"      12.  Hackett  Building,  Long  Island  City 25  00 

.     "       18.  Town  Hall,  Flushing 30  00 

**      18.  County  Building,  Jamaica 30  00 

May    16.  Town  Hali;  Newtown 8  00 

Total $548  00 

Carpets  (RugSy  Mats,  etc), 

Apr.     2.  Town  Hall,  Newtown $36  co 

**      12.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica 30  00 

Total $66  00 

Electrical  Work  and  Supplies, 

Apr.      I.  Town  Hall,  Flushing $25  00 

'*        I.  Public  Buildings,  Long  Island  City 50  00 

Total $75  00 

Carpenter  and  Cabinet  Work. 

Apr.    18.  Magistrate's  Court,  Flushing $850  00 

Furniture, 

Apr.     9.  Department  of  Assessments  and  Arrears,  Long  Island  City $50  co 

**      12.  Municipal  Court,  Jamaica 9  00 

May    10.  Department  of  Buildings,  Jamaica 82  50 

"      28.  Queens  County  Court,  Long  Island  City 125  00 

June     8.  Queens  County  Court,  Long  Island  City 45  00 

**      20.  Office  of  District  Attorney,  Long  Island  City 45  00 

**      21.  Office  of  District  Attorney,  Long  Island  City 25  00 

Total $381  50 
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Janitor's  Supplies, 

Apr.     I.  DepftTtment  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica $50  00 

**        I.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica 11  oo 

**      12.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica 5  50 

^'      12.  Department  of  Public  Building^:,  Lighting  and  Supplies,  Jamaica 5  00 

Total $71  50 

Law  Books. 

April    I.  Surrogate's  Office,  Jamaica $100  00 

**        I.  Municipal  Court,  Newtown 40  00 

"        I.  Office  of  President  of  Borough,  Long  Island  City 18  00 

*•      12.  District  Attorney's  Office,  Long  Island  City 675  00 

May   16.  Surrogate's  Office,  Jamaica 3  o® 

June  15.  Surrogate's  Office,  Jamaica 10  00 

"      20.  Magistrate's  Court,  Long  Island  City 3  5© 

"      20.  Magistrate's  Court,  Flushing 3  $0 

**      20.  Magistrate's  Court,  Far  Rockaway 3  5® 

**      20.  Department  of  Street  Cleaning,  Long  Island  City 3  50 

*'      20.  Office  District  Attorney,  Long  Island  City 3  5^ 

**      20.  Office  President  of  Borough,  Long  Island  City 3  5° 

**      20.  Surrogate's  office,  Jamaica 3  5° 

Total $870  50 

Plumbing, 

April    I.  Municipal  Buildings,  Long  Island  City $150  00 

**        I.  County  Building,  Long  Island  City 200  00 

•*        I.  Town  Hall,  Flushing 25  00 

**        I.  Municipal  Buildings,  Jamaica 150  00 

**        I.  Village  Hall,  Far  Rockaway 25  00 

**        I.  Town  Hall,  Newtown 50  00 

Total $€0000 

Repairs  to  Buildings. 

April    I.  County  Building,  Long  Island  City $200  00 

**        I.  Municipal  Buildings,  Jamaica 150  00 

"        I.  Town  Hall,  Newtown 150  00 

•*        7.  County  Building,  Long  Island  City 187  00 

"      12.  Town  Hall,  Flushing 45©  00 

May   10.  Village  Hall,  Far  Rockaway 24000 

June    4.  County  Building,  Long  Island  City 2$  00 

**        8.  County  Building,  Jamaica 35  (^ 
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June  14.  Municipal  Buildings,  Long  Island  City $150  00 

**      21.  Town  Hall,  Flushing. 75  00 

Total $1,652  03 

Safes  {Repairs,  etc.) 

May   14.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica $30  00 

Telephone  Service, 

April    I.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica $100  00 

••        I.  Office  of  President  of  Borough,  Long  Island  City 50  00 

"        I.  Office  of  Board  of  PubUc  Improvements,  Long  Island  City 30  00 

**        I.  County  Buildings,  Long  Island  City 200  00 

**        I.  Magistrate's  Court,  Long  Island  City 40  00 

"        I.  Magistrate's  Court,  Flushing 40  00 

**        I.  Magistrate's  Court,  Far  Rockaway 40  00 

Total $500  00 

Typewriters  (Repairs  and  Supplies), 

Apr.     I.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica $25  00 

**        I.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica  . 100  00 

**        9.  District  Attorney's  Office,  Long  Island  City 122  75 

May      8.  Queens  County  Court,  Long  Island  City 1^7  75 

Total $335  5° 

Miscellaneous  {Sundry  Supplies^  etc.^  other  than  above  Enumerated), 

Apr.     I.  County  Court-house,  Long  Island  City $25  00 

**        I.  Town  Hall,  Jamaica 10  00 

**        I.  Health  Department,  Jamaica  .    6  00 

**        I.  Hackett  Building,  Long  Island  City 2500 

*'        I.  Village  Hall,  Far  Rockaway 6  00 

*'        I.  Magistrate's  Court,  Long  Island  Ci  y 6  00 

**        I.  Town  Hall,  Flushing 1200 

*'        I.  County  Building,  Jamaica 37  50 

*'        I.  Town  Hall,  Newtown 10  00 

**        I.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica 150  00 

**        I.  County  Building,  Jamaica 150  00 

*'        I.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica 25  00 

**        I.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica 50  00 

**        I.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica 25  00 

**        I.  Town  Hall,  Jamaica 6  00 

**        I.  Department  of  Public  Buildmgs,  Lighting  and  Supplies,  Jamaica 10  00 

**        I.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica 80  00 
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Apr.     I.  Hackett  Building,  Long  Island  City $5  oo 

"        I.  Municipal  Buildings,  Long  Island  City loo  oo 

"        I.  Hackett  Building,  Long  Island  City 14  «> 

*•        I.  County  Buildings,  Long  Island  City 52  00 

**        I.  County  Buildings,  Long  Island  City •. 45  00 

**        I.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica 7  00 

**        2.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica 1000 

**      18.  County  Building,  Long  Island  City 4  00 

"      18.  Hackett  Building,  Long  Island  City 45  00 

May     I.  Department  of  Public  Buildings,   Lighting  and   Supplies,  Jamaica....  8000 

**        I.  Town  Hall,  Jamaica 60  00 

**        I.  Department  of   Public   Buildings,  Lighting  and    Supplies,  Jamaica....  25  00 

**        I.  Department  of   Public  Buildings,   Lighting  and  Supplies,  Jamaica 45  00 

**        2.  Department  of  Public  Buildings,   Lighting  and    Supplies,  Jamaica. ...  45  00 

"        8.  Department  of   Public  Buildings,    Lighting  and  Supplies,  Jamaica. ...  20  00 

**        8.  County  Building,  Long  Island  City 60  00 

**      16.  County  Building,  Long  Island  City 8  00 

"      16.  County  Building,  Long  Island  City 8  co 

**      28.  Department  of  Buildings,  Jamaica 65  00 

June     I.  Department  of  Public   Buildings,  Lighting  and  Supplies,  Jamaica. ...  80  00 

**      15.  District  Attorney's  Office,  Long  Island  City 23  c» 

**      27.  Board  of  Public  Improvements,  Long  Island  City 15  00 

**      27.  County  Building,  Long  Island  City 25  00 

Total $1,47450 

SUPPLIES  AND  REPAIRS  TO  ARMORIES. 

Apr.     I.  The  Armory,  Flushing $25  00 

**      12.  The  Armory,  Flushing 30  00 

May   14.  The  Armory,  Flushing 5  00 

Total $60  00 

ORDERS  FOR   PUBLIC  LIGHTING. 

Apr.         East  River  Gas  Company,  First  Ward,  Long  Island  City. . , $400  00 

**            Newtown  Gas  Company,   Second  Ward,  Newtown 500  00 

**  Richmond  Hill  and  Queens  County  Gas-light  Company,  Fourth  Ward, 

Jamaica aoo  00 

Total $1,100  00 


LAMPS  AND   UGHTING. 


No  contracts  for  public  lighting  were  entered  into  or  completed  during  the  quarter  ending 
June  30,  1901. 
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June  14.  Municipal  Buildings,  Long  Island  City $150  00 

**      21.  Town  Hall,  Flushing 75  00 

Total $1,652  03 


Safes  {Repairs,  etc) 
May   14.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica $30  00 


Telephone  Service. 

April    I.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica $100  00 

I.  Office  of  President  of  Borough,  Long  Island  City 50  00 

I.  Office  of  Board  of  PubUc  Improvements,  Long  Island  City 30  00 

I.  County  Buildings,  Long  Island  City 200  00 

I.  Magistrate's  Court,  Long  Island  City 40  00 

I.  Magistrate's  Court,  Flushing 40  00 

I.  Magistrate's  Court,  Far  Rockaway 40  00 

Total $500  00 

Typewriters  (Repairs  and  Supplies), 

Apr.     I.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica $25  00 

**        I.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica  . 100  00 

**        9.  District  Attorney's  Office,  Long  Island  City 122  7S 

May      8.  Queens  County  Court,  Long  Island  City ^^7  75 

Total $335  50 


Miscellaneous  {Sundry  Supplies^  etCy  other  than  above  Enumerated), 

Apr.  I.  County  Court-house,  Long  Island  City $25  00 

**  I.  Town  Hall,  Jamaica 10  00 

*'  I.  Health  Department,  Jamaica  .    6  00 

**  I.  Hackett  Building,  Long  Island  City 2500 

"  I.  Village  Hall,  Far  Rockaway 6  00 

**  I.  Magistrate's  Court,  Long  Island  Ci  y 6  00 

**  I.  Town  Hall,  Flushing 1200 

*'  I.  County  Building,  Jamaica 37  50 

*'  I.  Town  Hall,  Newtown 10  00 

**  I.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica 150  00 

**  I.  County  Building,  Jamaica 150  00 

**  I.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica 25  00 

^*  I.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica 50  00 

**  I.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica 25  00 

"  I.  Town  Hall,  Jamaica 6  00 

**  I.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica 10  00 

**  I.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica 80  00 
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Apr.     I.  Hackett  Building,  Long  Island  City $5  <» 

"        I.  Municipal  Buildings,  Long  Island  City loo  oo 

**        I.  Hackett  Building,  Long  Island  City 1400 

**        I.  County  Buildings,  Long  Island  City 52  00 

**        I.  County  Buildings,  Long  Island  City ♦. 45  00 

**        I.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica 7  00 

**        2.  Department  of  Public  Buildings,  Lighting  and  Supplies,  Jamaica 1000 

"      18.  County  Building,  Long  Island  City 4  «> 

"      18.  Hackett  Building,  Long  Island  City 45  «> 

May     I.  Department  of  Public  Buildings,   Lighting  and   Supplies,  Jamaica....  8000 

**        I.  Town  Hall,  Jamaica 60  00 

**        I.  Department  of   Public  Buildings,  Lighting  and    Supplies,  Jamaica. ...  25  00 

"        I.  Department  of   Public  Buildings,   Lighting  and  Supplies,  Jamaica....  45  00 

**        2.  Department  of  Public  Buildings,   Lighting  and    Supplies,  Jamaica....  45  00 

'*        8.  Department  of   Public  Buildings,    Lighting  and  Supplies,  Jamaica. ...  20  00 

**        8.  County  Building,  Long  Island  City 60  00 

**      16.  County  Building,  Long  Island  City 8  00 

**      16.  County  Building,  Long  Island  City 8  co 

**      28.  Department  of  Buildings,  Jamaica 65  00 

June     I.  Department  of  Public   Buildings,  Lighting  and  Supplies,  Jamaica. ...  80  00 

**      15.  District  Attorney's  Office,  Long  Island  City 23  00 

**      27.  Board  of  Public  Improvements,  Long  Island  City 15  00 

**      27.  County  Building,  Long  Island  City 25  00 

Total $1,47450 

SUPPLIES  AND  REPAIRS  TO  ARMORIES. 

Apr.     I.  The  Armory,  Flushing , $2500 

**      12.  The  Armory,  Flushing 30  00 

May   14.  The  Armory,  Flushing 5  00 

Total $60  00 

ORDERS  FOR   PUBLIC  LIGHTING. 

Apr.         East  River  Gas  Company,  First  Ward,  Long  Island  City. . , $400  00 

**             Newtown  Gas  Company,   Second  Ward,  Newtown 500  00 

"*  Richmond  Hill  and  Queens  County  Gas-light  Company,  Fourth  Ward, 

Jamaica aoo  00 

Total $1,100  00 


LAMPS  AND  UGHTING. 


No  contracts  for  public  lighting  were  entered  into  or  completed  during  the  quarter  ending 
June  30,  1901. 
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The  following  is  a  statement  of  lamps  placed  in  service  during  the  quarter : 

Single  Welsbach  gas,  in  front  of  Town  Hall,  Jamaica 2 

Single  Welsbach  naphtha,  Rockaway  Park 7 

Arc  lamps.  Grand  View  avenue,  Edgemere 4 

Arc  lamp.  Cedar  avenue,  Far  Rockaway i 

Single  Welsbach  gas,  Highland  Boulevard,  Newtown 7 

Single  Welsbach  gas.  Soldiers  and  Sailors*  Monument,  Jamaica 4 

Single  Welsbach  gas,  naphtha,  Arveme  (as  per  contract) 100 

Total 125 

Lamps  Discontinued  during  the  Quarter. 

Open  flame  gas  lamps,  Highland  Boulevard,  Newtown 12 

Open  flame  gas  lamps,  Dunton  Lighting  District,  Jamaica 10 

Open  flame  naphtha  lamps,  Dunton  Lighting  District,  Jamaica 95 

Open  flame  naphtha  lamps,  former  Town  of  Newtown 204 

Open  flame  gas  lamps,  former  Town  of  Newtown 96 

Arc  lamps,  Far  Rockaway 2 

Arc  lamps,  Edgemere 2 

Arc  lamps,  Rockaway  Beach 2 

Arc  lamps,  Woodhaven  Lighting  District 18 

Arc  lamps.  Village  of  Jamaica 3 

Arc  lamps,  Rosedale,  District  No.  5 4 

Double  Welsbach  gas  lamps  at  Soldiers  and   Sailors*  Monument,  Jamaica 4 

Total 452 

During  the  quarter  437  two  thousand  candle-power  arc  lamps  in  Long  Island  City  were 
ordered  changed  to  425  Watt  inclosed  arc  lamps. 

Statement   of  the    Number   and  Kind  of  Street   Lamps   at    the    Close   of   Quarter   ending 

June  30,  1 90 1. 


Arc 

Incandescent 

Welsbach,  gas  (single) . 
Welsbach,  gas  (double) 
Welsbach,  naphtha.... 

Gas 

Naphtha 

Total 


Lamps  in 

Service  at 

End  of  First 

Quarter. 


»,o79 
x6o 
266 

4 
474 


7.»95 


Added  during 
Quarter. 


107 


Discontinued  1 

DURING  I 

Quarter.      I 

i 


Z18 
•99 


Lamps  is 

Service  at 

tND  OF  Second 

Quarter. 


a.os3 
x6o 


5S« 

3.049 
T46 


6.9(8 
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Change  in  Location  of  Lamps, 

One  arc  lamp  on  Merrick  road,  east  of  Central  avenue,  Springfield,  removed  one  pole  west. 

One  arc  lamp  on  Boulevard,  200  feet  east  of  Sea  View  avenue,  to  the  comer  of  Mott  and 
Columbus  avenues.  Far  Rockaway. 

One  arc  lamp  from  Ocean  avenue  and  the  ocean  to  the  corner  of  White  street  and  Comaga 
avenue,  Far  Rockaway. 

One  arc  lamp  from  Drew  avenue,  south  of  Graves  place,  to  Drew  avenue  and  Graves  place. 
Wood  haven. 

One  arc  lamp  from  Central  avenue,  comer  of  Sixth  street,  to  Johnson  avenue,  between 
Jamaica  road  and  Grand  street,  Woodhaven. 

One  arc  lamp  on  Johnson  avenue,  between  Sixth  street  and  Rockaway  road,  three  poles  north 
on  Johnson  avenue,  Woodhaven. 

One  arc  lamp  on  Clark  street,  between  Grove  and  Central  avenues,  to  Sea  View  and 
Atlantic  avenues,  Far  Rockaway. 

Report  of  Electrical  Transactions. 
Exterior  Wiring  Permits  Granted  during  Quarter  ending  June  30,   1901. 


Company. 


April. 


New  York  and  Queens  Electric  Light  and  Power  Company . 

New  York  and  New  Jersey  Telephone  Company 

Queens  Borough  Electric  Light  and  Power  Company 

New  York  and  North  Shore  Railway  Company 

New  York  and  Queens  County  Rail  way  Company 

Western  Union  Telegraph  Company 

Bowery  Bay  Electric  Light  and  Power  Company 

Fire  Department 

Toul 


81 
85 
a? 


May. 

June. 

94 

X16 

99 

193 

37 

40 

5 

3 

4 

•• 

«38 

291 

Ttn-AL. 

39X 
307 
X04 

X 

14 

5 

8 
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For  what  Purpose, 


Erect  poles 

Elrect  poles  and  wires 

Erect  guy  stubs 

Replace'  poles  and  wires 

Replace  poles,  wires  and  City  lamps. 

Reset  poles 

Transfer  poles  and  wires 


April. 

May. 

June. 

7 

15 

7 

«5 

7 

9 

3 

X    * 

8 

50 

32 

33 

.. 

7 

17 

3 

•• 

8 

3 

3 

•• 

Total. 

29 
3x 

X2 

xos 

24 
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The  following  is  a  statement  of  lamps  placed  in  service  during  the  quarter  : 

Single  Welsbach  gas,  in  front  of  Town  Hall,  Jamaica 2 

Single  Welsbach  naphtha,  Rockaway  Park 7 

Arc  lamps.  Grand  View  avenue,  Edgemere 4 

Arc  lamp,  Cedar  avenue,  Far  Rockaway i 

Single  Welsbach  gas,  Highland  Boulevard,  Newtown 7 

Single  Welsbach  gas,  Soldiers  and  Sailors*  Monument,  Jamaica 4 

Single  Welsbach  gas,  naphtha,  Arveme  (as  per  contract) 100 

Total 125 

Lamps  Discontinued  during  the  Quarter, 

Open  flame  gas  lamps,  Highland  Boulevard,  Newtown 12 

Open  flame  gas  lamps,  Dunton  Lighting  District,  Jamaica 10 

Open  flame  naphtha  lamps,  Dunton  Lighting  District,  Jamaica 95 

Open  flame  naphtha  lamps,  former  Town  of  Newtown 204 

Open  flame  gas  lamps,  former  Town  of  Newtown 96 

Arc  lamps.  Far  Rockaway 2 

Arc  lamps,  Edgemere 2 

Arc  lamps,  Rockaway  Beach 2 

Arc  lamps,  Woodhaven  Lighting  District x8 

Arc  lamps,  Village  of  Jamaica 3 

Arc  lamps,  Rosedale,  District  No.  5 4 

Double  Welsbach  gas  lamps  at  Soldiers  and   Sailors*  Monumenl,  Jamaica 4 

Total 452 

During  the  quarter  437  two  thousand  candle-power  arc  lamps  in  Long  Island  City  were 
ordered  changed  to  425  Watt  inclosed  arc  lamps. 

Statement   of  the    Number   and  Kind  of  Street   Lamps   at   the    Close   of   Quarter    ending 

June  30,  1 90 1. 


Arc 

Incandescent 

Welsbach,  gas  (single) . 
Welsbach,  gas  (double) 
Welsbach,  naphtha.... 

Gas 

Naphtha 

Total 


Lamps  in 

Skrvicb  at 

End  of  First 

Quarter. 


«,o79 
x6o 
266 

4 
474 

».045 


7.195 


Addbd  during 
Quarter. 


107 


Discontinued 

DURING 

Quarter. 


X18 
•99 


I       Lamps  is 
I     Service  at 
I  End  of  Second 
I      Quarter. 


».053 
x6o 


5S1 

3.049 
T46 


6.968 


73 

Change  in  Location  of  Lamps, 

One  arc  lamp  on  Merrick  road,  east  of  Central  avenue,  Springfield,  removed  one  pole  west. 

One  arc  lamp  on  Boulevard,  200  feet  east  of  Sea  View  avenue,  to  the  corner  of  Mott  and 
Columbus  avenues,  Far  Rockaway. 

One  arc  lamp  from  Ocean  avenue  and  the  ocean  to  the  corner  of  White  street  and  Comaga 
avenue.  Far  Rockaway. 

One  arc  lamp  from  Drew  avenue,  south  of  Graves  place,  to  Drew  avenue  and  Graves  place, 
Woodhaven. 

One  arc  lamp  from  Central  avenue,  comer  of  Sixth  street,  to  Johnson  avenue,  between 
Jamaica  road  and  Grand  street,  Woodhaven. 

One  arc  lamp  on  Johnson  avenue,  between  Sixth  street  and  Rockaway  road,  three  poles  north 
on  Johnson  avenue,  Woodhaven. 

One  arc  lamp  on  Clark  street,  between  Grove  and  Central  avenues,  to  Sea  View  and 
Atlantic  avenues,  Far  Rockaway. 

Report  of  Electrical  Transactions. 
Exterior  Hiring  Permits  Granted  during  Quarter  ending  June  30,   190 1. 


Company. 


April. 


New  York  and  Queens  Electric  Light  and  Power  Company. 

New  York  and  New  Jersey  Telephone  Company 

Queens  Borough  Electric  Light  and  Power  Company 

New  York  and  North  Shore  Railway  Company 

New  Yotk  and  Queens  County  Rail  way  Company 

Western  Union  Telegraph  Company 

Bowery  Bay  Electric  Light  and  Power  Company 

Fire  Department 

Total 


81 

85 

87 


May. 

June. 

W 

X16 

99 

193 

37 

40 

I 

5 

3 

3 

4 

4 

X 

•• 

838 

391 

Total. 

39X 
307 
104 

X 

«4 
5 
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For  what  Purpose. 


EJrect  poles 

Erect  poles  and  wires 

Erect  guy  stubs 

Replace  poles  and  wires 

Replace  poles,  wires  and  City  lamps. 

Reset  poles 

Transfer  poles  and  wires 


April. 

xMay. 

June. 

7 

«5 

»S 

7 

3 

X    -r 

50 

33 

33 

7 

17 

3 

•• 

3 

3 

•• 

Total. 


99 
3x 


X03 
94 
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Transfer  poles,  wires  and  City  lamps.. 

Remove  poles  and  wires 

String  wires , 

String  wires  and  hanic  lamps 

Subway f 


Total.. 


ApKIt^ 

3 

4 

xos 

7 

s 


May. 

X7 

5 

«4t 

5 

5 


»38 


JUHE. 


z8o 


agx 


Total. 

9 

'4 
«3 


Permits  issued  for  telegraph,  telephone  and  signal  wires.. 
Permits  issued  for  electric  light  and  power 


313 
418 


Total. 


73" 


Lis/  of  Complaints   Issued  for   Exterior  and  Interior    Wiring   during  the   Quartet    ending 

fune  30,  1 901. 


Oxlcy  A.  Enos  Mnnufncturing  Company 

New  York  and  Queens  Electric  Light  and  Power  Company.. 

J.  E.  T.  Bailey 

D.  McGlone 

B.  L.  Sharp 

New  York  and  New  Jersey  Telephone  Company 

New  York  and  Queens  County  Railway  Company . . 

American  Bell  and  Chime  Company 

W.  N.  Thayer  &  Co 

O.  K.  Construction  Company 

Cook  Electric  Company 

F.G.Meusch 

Queens  Borough  Electric  Light  and  Power  Company 

Mitchell,  Vance  &  Co 

J.H.Rusby 

W.  Shehann  &  Co 

Brooklyn  Heights  Railroad  Company 

W.  J.  Howard 

William  Tyler 

Department  of  Highways ...    


Aprii^ 


May. 


JONB. 


TOTAI- 


4 
42 


75 


Afril. 


May. 


JUNB. 


Total. 


A.  Frankcl  

R.  P.  Buckland 

R.  E.  Jones 

D.L.Stark 

R.M.  Smith 

H.H.Loreiu. 

A.L.  Ncbenzahl 

F.E.Andrews 

Attix  E.  E.  Company 

H.  Ramme 

A.J.  Bushman 

W.S.  Worth 

Fire  Department 

Wt  stern  Union  Teleiiraph  Company , 

P.  F.  Rider 

Bowery  Bay  Ele  trie  Light  and  Power  Company. 

F.  C.  Norton 

H.H.Kabet 

E.  P.  An  r'rews 

Wil'iam  Lutz 

Black  &  Boyd 

Pierce  Engineerin;;  Company. 

George  Bender 

R.M.  Smith 

Geneva  Engineering  Company 

W.C.Fostei 

Sprague  McDavit t 

W.H.Parke 

W.F.  Mangles 

Hobby  &  Lacey 

Morris  Sobbagon 

S.E.Eaton  &  Co 

C.Reid 

Baldinger  &  Huffengen 

A.  C.  Young 

N.  Gilroy 

F.  Munaugh 

£.  Ginsberger 


6 
»3 


74 


Transfer  poles,  wires  and  City  lamps. . 

Remove  poles  and  wires 

String  wires , 

String  wires  and  hang  lamps 

Subway f 


Total.. 


Ahrii^ 

May. 

JfKE. 

3 

X7 

31 

5 

•• 

ZO5 

X4X 

z8o 

5 

a 

5 

6 

20a 

^38 

391 

Total. 

5* 

9 
4a6 

»4 
X3 


73» 


Permits  issued  for  telegraph,  telephone  and  signal  wires 313 

Permits  issued  for  electric  light  and  power , 418 


Total 731 


List  of  Complaints   Issued  for   Exterior  and  Interior    Wiring   during  the    Quartet    ending 

June  30,  1 901. 


Oxley  A.  Enos  M.inufncturing  Company 

New  York  and  Queens  Electric  Light  and  Power  Company 

J.  E.  T.  Bailey \ 

D.  McGlone 

B.  L.  Sharp ' 

New  York  and  New  Jersey  Telephone  Company j 

New  York  and  Queens  County  Railway  Company . .   I 

American  Bell  and  Chime  Company I 

W.N. Thayer  &  Co ; 

O.  K.  Construction  Company 

Cook  Electric  Company 

F.G.  Meusch , 

Queens  Borough  Eltctric  Light  and  Power  Company.., 

Mitchell,  Vance  &  Co , 

J.  H.Rusby 

W.  Shehann  &  Co 

Brooklyn  Heights  Railroad  Company , 

W.  J.  Howard 

Willi.-im  Tyler 

Department  of  Highways ...    


April. 

May. 

JONB. 

TOTAI- 

fl 

a 

4 

15 

Z3 

«5 

42 

75 


April. 


May. 


JUHB. 


Total. 


A.  Frankel  

R.P.Buckland 

R.  E.  Jones 

D.L.Stark. 

R.  M.  Smith 

H.H.Lorenz 

A.L.  Nebenzahl 

F.  E.Andrews 

Attix  E.  E.  Company 

H.  Ramme 

A.J.  Bushman 

W.S.  Worth 

Fire  Department 

Wc  stern  Union  Telegraph  Company 

P.  F.  Rider 

Bowery  Bay  Ele  trie  Light  and  Power  Company . 

F.  C.  Norton 

H.H.Kabet 

E.  P.  Anfrevrs 

Wil'iam  Lutz 

Black  &  Boyd 

Pierce  Engineering  Company.  ^ 

George  Bender 

R.M.  Smith 

Geneva  Engineering  Company 

W.C.Fostei 

Sprague  McDaviit 

W.H.Parke 

W.F.  Mangles 

Hobby  &  Lacey 

Morris  Sobbagon 

S.E.Eaton  &  Co 

C.Reid 

Baldinger  &  Huffengen 

A.  C.  Young 

N.Gilroy 

F.  Munaugh 

E.  Ginsberger 


76 


April. 

May. 

JUNB.         1       TOTAU 

Tennincfs  &  Sons.  ••••• ..•• •.•>• •• 

X              '                X 

Siegal  Brothers 

X               1                 X 

J.  M.  Donnelly 

1 

Z                              I 

S.  L.Hill 

A.Dcimliog 

C.  Cronin 

Mrs.  J.  Moore 

Roesser  &  Somroer. 

Police   Department  

Hinch  Electrical  Construction  Company 

Nicholas  Gas  Fixture  Manufacturing  Company 

X                               1 

X                                 X 

1 

*                1                   V 

Total  number  of  complaints 

55 

63 

101                   »i9 

Total  number  of  comD*aints  attended  to 

5', 

^5 

40                   134 

Total  number  of  complaints  left  over,  360. 

Interior  Wiring  Applications   Received  and  Certificates   Granted  during   the    Quarter   ending 

June  30,  1 90 1. 


April 

May 

June 

Total 


Applica- 

Ckrtifi- 

tions. 

GATES. 

X07 

73 

158 

M3 

152 

X33 

417 

349 

iNCAN-     I  A 


1.674 
4.467 

3.6^9 


9,780 


40 
18 


Outlets. 


Motors, 
HP. 


19— i59?i 
X3—     aS' 


35-I65K 


Gen- 

ERAl  OR5. 

KW. 


X — 300 
X—  75 


Applications  for  interior  wiring  left  over 313 

Total  number  of  inspections  made  by  Inspectors  for  exterior  and  interior  wires 5t295 


Poles  and  Wires  Removed  by  the  different  Companies  during  the  Quarter, 


Company. 


Poles. 


Miles 
Wires. 


New  York  and  Queens  Electric  Light  and) 

Power  Company 1         '^ 

New  York  and  New  Jersey  Telephone  Com-  J  | 
pany J, 

New   York  and  Querns  County   Railway* 

Company )  I       ^ 

Total :     112 


May. 


2.00 
.50 


a.  50 


Poles. 


Miles 
Wires. 


.428 


.428 


Junk. 


Poles. 


Miles 
Wires. 


116 
5 


.40 


Tot A I . 


D»i^.        Miles 
^°'**-     Wirrs. 


19X 


a. CO 
.5x8 


a. 3x8 


n 

DOCUMENT  "I." 

New  Brighton,  Borough  op  Richmond,  ) 
July  I,  1901.  f 

Hon.  Henry  S.  Kearny,   Commissioner  of  Public  Buildings^  Lighting  and  Supplies^   New 
York  City: 

Dear  Sir— I  respectfully  submit  the  following  report  of  the  transaclions  of  this  Depart- 
ment in  the  Borough  of  Richmond  for  the  quarter  ending  June  30,  1901. 

Very  respectfully, 

EDWARD  I.  MILLER,  Deputy  Commissioner. 

Vouchers  Transmitted  to  General  Office^  Quarter  ending  June  ^o^  1901. 


Dati« 


In  Favor  qf 


Amount. 


^' Sm^itM  And  EtH*rM,  \^^** 
Mir.  »t,  I  vol  I  New  Yerit  ud  N«r  JerMy  Tdephoae  Compmy    »<.,*,, 


f 


Sepi.  I  J*  I  jQo     Wyckoff,  Scmmui)  ft  6«ncd[ct ,.,.. ..**,,♦„„„„  „ 

Dec,  3  J,     '*        N*w  York  and  New  Jersey  Tdephonc  Com  pad  y 

|kj«tr.  3P,  1901      Tbamas   F.  QuIqIiui *. -.♦.., 

"      |o.     •*  '* ,, 

I 
••      30.     •'     ,  ••  

Apr.    I,     "     {  G.  R.  Mersereau 


Total. 


•  Supplies  and  Re/airt,  1901." 


N.  Light 

Thomas  F.  Qutnlan  , 

New  York  and  New  Jersey  Telephone  Company  , 


Feb.  15,  X901  ;  G.R. Mersereau 
Mar.  30, 

"      30. 

••      3'. 

*'      3«. 

"      3X. 

"      3«, 

"      3«, 

"      3«. 

"      3«» 

"      3«. 

**      3X. 

"      3». 
Apr.  15, 


G.R.  Mersereau. 


I59  so 


$15 

00 

87 

X5 

aao 

00 

110 

00 

55 

00 

470 

00 

♦957 

15 

|ioo 

00 

3 

65 

8a 

50 

41  as 

47 

00 

34  25 

>7  SO 

»7  50 

a7  50 

37  so 

55 

00 

63 

75 

27  so 

48 

50 

7^ 


Afru.. 

May. 

JUNB.                TOTAU 

Jennings  & Sons*«>» •• .• ..*■«.• 

J                               X 

Siegal  Brothers 

J.  M.  Donnelly 

S.L.Hill 

6                      6 

A.  Deimliog 

g                                X 

C.  Cronin 

Mrs.  J.Moore 

Roesser  &  Sommer 

Police  Depftrtnient  .*..••«.• 

Hinch  Electrical  Construction  Company 

Nicholas  Ga5  Fixture  Manufacturing  Company 

Xot*l  n^inhcr  of  compli^ints  ....•••. .■i...t..«tti. 

55 

63 

^ 

Total  number  of  comp'amts  attended  to 

^\ 

oe 

Total  number  of  complaints  left  over,  360. 

Interior  Wiring  Applications   Received  and  Certificates   Granted  during   the    Quarter   ending 

June  30,  1901. 


April 

May 

June 

Total 


Applica- 

Ckrtifi- 

tions. 

CATB?. 

X07 

73 

158 

W3 

152 

X33 

417 

349 

Incan- 
descent I 
Lights. 


Arc 
Lights. 


M  AINS. 


1.674 
4.467 
3.6^9 
9,780 


40 
18 


Outlets.     ^?^"^'    '  WAiois. 
"*^-  KW. 


19— iS9^i 
«3—    a^ 


35-«65K 


I — 300 
X—  75 


a— 375 


Applications  for  interior  wiring  left  over 313 

Total  number  of  inspections  made  by  Inspectors  for  exterior  and  interior  wires St ^95 

Pole's  and  Wires  Removed  by  the  different  Companies  during  the  Quarter. 


Company. 


Poles. 


New  York  and  Queens  Electric  Light  and  1  , 

Power  Company I  |  '  ^ 

New  York  and  New  Jersey  Telephone  Com-  j 

pany J  ' 

New  York   and  Querns  County   Railway  \ 

Company )  |  ^ 

Total ,     iia 


Miles 
Wires. 


May. 


Poles. 


2.00 
.50 


9.50 


Miles 
Wires. 


Junk. 


Poles. 


.423 


1x6 
5 


MUes 
Wir«s. 


.428 


.40 


Total 


Poles. 


77 


Miles 
Wires. 


a. CO 
.5x8 


•80 


3.3x8 


n 

DOCUMENT  "I/' 

New  Brighton,  Borough  of  Richmond,  ) 
July  I,  1901.         f 

Hon,  Henry  S.   Kearny,    Commissioner  of  Public  Buildings,  Lighting  and  Supplies,   New 
York  City: 

Dear  Sir — ^I  respectfully  submit  the  following  report  of  the  transaclions  of  this  Depart- 
ment in  the  Borough  of  Richmond  for  the  quarter  ending  June  30,  1901. 

Very  respectfully, 

EDWARD  I.  MILLER,  Deputy  Commissioner. 

Vouchers  Transmitted  to  General  Office,  Quarter  ending  June  yy,  1901. 


Dati, 


Mir.  3f,  1^1 


In  Fatok  of 


**  SM^fiifM  And  J?ep*irtt  1899." 
Mew  York  ud  New  jenty  Telephone  Comp  my    


Dec. 

M^r. 


30.     " 


Wf cIcQff,  SeAEa^Qi  &  ficiiedict. *. < « ^ « , .   ., 

New  York  and  New  Jcnty  Telepboue  CQKipany. 

TboiHii   F.  Qitinlim *. 


Apr.    I, 


I  G.R.  Mersereau. 


I 


Total. 


Feb. 
Mar. 


Apr. 


X5,  X901 

30. 

30. 

3». 

3«» 

3«. 

3«. 

3«, 

3«. 

3»» 

3«. 

3«. 

3«f 

'5, 


I  •'  Supplies  and  Repairs^  1901.' 

i  G.R. Mersereau  

!  N.  Light 

,  Thomas  F.  Quinlan  

I  New  York  and  New  Jersey  Telephone  Company 


G.R.  Mersereau. 


Amouwt. 


fSSio 


#ts  00 
87  13 

110  00 

55  00 
470  00 


<9S7  IS 


|ioo  00 

365 

8a  50 

4X  25 

47  00 
34  25 
97  so 
»7  50 
27  50 
37  50 
55  00 
63  75 
"7  50 

48  50 


78 


Datb. 


Apr.  15. 

X90X 

"      «5. 

" 

"       95. 

" 

*•      30, 

«« 

•*     30. 

•* 

"     30. 

M 

May.  X, 

•• 

4. 

•• 

••       8, 

•' 

"     16. 

•• 

**     ax. 

•• 

"      3'. 

" 

Jure    I. 

<i 

Mar.  30,  190X 

Apr.     I,     " 

**        1,     '• 

"      30,     " 

May    I,     •* 


In  Favor  op. 


3>. 


June 


Apr.    X,  X901 


I, 
June   X,     " 


G.  R.  Mersereau 

Wycko£f,  Seamansft  Benedict 

Elliot  &.  Hatch  Book  Typewriter  Company 

The  Banks  Law  Publishing  Company 

D.S.  MelviUe 

New  York  StcncU  Works 

John  J.  Collins , 

Wyckoff.  Seamans  &  Benedict 

Martin  B.  Brown  &  Co 

Manhattan  Electrical  Supply  Company 

T.J.Gibson 

Samuel  Piatt 

Total , 

"  Lamps  and  Lightings  1901 

Alexander  Van  Pelt 

Richmond  County  Gas-light  Company , 

New  York  and  Staten  Island  Electric  Company , 

Alexander  Van  Pelt 

New  York  and  Staten  Island  Electric  Company 

Alexander  Van  Pelt 

New  York  and  Staten  Island  Electric  Company 

Total 

•*  Contingencies^  1901.'* 

J.  A.  Driscoll 

Hammond  Van  Vechten 

J.  L.  Garretson 

George  Sheridan 

Morey  &  La  Rue 

Samuel  Piatt 

Total 


Amoukt. 


%n  75 

6  50 
1x7  00 
175  » 
35300 

156  CO 

16  00 
13  00 
1x8  50 
48  51 

50  CO 

3  70 
500 
500 
5  CO 


<».7?5  36 


|lOO  00 

l\  30 
10,558  15 

xoo  00 
xo.48a  88 

xoo  00 
xo.s^^o  63 


«3t 

.995  ¥> 

$9360 

94  50 

x»30 

3X   90 

3  35 

500 

I9985 

79 

RECAPITULATION. 

"  Supplies  and  Repairs,  1899  " $59  50 

**  Supplies  and  Repairs,  1906 " 957  15 

**  Supplies  and  Repairs,  1901  *' 1,725  36 

"  Lamps  and  Lighting,  1901 " 3i>925  96 

**  Contingencies,  1901" 99  85 

Total $34,767  82 

Orders  Issued  during  Quarter  ending  June  30,  1901. 


Datb. 


Apr.  30,  Z90X 


34. 

a6. 


May 


3, 
9. 


»5. 
X5. 


June  II, 


Apr.    f,  190X 


Dbscription. 


••  Suppliet  and  Repair*. ' 

Book  typewriter 

Law  books 

Books 

Remington  typewriter 


Ice  . 


Painting 

Stamps,  pads,  etc 

Desk 

Office  furniture 

Carpenter  work  and  alterations  . 

Electric  lamps 

Revolving  chair 

Time  stamp 

Repairing  typewriter 

Water-cooler 


Total. 


"  Lamps  and  Lighting:* 

Oil  lighting 

Gas  lighting 


Where  Furnished. 


County  Clerk 

Municipal  Court,  First  Division 

Public  BuiMings,  Lighting  and  Supplies  . 

Department  of  Highways 

County  Clerk 

Receiver  of  Taxes 

Bureau  of  Licenses 

New  Brighton  Village  Hall 

County  Clerk  and  Surrogate 

New  Brighton  Village  Hall 

Public  Buildings,  Lighting  and  Supplies. 

Taxes  and  Assessments 

Sheriffs  Office 


Public  Buildings,  Lighting  and  Supplies. 

Court  of  Special  Sessions 

Department  of  Buildings 

District  Attorney 

Commissioner  of  Jurors 

Court  of  Special  Sessions 


Village  of  Tottenville 

Edgewaier  Village  Hall 

New  Brighton  Village  Hall . 


Amount. 


1x75  00 
353  00 
48  5« 

X17  00 

1X7   03 

as  00 
85  00 
85  00 

35  00 

X4  00 

13  00 

7500 

300  10 

853  00 

50  00 

8  50 

65  00 

xz  50 

X8  60 

13  60 


43,334  8x 


|ioo  00 
60  00 
60  00 


78 


Date. 


Apr.  15. 

190J 

"     15. 

«« 

"     aS, 

« 

••      10, 

•* 

"     30. 

«« 

"     30. 

M 

May.  I, 

" 

4i 

t« 

••       8. 

"     «6. 

"        BX, 

"      3». 

June    1. 

Mar.  30, 

1901 

Apr.    I, 

" 

**        ». 

*• 

"     30, 

" 

May    I, 

•• 

"     31. 

•• 

June    I, 

*• 

In  Favor  of. 


Apr.    X,  1901 


June  X, 


G.  R.  Mersereau 

WyckofiF,  Seaznani&  Beaedict 

Elliot  &  Hatch  Book  Tsrpcwriter  Company 

The  Banki  Law  Publiihing  Company 

D.S.  Melville 

New  York  Stencil  Work! 

John  J.  Collins , 

Wyckoflf.  Seamani  &  Benedict 

Martin  B.  Brown  &  Co 

Manhattan  Electrical  Supply  Company , 

T.J.  Gibson 

Samuel  Piatt 

Total 

'*  Lam/s  and  Lif^kiing^f  1901 

Alexander  Van  Pelt 

Richmond  County  Gas-light  Company , 

New  York  and  Staten  Island  Electric  Company 

Alexander  Van  Pelt 

New  York  and  Staten  Island  Electric  Company 

Alexander  Van  Pelt 

New  York  and  Staten  Island  Electric  Company 

Total 

"  Contingencies^  1901." 

J.  A.  DriscoU 

Hammond  Van  Vechten 

J.  L.  Garretson 

George  Sheridan , 

Morey  &  La  Rue 

Samuel  Piatt 

Total 


Amoukt. 

*39  75 

6  50 
2x7  00 
17500 
35300 

156  CO 

16  00 
13  00 
xx8  50 
48  51 

50  CO 

3  70 
5  <» 
500 

5  CO 


l«.7?5  36 


|ioo  oc 
5»  30 

10,558  15 

XOO  00 

10,48a  &8 

XOO  00 

XO.530  ^3 

<3t.9«5  9* 


$2360 
24  50 

X2   30 

31  SO 
3  '5 

SCO 


♦9985 


79 

RECAPITULATION. 

••  Supplies  and  Repairs,  1899  " $59  50 

**  Supplies  and  Repairs,  1906 '* 957  15 

•*  Supplies  and  Repairs,  1901  " 1,725  36 

"Lamps  and  Lighting,  1901  *' 31*925  96 

**  Contingencies,  1901'* ' 99  85 

Total $34,767  82 


Orders  Issued  during  Quarter  ending  June  30,  1901. 


Date. 


Apr.  30,  Z90Z 


a4. 
a4. 

a6, 


May 


«5. 


June 


Apr.    I,  1901 


Description. 


"  Supplier  and  Repair*. " 

Book  typewriter 

Law  books 

Booki 

Remington  tirpe  writer 


Ice  . 


Painting 

Stamps,  pads,  etc 

Desk 

Office  furniture 

Carpenter  work  and  alterations  . 

Electric  lamps 

Revolving  chair 

Time  stamp 

Repairing  typewriter 

Water-cooler 


Total. 


"  Lamps  and  Lighting::' 

Oil  lighting 

Gas  lighting 


Where  Furnished. 


County  Clerk 

Municipal  Court,  First  Division 

Public  Buildings,  Lighting  and  Supplies  . 

Department  of  Highways. 

County  Clerk 

Receiver  of  Taxes 

Bureau  of  Licenses 

New  Brighton  Village  Hall 

County  Clerk  and  Surrogate 

New  Brighton  ViUage  Hall 

Public  Buildings,  Lighting  and  Supplies. 

Taxes  and  Assessments 

Sheriff's  Office 


Public  Buildings,  Lighting  and  Supplie 

Court  of  Special  Sessions 

Department  of  Buildings < 

District  Attorney 

Commissioner  of  Jurors 

Court  of  Special  Sessions 


Village  of  Tottenville 

Edgewater  Village  Hall 

New  Brighton  VUlage  Hall  . 


Amount. 


1x75  00 
353  00 
48  5* 
1x7  00 

1X7  03 
35  00 
95  00 
35  00 
35  00 
14  00 
13  00 

75  00 

300  10 

853  00 

50  00 

8  50 

65  00 

XX  so 

xs  60 

Z3  60 


43,334  8x 


|ioo  00 
60  00 
60  oo 


8o 


Datb. 

Description. 

Whbrb  Fitmkishsd. 

1 

AmmiT. 

May    X,  iQoi 
Tune    z.     '* 

Oil  lighting 

...     viIUm  ArTAft»«»iiu 

iM»« 

Total '■  - 

•4«OD 

•*  Contingencies** 
Ice 

. . . .    Public  Buildinsri.  Liflhtins'  and  Sunnliea 

May    I,  1901 

♦•5  00 

Permits  Issued  Quarter  ending  June  30,  1931. 

New  York  and  New  Jersey  Telephone  Company 

New  York  and  Staten  Island  Electric  Company 

Staten  Island  Midland  Railroad  Company 

Staten  Island  Electric  Railroad  Company 

American  Telephone  and  Telegraph  Company 

Western  Union  Telegraph  Company 

Richmond  County  Gas-light  Company 

Total 


"7 

M9 

7 

S 

2 

I 

100 


Complaints  Issued  during  Quarter  ending  June  30,  1 90 1. 


381 


Name  of  Company. 


Receivbd. 


Attrndbo 

TO. 


New  York  and  Staten  Island  Electric  Company  .. 
New  York  and  New  Jersey  Telephone  Company  . 

Staten  Island  Midland  Railroad  Company 

Staten  Island  Electric  Railroad  Company 

Total 


Interior  Wiring, 

Applications  received  for  interior  wiring 

Certificates  issued  for  interior  wiring 


73 
55 


Number  of  motors  installed — i  thre2  horse-power,  i  ^  horse-power,  i  five  horse-power. 

Number  of  electric  lamps  installed  for  private  lighting — 1,506  incandescent  lights,  9  aic 

lights. 

Number  of  lamps  burning^Public  lighting :  459  arc  lamps,  3,462  incandescent  lamps,  100 

oil  lamps. 

Amount  of  overhead  wire  removed — i,ooo  feet. 


So 


Date.  Dbscuttion.  Wioirb 


May    I,  looz     Oil  lighting VilLigc  of  ToitenviUe. 

June    X,     "  **  " 


Tota'.. 


••  Centittgencits*' 
May    z,  1901      Ice Public  Buildings,  Lighting  and  Sopfdiea I>S  < 


Permits  Issued  Quarter  ending  June  30,  1931. 

New  York  and  New  Jersey  Telephone  Company 117 

New  York  and  Staten  Island  Electric  Company 149 

Staten  Island  Midland  Railroad  Company 7 

Staten  Island  Electric  Railroad  Company 5 

American  Telephone  and  Telegraph  Company a 

Western  Union  Telegraph  Company I 

Richmond  County  Gas-light  Company lOO 

Total 3S1 

Complaints  Issued  during  Quarter  ending  June  30,  1901. 


Name  <f  Company.  Received.  Attrxdkd 

TO. 


New  York  and  Staten  Inland  tlectric  Compnny  .. 
New  York  and  New  Jersey  Telephone  Company  . 

Staten  I>land  Midland  Railroad  Company 

Stat'.'n  Island  Electric  Railroad  Company 

Total 


Interior  Wiring. 

Applications  received  for  interior  wiring 73 

Certificates  iissueJ  for  interior  wiring 55 


Number  of  iiDtors  installed — i  three  horse-power,  i  \^  horse-power.  I  five  horse-power. 

Number  of  electric  lamps  installed  for  private  lighting — 1,506  incandescent  lights^  9  are 

lights. 

Number  of  lamps  burning— Public  lighting:  4-59  ^i^  lamps,  3,462  incandescent  lampSi  lOO 

oil  lamps. 

Amount  of  overhead  wire  removed — I,ODO  feet. 
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